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4. ಉತ್ತರಿಸುವವರು 


po 


ಪ್ರಶ್ನೆ 

ಕಳದ 5 ವಷ ರ್ಷಗಳಲ್ಲಿ ಬೃಹತ್‌ 
ಬೆಂಗಳೂರು ಮಹಾನಗರ ಪಾಲಿಕೆ 
ವ್ಯಾಪ್ತಿಯಲ್ಲಿ ಅಮೃತ್‌ ಯೋಜನೆ, 
ಸ್ಮಾರ್ಟ್‌ಸಿಟಿ ಯೋಜನೆ, 
ನಗರೋತ್ಥಾನ ಯೋಜನೆ, 
ಸ್ಮಾರ್ಟ್‌ ಪಾರ್ಕಿಂಗ್‌, ಬೆಂಗಳೂರು 


ಮಿಷನ್‌ 2022 ಮತ್ತು ಕೇಂದ್ರ 
ಸರ್ಕಾರ/ರಾಜ್ಯ ಸರ್ಕಾರ 
ಯೋಜನೆಯಡಿಯಲ್ಲಿ ಎಷ್ಟು 
ಕಾಮಗಾರಿಗಳನ್ನು 

ಕ್ಸ ೈಗೆತಿಕೊಳ್ಳಲಾಗಿದೆ; ಮತ್ತು ಒಟ್ಟು 
ಎಷ್ಟು "ಮೊತ್ತದ ಅನುದಾನ 


ಮಂಜೂರಾತಿ ಯಾಗಿದೆ. 


ಕೇಂದ್ರ ಸರ್ಕಾರ ಮತ್ತು ರಾಜ್ಯ 
ಸರ್ಕಾರದ ವತಿಯಿಂದ 
ಬಿಡುಗಡೆಯಾದ ಅನುದಾನವೆಷ್ಟು; 
(ಪ್ರತಿ ಯೋಜನೆಯ ಪ್ರತಿ 
ಕಾಮಗಾರಿಗಳ ಭೌತಿಕ/ಆರ್ಥಿಕ 


ಪ್ರಗತಿಯ ವರ್ಷವಾರು ವಿವರ 
ನೀಡುವುದು) 


De KN 
: ಶ್ರೀ ಪಿ.ಆರ್‌. ರಮೇಶ್‌ " 


(ನಾಮ ನಿರ್ದೇಶನ ಹೊಂದಿದವರು) - 


: 16-12-202] 
: ಮುಖ್ಯಮಂತ್ರಿಗಳು 


ಬೃಹತ್‌ ಬೆಂಗಳೂರು ಸುಕ ರ ಪಾಲಿಕೆ ವ್ಯಾಪಿಯಲ್ಲಿ ಕಳೆದ. 5 | 
ವರ್ಷಗಳಲ್ಲಿ ಅಮೃತ ಯೋಜನ ನ, ನಗರೋತ್ಸಾನ ಯೋಜನೆ, 
ಬೆಂಗಳೂರು ಮಿಷ ಸನ್‌ 2022 ಮಳ “ಕೇಂದ್ರ ಸ ಸರ್ಕಾರ / ರಾಜ್ಯ 
ಸರ್ಕಾರದ ಯೋಜನೆಯಡಿಯಲ್ಲಿ ಒಟ್ಟು 10,830 
ಕಾಮಗಾರಿಗಳನ್ನು ೈಗೆತ್ತಿಕೊಳ್ಳಲಾಗಿದ್ದು, ಒಟ್ಟು ರೂ.18, 519, 39.05 


ಲಕ್ಷಗಳಷ್ಟು (ಲೂ. '8,519.39 ಕೋಟ) ಮೂತ್ರದ ಅನುದಾನ 
ಮಂಜೂರಾಗಿರುತ್ತದೆ. 


ಬೆಂಗಳೂರು ಸಾ ರ್ಟ್‌ ಸಿಟಿ ಯೋಜನೆಯಡಿ ಕೇಂದ್ರ ಮತ್ತು 
ರಾಜ್ಯ ಸರ್ಕಾರದಿಂದ ತೆಲಾ ರೂ.500.00 ಕಹೋಟಗಳಂತೆ ಒಟ್ಟು 
ರೂ.1000. 00 ಕೋಟಿಗಳ ಅನುದಾನವನ್ನು ಪಡೆಯಲಾಗುತ್ತದೆ. 


ಬೆಂಗಳೂರು ಸ್ಮಾರ್ಟ್‌ ಸಿಟಿ ಯೋಜನೆಯಡಿ 
ವರ್ಷಗಳಲ್ಲಿ ಕೈಗೊಂಡಿರುವ ಕಾಮಗಾರಿಗಳ 
ಅನುಬಂಧ-1 ರಲ್ಲಿ ನೀಡಲಾಗಿದೆ, 


ಕೇಂದ್ರ ಸರ್ಕಾರ ಮತ್ತು ರಾಜ್ಯ ಸರ್ಕಾರದ ವತಿಯಿಂದ 
ಬಿಡುಗಡೆಯಾಗಿರುವ ಅನುದಾನದ ವಿವರಗಳನ್ನು ಹಾಗೂ ಪ್ರತಿ 
ಯೋಜನೆ, ಪ್ರತಿ ಕಾಮಗಾರಿಗಳ ಭೌತಿಕ" 1 ಆರ್ಥಿಕ 
ಪ್ರಗತಿಯೊಂದಿಗೆ ವೆಚ್ಚವಾಗಿರುವ ವರ್ಷವಾರು ವಿವರಗಳನ್ನು 
ವಲಯ/ವಿಭಾಗಾವಾರು. ಅನುಬಂಧ-2 ಮತ್ತು ಅನುಬಂಧ--3 ರಲ್ಲಿ 
ನೀಡಲಾಗಿದೆ. 

ಬೆಂಗಳೂರು ಸ್ಮಾರ್ಟ್‌ ಸಿಟಿ ಯೋಜನೆಗೆ ಕೇಂದ್ರ ಮತ್ತು ರಾಜ್ಯ 
ಸರ್ಕಾರಗಳು 50: 50 ಅನುಪಾತದಲ್ಲಿ ವಾರ್ಷಿಕವಾಗಿ. ಫಥ 
ರೂ.100.00 ಕೋಟಿಯಂತೆ ಅನುದಾನವನ್ನು ಬಿಡುಗಡೆ 
ಮಾಡಲಾಗುತ್ತದೆ ಹಾಗೂ 5 ವರ್ಷದ ಅನಗಿಯಾಡ 2017- 
2022 ರವರೆಗೆ ಪ್ರತಿವರ್ಷ ರೂ.200.00 ಕೋಟಿಯಂತೆ 
ರೂ.1000.00 ಕೋಟಿಗಳನ್ನು ಬಿಡುಗಡೆ ಮಾಡಲಾಗುವ 
ಯೋಜನೆಯಾಗಿರುತ್ತದೆ. ಪರಿಷತ ಕ್ರಿಯಾಯೋಜನೆಯಲ್ಲಿ 
ರೂ.930.00 ಕೋಟಿ ಯೋಜನೆಗಳಿಗೆ ಹಾಗೂ ರೂ.70.00 
ಕೋಟಿಗಳನ್ನು ಆಡಳಿತಾತ್ಮಕ ವೆಚ್ಚಗಳಿಗೆ ಅನುದಾನ 


ಕಳೆದ 5 
ವಿವರಗಳನ್ನು 


ಇ 


-—|ನಗಧಪಡಸವಾಗಡ: ನವಂಬರ್‌ 2021ರವರೆಗೆ ಕೇಂದ್ರ ತ್ತು 


ರಾಜ್ಯ ಸರ್ಕಾರದಿಂದ ಒಟ್ಟು ರೂ.493.00 ಕೋಟಿ ಅನುದಾನ 


| ಬಡುಗಡೆಯಾಗಿರುತ್ತದೆ. ಇದೂವರೆವಿಗೂ, ಒಟ್ಟು ರೂ.425.48 


ಕೋಟಿ ವೆಚ್ಚ ಮಾಡಲಾಗಿರುತ್ತದೆ. 


ಬೆಂಗಳೂರು ಸ್ಮಾರ್ಟ್‌ ಸಿಟಿ ಯೋಜನೆಯಡಿ ಕೈಗೊಂಡಿರುವ 
ಕಾಮಗಾರಿಗಳ ಭೌತಿಕ 1 ಆರ್ಥಿಕ ಪ್ರಗತಿಯ ವರ್ಷಾವಾರು 
ವಿವರಗಳನ್ನು ಅನುಬಂಧ-4 ರಲ್ಲಿ ನೀಡಲಾಗಿದೆ. 


ಸದರಿ ಎಲ್ಲಾ 
ಯೋಜನೆಯಡಿಯಲ್ಲಿ 
ಕೈಗೆತ್ತಿಕೊಂಡ ವಿವಿಧ 
ಕಾಮಗಾರಿಗಳ ಅನುಷಾ ಷ್ಠಾನ ಮತ್ತು 
ಪ್ರಗತಿಯ ಮೇಲ್ಲಿಚಾರಣೆ ನಡೆಸಲು 
ಉನ್ನತ ತಾಂತಿಕ ಸಮಿತಿಯು 
ರಚಸೆಗೊಂಡಿದೆಯೇ: 
(ವಿವರಗಳನ್ನು ನೀಡುವುದು) 


ಬೃಹತ್‌ `ಚಿಂಗಳೊರ ಮಾಷ ಪಾಲಿಕೆ "ವತಿಯಿಂದ 
ಅನುಷ್ಠಾನಗೊಳಿಸುತ್ತಿರುವ ಯೋಜನೆ! ಕಾಮಗಾರಿಗಳ ಅನುಷ್ಠಾನ 
ಪೂರ್ವದಲ್ಲಿ ನುರಿತ :: ಯೋಜನಾ ಸಮಾಲೋಚಕರನ್ನು 
ನಿಯೋಜಿಸಿಕೊಂಡು ವಿಸ್ತೃತ ಯೋಜನಾ ವರದಿ (DPR) 
ತಯಾರಿಸಿಕೊಳ್ಳಲಾಗುತ್ತಿರುತ್ತದೆ ಹಾಗೂ ಸರ್ಕಾರದ ಆದೇಶದಂತೆ 
ಪಾಲಿಕೆ ವ್ಯಾಪ್ತಿಯ ರಸ್ತೆ ಮತ್ತು ಕಟ್ಟಡ ಕಾಮಗಾರಿಗಳಿಗೆ 
ಸಂಬಂಧಿಸಿದಂತೆ ತಾಂತಿಕ ಸಲಹಾ ಸಮಿತಿ-1 (ರಸ್ತೆ 
ಮೂಲಭೂತ ಸೌಕರ್ಯ ಹಾಗೂ ಯೋಜನೆಗಳು) ಅನ್ನು 
ದಿನಾಂಕ: 17.10.2020 ರಂದು ಶ್ರೀ.ಬಿ.ಆರ್‌.ಶ್ರೀನಿವಾಸ್‌ 
ಮೂರ್ತಿರವರ ಅಧ್ಯಕ್ಷತೆಯಲ್ಲಿ ರಚಿಸಿಕೊಂಡಿದ್ದು, ಪ್ರಸ್ತುತ 
ದಿನಾಂಕ:07.08.2021 ರಂದು ಸದರಿ ಸಮಿತಿಯನ್ನು ಪುನರ್‌ 


ರಚಿಸಿ ಪ್ರೊ॥ ಹೆಚ್‌.ಎಸ್‌.ಜಗದೀಶ ರವರ ಅಧ್ಯಕ್ಷತೆಯಲ್ಲಿ ಮರು 
ರಚಿಸಿಕೊಳ್ಳಲಾಗಿರುತ್ತದೆ. 


ಭಟ 00೧ಕೋಟಿ ಮೇಲ್ಪಟ್ಟ ರಸ್ತೆ ಮತ್ತು ಕಟ್ಟಡ ಕಾಮಗಾರಿಗಳ 
ಸ್ಮೃತ ಯೋಜನಾ ಪರೆದಿ `ಮತ್ತು ವಿನ್ಯಾಸಗಳನ್ನು ಸದರಿ 
st ಮುಂದೆ ಮಂಡಿಸಿ, ತಾಂತ್ರಿಕವಾಗಿ ಇಡ ಪಡೆದು 


ಕಾಮಗಾರಿ/ ಯೋಜನೆಗಳನ್ನು ಅನುಷ್ಠಾನಗೊಳಿಸಲು ಟೆಂಡರ್‌ 
ಪ್ರಕ್ರಿಯೆ ಕೈಗೊಳ್ಳಲಾಗುತ್ತಿರುತ್ತದೆ. 


ಪ್ರಸ್ತುತ ಪಾಲಿಕೆಯ ವತಿಯಿಂದ  ಅನುಷ್ಠಾನಗೊಳಿಸುತ್ತಿರುವ 
ರಸ್ತೆಗಳ ನಿರ್ಮಾಣ ಮತ್ತು ನಿರ್ವಹಣೆಯ ಅನುಷ್ಠಾನ ಮತ್ತು 
ಪ್ರಗತಿ ಯ ಮೇಲ್ವಚಾರಣೆಯನ್ನು ಇಂಡಿಯನ್‌ ರೋಡ್‌ 

ಕಾಂಗೆಸ್‌ (ಐ.ಆರ್‌.ಸಿ) ಶಿಷ್ಟಾಚಾರ ಮತ್ತು ನಿಯಮಗಳನ್ನು 
ಹಗೂ MoRT&H ವಿಶಿಷ್ಠ ವಿವರಣೆ NG 
ಅನುಕೂಲವಾಗುವಂತೆ ರೂ.100 ಕೋಟಿ ಮೇಲ್ಪಟ್ಟ ಎಲ್ಲಾ 
ಯೋಜನೆ/ ಕಾಮಗಾರಿಗಳಿಗೆ ಟಿಂಡರ್‌ ಮುಖಾಂತರ ನುರಿತ 
ಯೋಜನಾ ಸಮಾಲೋಚಕರನ್ನು ನಿಯೋಜಿಸಿಕೊಂಡು ನಿರ್ಮಾಣ 


ಮತ್ತು ನಿರ್ವಹಣಾ ಕಾಮಗಾರಿಗಳನ್ನು ದೈನಂದಿನ 
ಮೇಲ್ವಿಚಾರಣೆಯಲ್ಲಿ ಅನುಷ್ಠಾನಗೊಳಿಸಲು ಕ್ರಮ 
ವಹಿಸಲಾಗುತ್ತಿರುತ್ತದೆ. 


ಮುಂದುವರೆದು, “Guidelines for Construction and 


Maintenance of Bangalore City Roads” ow 


ಕಿರುಹೊತ್ತಿಗೆಯನ್ನು (Hand Book) uದಗಿಸುವ ಮೂಲಕ 
ಪಾಲಿಕೆಯಿಂದ ಕೈಗೊಳ್ಳುವ ಕಾಮಗಾರಿಗಳ ಗುಣಮಟ್ಟವನ್ನು 
ಕಾಯ್ದುಕೊಳ್ಳಲು ಭವ ಲಾಗಿರುತ್ತದೆ. 


ಸ್ಮಾರ್ಟ್‌ ಪಾರ್ಕಿಂಗ್‌ 
ಯೋಜನೆಯು ಪ್ರಸ್ತುತ ಯಾವ 
ಹಂತದಲ್ಲಿದೆ ಇದರ 
ಸ್ಥಿತಿಗತಿಗಳೇನು: (ವಿವರ 
ನೀಡುವುದು) 


ಬೃಹತ್‌ ಬೆಂಗಳೂರು ಮಹಾನಗರ ಪಾಲಿಕೆ ವ್ಯಾಪ್ತಿಯಲ್ಲಿನ 
ರಸೆಗಳಲ್ಲಿ ಸುಗಮ ಹಾಗೂ ಸುವ್ಯವಸ್ಥಿತ ವಾಹನ ನಿಲುಗಡೆ 
(Smart Parking) ಯೋಜನೆ ಅನುಷ್ಠಾನಗೊಳಿಸಲು ನಗರ 
ಭೂಸಾರಿಗೆ ನಿರ್ದೇಶನಾಲಯವು ಅಧ್ಯಯನ ಕೈಗೊಂಡು 
ತಯಾರಿಸಿ ಸಲ್ಲಿಸಿದ್ದ ಪಾರ್ಕಿಂಗ್‌ ಪಾಲಿಸಿ" ನೀತಿಗೆ  ಪನಾಹಳ್‌ 
ಅನುಮೋದನೆ ನೀಡಿರುತ್ತದೆ. ಈ ಯೋಜನೆಯ ಪ್ರಥಮ ಹಂತದ 
ಪ್ರಾಯೋಗಿಕ ಕಾರ್ಯಯೋಜನೆಯಲ್ಲಿ ನಗರದ ಹೃದಯ/ 
ಸಂಚಾರ ದಟ್ಟಣೆಯ ಪ್ರದೇಶವನ್ನು ಕೇಂದ್ರೀಕರಿಸಿಕೊಂಡು ಮೂರು 
ಮಾದರಿಯ ಒಟ್ಟು 85 ರಸೆಗಳಲ್ಲಿ ಸುಗಮ ಹಾಗೂ ಸುವ್ಯವಸ್ಥಿತ 


ವಾಹನ ನಿಲುಗಡೆ (Smart Parking) ವ್ಯವಸ್ಥೆ ಸ್ಸಯನ್ನು 
ಸಾರ್ವಜನಿಕರಿಗೆ ಕಲ್ಪಿಸಲು ಖಾಸಗಿ-ಸಾರ್ವಜನಿಕ ಸಹಭಾಗಿತ್ತದ 


(ಪಿಪಿಪಿ) ಮಾದರಿಯಲ್ಲಿ Ms Building Geil 


Solutions India Pvt Ltd. » ರವರನ್ನು 10 ವರ್ಷಗಳ ಅವಧಿಗೆ 
ನಿಯೋಜಿಸಿಕೊಳ್ಳಲಾಗಿರುತ್ತದೆ. 


ಪ್ರಸ್ತುತ ಪ್ರಥಮ ಹಂತದ ಈ ಪ್ರಾಯೋಗಿಕ ಯೋಜನೆಯಲ್ಲಿ 
ಬಿಬಿಎಂಪಿ ವ್ಯಾಪ್ತಿಯ 10 ರಸ್ತೆಗಳಲ್ಲಿ ಸ್ನಾರ್ಟ್‌ ಪಾರ್ಕಿಂಗ್‌ 
ಪೂರ್ವಭಾವಿ ಕಾಮಗಾರಿಗಳನ್ನು 'ಪೂರ್ಣಗೊಳಿಸಿ ಸಾರ್ವಜನಿಕರ 
ಉಪಯೋಗಕ್ಕೆ ಬಳಸಲಾಗುತ್ತಿದ್ದು, 2020 ಮಾರ್ಜ್‌ನಿಂದ 
ಪ್ರಾರಂಭವಾದ ಕೋವಿಡ್‌-19 ಸಾಂಕ್ರಾಮಿಕ ರೋಗದಿಂದಾಗಿ ಈ 
ಯೋಜನೆಗೆ ಅವಶ್ಯವಿರುವ ಉಪಕರಣಗಳ ಸರಬರಾಜಿನಲ್ಲಿ 
ವ್ಯತ್ಯಯ ಉಂಟಾಗಿ ಮಾರುಕಟ್ಟೆಯಲ್ಲಿ ಲಭ ಯವಾಗದ 
ಇರುವುದರಿಂದ ಅನುಷ್ಠಾನಗೊಳಿಸುವುದು” ವಿಳ೦ಬವಾಗುತ್ತಿರುತ್ತದೆ. 


ಬೆಂಗಳೂರು ನಗರ ಸಂಚಾರ ಪೊಲೀಸ್‌ ಇಲಾಖೆಯ 
ಸಮನ್ವಯದೊಂದಿಗೆ ಬಿಬಿಎಂಪಿ ವ್ಯಾಪ್ತಿಯ 32 ರಸ್ತೆಗಳಲ್ಲಿ 
ಸ್ಮಾರ್ಟ್‌ ಪಾರ್ಕಿಂಗ್‌ ಸಂಬಂಧಿತ ಪೂರ್ವಭಾವಿ ಕಾಮಗಾರಿ 
ಗಳನ್ನು ಕೈಗೊಳ್ಳುವ ಬಗ್ಗೆ ವಿನ್ಯಾಸ ಮತ್ತು ನಕ್ಷೆ ತಯಾರಿಸಿದ್ದು, 


ಶೀಘವೇ ಅಂತಿಮಗೊಳಿಸಿ ಅನುಷ್ಠಾನಗೊಳಿಸಲು ಕ್ರಮ 
ಕೈಗೊಳ್ಳಲಾಗುತ್ತದೆ. 


ಮುಂದುವರೆದು, ಬಿಬಿಎಂಪಿ ವ್ಯಾಪ್ತಿಯ 43 ರಸ್ತೆ ಸ್ಪಗಳಲ್ಲಿ ವಿವಿಧ 
ಅಭಿವೃದ್ಧಿ ಕಾಮಗಾರಿಗಳು ಯಾರ್ಟ್‌ ಸಿಟಿ ಯೋಜನೆ, 
ವೈಟಾಪಿಂಗ್‌ ಯೋಜನೆ, ಟೆಂಡರ್‌ಶ್ಯೂರ್‌ ಯೋಜನೆ ಮತ್ತು 
ಇತರೆ ರಸ್ತೆ ಅಭಿವೃದ್ಧಿ) ಪ್ರಗತಿಯಲ್ಲಿರುವುದರಿಂದ ಸ್ಪಾರ್ಟ್‌ 
ಪಾರ್ಕಿಂಗ್‌ ಯೋಜನೆಯನ್ನು ಅನುಷ್ಠಾನಗೊಳಿಸಲು 


ಬಿಬಿಎಂಪಿಗ ಸಮರ್ಥ 
ವಿದ್ಯುಚ್ಛಕ್ತಿ ಬಳಕೆ ಬೀದಿ ದೀಪಗಳ 
ನಿವ್ನಪಣಿ y ಸಲುವಾಗಿ 
ಸಾ ಪ್ರಶಸ್ತಿ 
ಭಿಸಿದೆಯೇ: ಲಭಿಸಿದ್ದಲ್ಲಿ, ಯಾವ 
Be ಬೀದಿ ದೀಪಗಳ 
ನಿರ್ವಹಣೆ ಸಲುವಾಗಿ ಸದರಿ 
ಪ್ರಶಸ್ತಿ ಸಿಕ್ಕಿದೆಯೇ (ಸಂಪೂರ್ಣ 
ವವರ ನೀಡುವುದು) 


ನಅಇ 357 ಎಂಎನ್‌ವೈ 2021 


ಸಾಧ್ಯವಾಗಿರುವುದಿಲ್ಲ ಮಗಾರಿಗಳು 


ಪೂರ್ಣಗೊಂಡಂತೆ, ಸದರಿ ರಸೆಗಳಲ್ಲಿ ಹಂತವಾಗಿ 


ಸ್ಮಾರ್ಟ್‌ ಪಾರ್ಕಿಂಗ್‌ ಯೋಜನೆಯನ್ನು ಅಳವಡಿಸಲು 
ಕ್ರಮಕ್ಕೆಗೊಳ್ಳಲಾಗಿರುತ್ತದೆ. 


ಬಿಬಿಎಂಪಿಗೆ ಸಮರ್ಥ ವಿದ್ಯುಚ್ಛಕ್ತಿ ಬಳಕೆ, ಬೀದಿ ದೀಪಗಳ 
ನಿರ್ವಹಣೆ ಸಲುವಾಗಿ ಯಾವುದೇ ಇ ಪ್ರಶಸ್ತಿಯು ಲಭಿಸಿರುವುದಿಲ್ಲ. 


(ಬಸವರಾಜ ಬೊಮ್ಮಾಯಿ) 
ಮುಖ್ಯಮಂತ್ರಿ 


ಅನುಬಂಧ - ಅ ಬೆಂಗಳೂರು ಸ್ಮಾರ್ಟ್‌ ಸಿಟಿ ಲಿಮಿಟೆಡ್‌ ವತಿಯಿಂದ ಕೈಗೊಂಡಿರುವ ಕಾಮಗಾರಿಗಳ ವಿವರ (ಪ್ರಶ್ನೆ ಸಂಖ್ಯೆ : 517) 
ಎಸ್‌ ಸಿಎ೦ಲ ಯೋಜನಗಳ 


ರೂ. ಕೋಟಿಗಳಲ್ಲಿ 


ಪರಿಷ್ಕತ 
ಕ್ರ.ಸಂ ಯೋಜನೆಯ ಹೆಸರು ಯೋನ ಮೊತ್ತ 


1. ಕಮರ್ಷಿಯಲ್‌ ಸ್ಟೀೀಟ್‌-ಕಾಮರಾಜ್‌ ರಸ್ತೆಯಿಂದ ಜುಮ್ಮಾ ಮಸೀದಿ ರಸ್ತೆವರೆಗೆ (ಬೌರಿಂಗ್‌ ಆಸ್ಪತ್ರೆಯ ಹತ್ತಿರ) 


2. ಕಾಮರಾಜ್‌ ರಸ್ತೆ.- ಎಂ ಜಿ ರಸ್ತೆಯಿಂದ ಕಮರ್ಷಿಯಲ್‌ ಸ್ಟೀಟ್‌ ವರೆಗೆ ಮತ್ತು ಸೇಂಟ್‌ ಜಾನ್ಸ್‌ ಚರ್ಚ್‌ ರಸ್ತೆವರೆಗೆ 
ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ 


ಸ್ಮಾರ್ಟ್‌ ಟೆಂಡರ್‌ ಶ್ಯೂರ್‌ ರಸ್ತೆಗಳು ಫೇಸ್‌ ಎ ಪ್ಯಾಕೇಜ್‌ 2 
1. ಹಲಸೂರು ರಸ್ತೆ- ಡಿಕನ್ಸನ್‌ ರಸ್ತೆಯಿಂದ ಕೆನ್ನಿಂಗೃನ್‌ ರಸ್ತೆಯವರೆಗೆ 
2. ಡಿಕನ್ಸನ್‌ ರಸ್ತೆ- ಎಂ ಜಿ ರಸ್ತೆಯಿಂದ ಕಾಮರಾಜ್‌ ರಸ್ತೆಯವರೆಗೆ ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ 


29.27 


ಸಾರ್ಟ್‌ ಟೆಂಡರ್‌ ಶ್ಯೂರ್‌ ರಸ್ತೆಗಳು ಫೇಸ್‌ ಎ ಪ್ಯಾಕೇಜ್‌ 3 


1. ಇನ್‌ಫೆಂಟ್ರಿ ರಸ್ತೆ- ಅಲಿ ಅಸ್ಮರ್‌ ರಸ್ತೆಯಿಂದ ಸಫಿನಾ ಪ್ಲಾಜಾ ಕಾಂಪ್ಲೆಕ್ಸ್‌ ವರೆಗೆ (ಮುಖ್ಯ ಗಾರ್ಡ್‌ ಕ್ರಾಸ್‌ ರಸ್ತೆ) 
2. ಸೆಂಟ್ರಲ್‌ ಸ್ಟೀೀಟ್‌ ಎ೦ ಜಿ ರಸ್ತೆಯಿಂದ ಶಿವಾಜಿನಗರ ಬಸ್‌ ನಿಲ್ಮಾಣ (ಟಿಟಿಎಂಸಿ) ಮತ್ತು ಇಂಡಿಯನ್‌ ಎಕ್ಸ್‌ಪ್ರೆಸ್‌ 
(ಬಾಳೆಕುಂದ್ರಿ) ಜಂಕ್ಷನ್‌ ವರೆಗೆ 
3 13. ಬೌರಿಂಗ್‌ ಆಸ್ಕೃತ್ರೆ ರಸ್ತೆ - ಮುಖ್ಯ ಗಾರ್ಡ್‌ ಕ್ರಾಸ್‌ ರಸ್ತೆಯಿಂದ ಎಚ್‌ಐಎಸ್‌ಐಎಸ್‌ ಘೋಶಾ ಆಸ್ಪತ್ರೆವರೆಗೆ ಕಾಮಗಾರಿ ಪುಗತಿಯಲ್ಲಿದೆ 53.26 ; 
ಸ್ಮಾರ್ಟ್‌ ಟೆಂಡರ್‌ ಶ್ಯೂರ್‌ ರಸ್ತೆಗಳು ಫೇಸ್‌ ಎ ಪ್ಯಾಕೇಜ್‌ 4 
1. ಮಿಲ್ಲರ್ಸ್‌ ರಸ್ತೆ - ಚಾಲುಕ್ಯ ವೃತ್ತದಿಂದ ಕಂಟೋನೆಂಟ್‌ ವರೆಗೆ ಕ್ವೀನ್ಸ್‌ ರಸ್ತೆ ಮೂಲಕ 
4 |2.ರಾಜ್‌ ಭವನ ರಸ್ತೆ- ಮಿನ್ಸ್‌ ಚೌಕದಿಂದ ಬಸವೇಶ್ವರ ವೃತ್ತದವರೆಗೆ ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ 39.98 * 
ಸ್ಮಾರ್ಟ್‌ ಟೆಂಡರ್‌ ಶ್ಯೂರ್‌ ರಸ್ತೆಗಳು ಫೇಸ್‌ ಎ ಪ್ಯಾಕೇಜ್‌ 5 
1. ಮೆಕ್‌ಗ್ರಾತ್‌ ರಸ್ತೆ- ಬ್ರಿಗೇಡ್‌ ರಸ್ತೆಯಿಂದ ರಿಚ್ಛ್ಮಂಡ್‌ ರಸ್ತೆವರೆಗೆ 
2. ಕಾನ್ನೆಂಟ್‌ ರಸ್ತೆ- ರಿಚ್ಮಂಡ್‌ ರಸ್ತೆಯಿಂದ ರೆಸಿಡೆನ್ಸಿ ರಸ್ತೆಯವರೆಗೆ 
3. ಹೇಯ್ಸ್‌ ರಸ್ತೆ- ರಿಚ್ಮಂಡ್‌ ರಸ್ತೆಯಿಂದ ರೆಸಿಡೆನ್ಸಿ ರಸ್ತೆಯವರೆಗೆ 
5 |4.ವುಡ್‌ಸ್ಟೀಟ್‌- ಮ್ಯೂಸಿಯಂ ರಸ್ತೆಯಿಂದ ರಿಚ್ಮಂಡ್‌ ರಸ್ತೆಯವರೆಗೆ ಕಾಮಗಾರಿ ಪೂರ್ಣಗೊಂಡಿದೆ 27.25 
5. ಕ್ಯಾಸಲ್‌ ಸ್ಟ್ರೀಟ್‌ - ಮ್ಯೂಸಿಯಂ ರಸ್ತೆಯಿಂದ ರಿಚ್ನಂಡ್‌ ರಸ್ತೆಯವರೆಗೆ 
6. ಟೇಟ್‌ ಲೇನ್‌ - ರಿಚ್ಮಂಡ್‌ ರಸ್ತೆಯಿಂದ ಕ್ಯಾಸಲ್‌ ಸ್ಟ್ರೀಟ್‌ ವರೆಗೆ 


BENSCL/ PROJECT STATUS 08-12-2021 


ಕ್ರ.ಸಂ 


BENGALURU SMART CITY LIMITED 


ಎಸ್‌ ಸಿಎಂ ಯೋಜನೆಗಳು 
ರೂ. ಕೋಟಿಗಳಲ್ಲಿ 


ಪರಿಷ್ಕೃತ 
ಯೋಜನೆಯ ಹೆಸರು ಯೋಜನಾ ಹಂತ ಯೋಜನಾ ಮೊತ್ತ 


ಸ್ಮಾರ್ಟ್‌ ಟೆಂಡರ್‌ ಶ್ಯೂರ್‌ ರಸ್ತೆಗಳು ಫೇಸ್‌ ಎ ಪ್ಯಾಕೇಜ್‌ 6 
1. ಕಸ್ತೂರ್ಬಾ ರಸ್ತೆ- ಸಿದ್ದಲಿಂಗಯ್ಯ ವೃತ್ತದಿಂದ ಮಿನ್ಸ್‌ ಚೌಕಕ್ಕೆ ಕ್ಟೀನ್ಸ್‌ ಪ್ರತಿಮೆ (ಎಂ ಜಿ ರಸ್ತೆ) 
2. ಕ್ವೀನ್ಸ್‌ ರಸ್ತೆ- ಎಂ ಜಿ ರಸ್ತೆಯಿಂದ ಕಂಟೋನ್ಮೆಂಟ್‌ ರೈಲ್ವೆ ನಿಲ್ಮಾಣದವರೆಗೆ 


ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ 45.75 


ಸ್ಮಾರ್ಟ್‌ ಟೆಂಡರ್‌ ಶ್ಯೂರ್‌ ರಸ್ತೆಗಳು ಫೇಸ್‌ ಎ ಪ್ಯಾಕೇಜ್‌ 7 
1. ರಾಜಾ ರಾಮ್‌ ಮೋಹನ್‌ ರಾಯ್‌ ರಸ್ತೆ - ರಿಚ್ಕಂಡ್‌ ಸರ್ಕಲ್‌ ನಿಂದ ಹಡ್ಕನ್‌ ಸರ್ಕಲ್‌ ವರೆಗೆ 
2. ಲಾವೆಲ್ಲೆ ರಸ್ತೆ - ಎಂ.ಜಿ. ರೋಡ್‌ನಿಂದ ರಿಚ್ಮಂಡ್‌ ಸರ್ಕಲ್‌ ವರೆಗೆ 

3. ಬ್ರಿಗೇಡ್‌ ರಸ್ತೆ - ಎಂ.ಜಿ. ರೋಡ್‌ನಿಂದ ವಾರ್‌ ಮೆಮೊರಿಯಲ್‌ ಜಂಕ್ಷನ್‌ವರೆಗೆ 


ಕಾಮಗಾರಿ ಪೂರ್ಣಗೊಂಡಿದೆ 39,97 ° 


ಸ್ಮಾರ್ಟ್‌ ಟೆಂಡರ್‌ ಶ್ಯೂರ್‌ ರಸ್ತೆಗಳು ಫೇಸ್‌ ಬಿ ಪ್ಯಾಕೇಜ್‌ 
1. ಸೇಂಟ್‌ ಜಾನ್ಸ್‌ ರಸ್ತೆ - ಕೆನ್ನಿಂಗೃನ್‌ ರಸ್ತೆಯಿಂದ ಸೇಂಟ್‌ ಜಾನ್ಸ್‌ ಚರ್ಚ್‌ ರಸ್ತೆಯವರೆಗೆ 
2. ಸೇಂಟ್‌ ಜಾನ್ಸ್‌ ಚರ್ಚ್‌ ರಸ್ತೆ (ಹೊಸ ಬಂಬೂ ಬಜಾರ್‌ ರಸ್ತೆ ಪ್ರೊಮಿನೇಡ್‌ ರಸ್ಟೆವರೆಗೆ) 


ಸ್ಮಾರ್ಟ್‌ ಟೆಂಡರ್‌ ಶ್ಯೂರ್‌ ರಸ್ತೆಗಳು ಫೇಸ್‌ ಬಿ ಪ್ಯಾಕೇಜ್‌ 2 

1. ಮುಲ್ಲರ್ಸ್‌ ರಸ್ತೆ ವಿಸ್ತರಣೆ (ಮಿಲ್ಲರ್ಸ್‌ ರಸ್ತೆ ಅಂಡರ್‌ಪಾಸ್‌ನಿಂದ ಹೈನ್ಸ್‌ ಸರ್ಕಲ್‌ ವರೆಗೆ) 
2. ಕಂಟೋನೆಂಟ್‌ ರಸ್ತೆ (ಮಿಲ್ಲರ್ಸ್‌ ರಸ್ತೆಯಿಂದ ಕ್ವೀನ್ಸ್‌ ರಸ್ತೆಯವರೆಗೆ) 

3. ಎಚ್‌.ಕೆ.ಪಿ ರಸ್ತೆ (ಕ್ಲೀನ್ಸ್‌ ರಸ್ತೆಯಿಂದ ರಸ್ಸೆಲ್‌ ಮಾರ್ಕೆಟ್‌ ವರೆಗೆ) 


ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ 44.29 


ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ 43.42 


೯ ಟೆಂಡರ್‌ ಶ್ಯೂರ್‌ ರಸ್ತೆಗಳು ಫೇಸ್‌ ಬಿ ಪ್ಯಾಕೇಜ್‌ 3 
1. ಜುಮ್ಮಾ ಮಸೀದಿ ರಸ್ತೆ - ಬೌರಿಂಗ್‌ ಆಸ್ಪತ್ರೆ ರಸ್ತೆಯಿಂದ ರಸ್ಸೆಲ್‌ ಮಾರ್ಕೆಟ್‌ ವರೆಗೆ 
2. ಚಾಂದನಿ ಚೌಕ್‌ ರಸ್ತೆ - ಎಚ್‌.ಕೆ.ಪಿ ರಸ್ತೆಯಿಂದ ಶಿವಾಜಿ ರಸ್ತೆವರೆಗೆ 


ಸ್ಥಾ 


ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ 16,94 


ಸ್ಮಾರ್ಟ್‌ ಟೆಂಡರ್‌ ಶ್ಯೂರ್‌ ರಸ್ತೆಗಳು ಫೇಸ್‌ ಬಿ ಪ್ಯಾಕೇಜ್‌ 4 


ಬಿಬಿಎಂಪಿಯು ಅಭಿವೃದಿ, 

1. ಸೇತು ರಾವ್‌ ರಸ್ತೆ (ಮೈಸೂರು ರಸ್ತೆ ಜಂಕ್ಷನ್‌ನಿಂದ ಜಿ. ಪಿ ರಸ್ತೆವರೆಗೆ) © 

2. ಸೇತು ರಾವ್‌ ಕ್ರಾಸ್‌ ರಸ್ತೆ (ಅಯ್ಯಂಗಾರ್‌ ರಸ್ತೆಯಿಂದ ಸೇತು ರಾವ್‌ ರಸ್ತೆ ಜಂಕ್ಷನ್‌ ವರೆಗೆ) ಕಾಮ ನನ್ನು ನಿಂದು ಈ 

3. ಎನ್‌ಆರ್‌ ರಸ್ತೆ (ಎಸ್‌ಜಿಪಿ ರಸ್ತೆ ಜಂಕ್ಷನ್‌ನಿಂದ ಕಚ್ಚೇರಿ ರಸ್ತೆ ಜಂಕ್ಷನ್‌ವರೆಗೆ) ) ಸು Mh ನ ke 29.37 - 
4. ಎಸ್‌ಜೆಪಿ ರಸ್ತೆ (ಕೆಆರ್‌ ಮಾರ್ಕೆಟ್‌ ವೃತ್ತದಿಂದ ಎನ್‌ಆರ್‌ ರಸ್ತೆ ಜಂಕ್ಷನ್‌ವರೆಗೆ) ಕಾರಣ ಕಾಮಗಾ ಎ 


ಕೈಬಿಡಲಾಗಿದೆ 


ಸ್ಮಾರ್ಟ್‌ ಟೆಂಡರ್‌ ಶ್ಯೂರ್‌ ರಸ್ತೆಗಳು ಫೇಸ್‌ ಬಿ ಪ್ಯಾಕೇಜ್‌ 3 
1, ರೇಸ್‌ ಕೋರ್ಸ್‌ ರಸ್ತೆ (ಪ್ಯಾಲೇಸ್‌ ರಸ್ತೆಯಿಂದ ಹರೇ ಕೃಷ್ಣ ರಸ್ತೆಯವರೆಗೆ) 

2. ರಾಜ್‌ಭವನ್‌ ರಸ್ತೆ (ಮಿಲ್ಲರ್ಸ್‌ ರಸ್ತೆ ಇಂಟರ್‌ ಸೆಕ್ಷನ್‌ ನಿಂದ ಅಲಿ ಅಸ್ಕರ್‌ ರಸ್ತೆ ) 

3. ಪ್ಯಾಲೇಸ್‌ ರಸ್ತೆ (ಮಿಲ್ಲರ್ಸ್‌ ರಸ್ತೆ ಇಂಟರ್‌ ಸೆಕ್ಷನ್‌ ನಿಂದ ಬಸವೇಶ್ವರ ವೃತ್ತದವರೆಗೆ) 


ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ 4892 


REN ava saa as 8 seas 


ಎಸ್‌ ಸಿ ಎ೦ ಯೋಜನಗಳು 


ರೂ. ಕೋಟಿಗಳಲ್ಲಿ 
ಯೋಜನೆಯ ಹೆಸರು 


ಪರಿಷ್ಕತ 


ಯೋಜನಾ ಹಂತ 


& 
u 
o 


ಯೋಜನಾ ಮೂತ್ತ 


ಸ್ಮಾರ್ಟ್‌ ಟೆಂಡರ್‌ ಶ್ಯೂರ್‌ ರಸ್ತೆಗಳು ಫೇಸ್‌ ಬಿ ಪ್ಯಾಕೇಜ್‌ 6 
1. ಅವೆನ್ಯೂ ರಸ್ತೆ - ಮೈಸೂರು ಬ್ಯಾಂಕ್‌ ವೃತ್ತದಿಂದ ಎಸ್‌ಜಿಪಿ ರಸ್ತೆವರೆಗೆ 
2. ರೀನಿಯಸ್‌ ಸ್ಟೀೀಟ್‌ - ಜನರಲ್‌ ಕೆ.ಎಸ್‌. ತಿಮ್ಮಯ್ಯ ರಸ್ತೆಯಿಂದ ಲ್ಯಾಂಗ್‌ಪೋರ್ಡ್‌ ರಸ್ತೆಯವರೆಗೆ 


ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ 27.30 , 
14 ಶಿವಾಜಿನಗರ ಬಸ್‌ ಟರ್ಮಿನಲ್‌ ಪುನರಾಭಿವೃದ್ಧಿ (ಟರ್ಮಿನಸ್‌ * ಪಾರ್ಕಿಂಗ್‌ ರಚನೆ * ಸುರಂಗಮಾರ್ಗ ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ ER 
15 [ಕಬ್ಬನ್‌ ಪಾರ್ಕ್‌ ನ ಸಸ್ಯ ಕಾಶಿ ಪುನರಾಭಿವೃದ್ಧಿ ಮತ್ತು ಸಂರಕ್ಷಣೆ- ಫೇಸ್‌ ಎ ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ 227 
16 [ಕಬ್ಬನ್‌ ಪಾರ್ಕ್‌ ನ ಸಸ್ಯ ಕಾಶಿ ಪುನರಾಭಿವೃದ್ಧಿ ಮತ್ತು ಸಂರಕ್ಷಣೆ. ಫೇಸ್‌ ಬಿ ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ 
17 |ವಿಧಾನ ಸೌಧ, ವಿಕಾಸ್‌ ಸೌಧ, ಎಂಎಸ್‌ ಬಿಲ್ಲಿಂಗ್‌ ಮತ್ತು ವಿ.ವಿ ಟವರ್‌ಗಳಿಗೆ ಎಲ್‌ಇಡಿ ಲೈಟಿಂಗ್‌ ಅಳವಡಿಕೆ ಕಾಮಗಾರಿ ಪೂರ್ಣಗೊಂಡಿದೆ 1.94 


18 ಕೆಆರ್‌ ಮಾರ್ಕೆಟ್‌ ಜಂಕ್ಷನ್‌ ಇಂಟಿಗೇಟೆಡ್‌ ಮೊಬಿಲಿಟಿ ಮತ್ತು ಜಂಕ್ಷನ್‌ ಸುಧಾರಣೆ ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ 21.30 


19 ಐತಿಹಾಸಿಕ ಆರ್ಥಿಕ ಕೇಂದ್ರಗಳ ಪುನರಾಭಿವೃದ್ಧಿ - ಕೆಆರ್‌ ಮಾರ್ಕೆಟ್‌ ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ 38.61 


20 ಜವಾಹರಲಾಲ್‌ ನೆಹರು ಷ್ಲೇನಿಟೋರಿಯಂ ಆಡಿಟೋರಿಯಂ ಬ್ಲಾಕ್‌ ಮತ್ತು ಜಿಯೋಲಾಜಿಕಲ್‌ ರಾಕ್‌ ಗಾರ್ಡನ್‌ 


ಸಾಸ ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ 34.65 


ಚ 


21 |ಪ್ರಾಜಿಕ್ಸ್‌ ರಶ್ಮಿ ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ 


22 [ಬಿಎಂಟಿಸಿ - ನಮ್ಮ ಮೆಟ್ರೋ ಫೀಡರ್‌ ಸೇವೆಗೆ ಎಲೆಕ್ಟಿಕ್‌ ಬಸ್‌ಗಳ ಖರೀದಿ ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ 50.00 


23) |ಐಸಿಸಿಸಿ - (ಇಂಟಿಗ್ರೇಟೆಡ್‌ ಕಮಾಂಡ್‌ ಅಂಡ್‌ ಕಂಟ್ರೋಲ್‌ ಸೆಂಟರ್‌) ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ 118.00 


24 |coviD-19 ಬಿಕ್ಕಟ್ಟು ನಿರ್ವಹಣೆಗೆ Rp ಗಳ ನಿರ್ಮಾಣ ಕಾಮಗಾರಿ ಪೂರ್ಣಗೊಂಡಿದೆ 1.93 


RENCOI /DPOIECT STA TIIS 2 ೧೦ 1೧೧೧1 


DENUALUKU SMAKI CIIY LIMIIED 


ರೂ. ಕೋಟಿಗಳಲ್ಲಿ 


ಎಸ್‌ ಸಿಎಂ ಯೋಜನೆಗಳು 


ಕ್ರ.ಸಂ ಯೋಜನೆಯ ಹೆಸರು 


ಬೆಂಗಳೂರು ವೈಧ್ಯಕೀಯ ಮಹಾವಿಧ್ಯಾಲಯ ಮತ್ತು ಸಂಶೋಧನಾ ಸಂಸ್ಥೆಯ ಆವರಣದಲ್ಲಿ ರಸ್ತೆ ಅಭಿವೃದ್ಧಿ 
ಕಾಮಗಾರಿಗಳು 


ವೈದ್ಯಕೀಯ ಶಿಕ್ಷಣ ನಿರ್ದೇಶನಾಲಯಕ್ಕೆ ಹೈ ಫ್ಲೋ ಮೂಗಿನ ತೂರುನಳಿಗೆ (ಎಚ್‌ಎಫ್‌ಎನ್‌ಸಿ) ಖರೀದಿ 
27 |ರಾಜೀವ್‌ ಗಾಂಧಿ ಇನ್ಸಿಟ್ಯೂಟ್‌ ಆಫ್‌ ಹೃದಯ ರೋಗಗಳಿಗೆ ವೈದ್ಯಕೀಯ ಉಪಕರಣಗಳನ್ನು ಒದಗಿಸುವುದು 


ಕಿದ್ಧಾಯ್‌ ಮೆಮೋರಿಯಲ್‌ ಇನ್ಸಿಟ್ಯೂಟ್‌ ಆಫ್‌ ಆಂಕೊಲಾಜಿಗೆ ವೈದ್ಯಕೀಯ ಉಪಕರಣಗಳನ್ನು ಒದಗಿಸುವುದು 


ಇನ್ಸಿಟ್ಯೂಟ್‌ ಆಫ್‌ ಗ್ಯಾಸ್ಫೋಎಂಟರಾಲಜಿ ಸೈನ್ಸಸ್‌ ಮತ್ತು ಅಂಗಾಂಗ ಕಸಿಗೆ ವೈದ್ಯಕೀಯ ಉಪಕರಣಗಳನ್ನು 
ಒದಗಿಸುವುದು 


No] 


ಬೆಂಗಳೂರು ವೈಧ್ಯಕೀಯ ಮಹಾವಿಧ್ಯಾಲಯ ಮತ್ತು ಸಂಶೋಧನಾ ಸಂಸ್ಥೆಯ ವೈದ್ಯಕೀಯ ಉಪಕರಣಗಳನ್ನು 
ಒದಗಿಸುವುದು ' 


31 |ಬಿಬಿಐಂಪಿ ಮತ್ತು ಬೆಂಗಳೂರು ನಗರ ಜಿಲ್ಲೆಗೆ ಡಿಜಿಟಲ್‌ ಆರೋಗ್ಯ ಮೂಲಸೌಕರ್ಯ 


32 | ಮಹಿಳಾ ಮತ್ತು ಮಕ್ಕಳ ಕಲ್ಯಾಣ ಇಲಾಖೆಗೆ ಮಿನಿ ಸಭಾಂಗಣ ಪೂರ್ಣಗೊಳಿಸುವಿಕೆ 
33 [ಎಂಎಸ್‌ ಕಟ್ಟಡದಲ್ಲಿ ಡೇ ಕೇರ್‌ ಸೆಂಟರ್‌ (ಚೆ) ನಿರ್ಮಾಣ 
34 |ಕೆ.ಆರ್‌ ಮಾರ್ಕೆಟ್‌ ಹತ್ತಿರ ಮಾಂಸ ಮಾರುಕಟ್ಟೆಯ ನಿರ್ಮಾಣ 


ಹಿಳಾ ಮತ್ತು ಮಕ್ಕಳ ಕಲ್ಯಾಣ ಇಲಾಖೆಗೆ ಹೊಸ ಕಾಮಗಾರಿಗಳು 


oa 


DAA nm AeA amar 


ಯೋಜನಾ ಹಂತ 


ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ 


ಕಾಮಗಾರಿ ಪೂರ್ಣಗೊಂಡಿದೆ 
ಕಾಮಗಾರಿ ಪೂರ್ಣಗೊಂಡಿದೆ 
ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ 


ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ 


ಕಾಮಗಾರಿ ಪೂರ್ಣಗೊಂಡಿದೆ 


ಕಾಮಗಾರಿ ಪೂರ್ಣಗೊಂಡಿದೆ 


ಯೋಜನಾ ಮೊತ್ತ 


12.50 
4.80 : 
0.68 - 


6.83 


4,90 


D 
[) 
pS 


10,83 . 


ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ 


ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ 


ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ 


ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ 


4.98 


0.53 


18.14 


2.80 


ಎಸ್‌ ಸಿ ಎ೦ ಯೋಜನೆ 
ರೂ. ಕೋಟಿಗಳಲ್ಲಿ 


ಪರಿಷ್ಕತ 
ಯೋಜನಾ ಮೊತ್ತ 


ವಾಣಿವಿಲಾಸ ಆಸ್ಪತ್ರೆಗೆ ವೈದ್ಯಕೀಯ ಉಪಕರಣಗಳನ್ನು ಒದಗಿಸುವುದು 
ಸ್ಮಾರ್ಟ್‌ ಸಿಟಿ ಯೋಜನಾ ಮೊತ್ತ 
ಒಮ್ಮುಖ/ ಸಾರ್ವಜನಿಕ - ಖಾಸಗಿ ಸಹಭಾಗಿತ್ತ ಯೋಜನೆಗಳು 


ದಾಸರಹಳ್ಳಿಯ ವಲಯದ ಪೀಣ್ಯ ಕೈಗಾರಿಕಾ ಪ್ರದೇಶದಲ್ಲಿ ಚರಂಡಿಗಳು ಮತ್ತು ಪುಟ್‌ಪಾತ್‌ಗಳ ಸುಧಾರಣೆ ಹಾಗೂ 
ಆಯ್ದ 21 ರಸ್ತೆಗಳ ಡಾಂಬರೀಕರಣ 


ಸಾರ್ವಜನಿಕ ಬೆಳಕ8ನ ವ್ಯವಸ್ಥೆ ( Public Lighting System) ರಲ್ಲಿ ವಿದ್ಯುತ್‌ ಉಳಿತಾಯ ವ್ಯವಸ್ಥೆಯನ್ನು ಪಾಲುದಾರಿಕೆ 
ಉಳಿತಾಯದ ಚೌಕಟ್ಟಿನಲ್ಲಿ ಅನುಷ್ಠಾನ k ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ 


ಒಮ್ಮುಖ/ ಸಾರ್ವಜನಿಕ - ಖಾಸಗಿ ಸಹಭಾಗಿತ್ದ ಯೋಜನೆಗಳ ಮೊತ್ತ 


ಜ್‌ 
ವ್ಯವಸ್ಥಾಪಕ ನಿರ್ದೇಶಕರು 
ಗಳೂರು ಸ್ಮಾರ್ಟ್‌ ಸಿಟಿ ಲಿಮಿಟೆಡ್‌ 


RENSCI / PROIECT STATIIS ನ ೧9-17-2೧71 


BENGALURU SMART CITY LIMITED 


ಅನುಬಂಧ -1 ಬೆಂಗಳೂರು ಸ್ಮಾರ್ಟ್‌ ಸಿಟಿ ಲಿಮಿಟೆಡ್‌ ವತಿಯಿಂದ ಕೈಗೊಂಡಿರುವ ಕಾಮಗಾರಿಗಳ ವಿವರ (ಪ್ರಶ್ನೆ ಸ೦ಖ್ಯೆ : 517) 
ಎಸ್‌ ಸಿ ಎ೦ ಯೋಜನೆಗಳು 


ರೂ. ಕೋಟಿಗಳಲ್ಲಿ 


ಕ್ರ.ಸಂ ಯೋಜನೆಯ ಹೆಸರು ಯೋಜನಾ ಹಂತ ಯೆ Po ತ್ತ 


ಸ್ಮಾರ್ಟ್‌ ಟೆಂಡರ್‌ ಶ್ಯೂರ್‌ ರಸಗಳು ಫೇಸ್‌ ಎ ಪ್ಯಾಕೇಜ್‌ 1 
1. ಕಮರ್ಷಿಯಲ್‌ ಸ್ಟೀಟ್‌-ಕಾಮರಾಜ್‌ ರಸ್ಲೆಯಿಂದ ಜುಮ್ಮಾ ಮಸೀದಿ ರಸ್ತೆವರೆಗೆ (ಬೌರಿಂಗ್‌ ಆಸ್ಪತ್ರೆಯ ಹತ್ತಿರ) 


2. ಕಾಮರಾಜ್‌ ರಸ್ತೆ.- ಎಂ ಜಿ ರಸ್ತೆಯಿಂದ ಕಮರ್ಷಿಯಲ್‌ ಸ್ಟ್ರೀಟ್‌ ವರೆಗೆ ಮತ್ತು ಸೇಂಟ್‌ ಜಾನ್ಸ್‌ ಚರ್ಚ್‌ ರಸೆವರೆಗೆ 
1 ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ 35.93 


ಸ್ಮಾರ್ಟ್‌ ಟೆಂಡರ್‌ ಶ್ಯೂರ್‌ ರಸ್ತೆಗಳು ಫೇಸ್‌ ಎ ಪ್ಯಾಕೇಜ್‌ 2 
1. ಹಲಸೂರು ರಸ್ತೆ- ಡಿಕನ್ನನ್‌ ರಸ್ತೆಯಿಂದ ಕೆನ್ಸಿಂಗೃನ್‌ ರಸ್ತೆಯವರೆಗೆ y 
2 |2.ಡಿಕನ್ನನ್‌ ರಸ್ತೆ- ಎಂ ಜಿ ರಸ್ತೆಯಿಲದ ಕಾಮರಾಜ್‌ ರಸ್ತೆಯವರೆಗೆ ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ 29.27 


ಸ್ಮಾರ್ಟ್‌ ಟೆಂಡರ್‌ ಶ್ಯೂರ್‌ ರಸಗಳು ಫೇಸ್‌ ಎ ಪ್ಯಾಕೇಜ್‌ 3 

1. ಇನ್‌ಫೆಂಟ್ರಿ ರಸ್ತೆ- ಅಲಿ ಅಸ್ಕರ್‌ ರಸ್ತೆಯಿಂದ ಸಫಿನಾ ಪ್ಲಾಜಾ ಕಾಂಷ್ಗೆಕ್‌ಸ್‌ ವರೆಗೆ (ಮುಖ್ಯ ಗಾರ್ಡ್‌ ಕ್ರಾಸ್‌ ರಸ್ತೆ) 

2. ಸೆಂಟ್ರಲ್‌ ಸ್ಟ್ರೀಟ್‌ ಎಂ ಜಿ ರಸ್ತೆಯಿಂದ ಶಿವಾಜಿನಗರ ಬಸ್‌ ನಿಲ್ಮಾಣ (ಟಿಟಿಎಂಸಿ) ಮತ್ತು ಇಂಡಿಯನ್‌ ಎಕ್‌ಸ್‌ಪ್ರೆಸ್‌ 
(ಬಾಳೆಕುಂದ್ರಿ) ಜಂಕ್ಷನ್‌ ವರೆಗೆ 4 
3 1|3.ಬೌರಿಂಗ್‌ ಆಸ್ಪತ್ರೆ ರಸ್ತೆ - ಮುಖ್ಯ ಗಾರ್ಡ್‌ ಕ್ರಾಸ್‌ ರಸ್ತೆಯಿಂದ ಎಜ್‌ಎಸ್‌ಐಎಸ್‌ ಘೋಶಾ ಆಸ್ಪತ್ರೆವರೆಗೆ ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ ನ346 


ಸ್ಮಾರ್ಟ್‌ ಟೆಂಡರ್‌ ಶ್ಯೂರ್‌ ರಸಗಳು ಫೇಸ್‌ ಎ ಪ್ಯಾಕೇಜ್‌ 4 
1. ಮಿಲ್ಲರ್ಸ್‌ ರಸ್ತೆ - ಚಾಲುಕ್ಯ ವೃತ್ತದಿಂದ ಕಂಟೋನೈೆಂಟ್‌ ವರೆಗೆ ಕ್ವೀನ್ಸ್‌ ರಸೆ ಮೂಲಕ oe 
4 |) ರಾಜ್‌ ಭವನ ರಸ್ಥೆ- ಮಿನ್ಸ್‌ ಚೌಕದಿಂದ ಬಸವೇಶ್ವರ ವೃತದವರೆಗೆ ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ 39.98 


ಸ್ಮಾರ್ಟ್‌ ಟೆಂಡರ್‌ ಶ್ಯೂರ್‌ ರಸ್ತೆಗಳು ಫೇಸ್‌ ಎ ಪ್ಯಾಕೇಜ್‌ 5 
1. ಮೆಕ್‌ಗ್ರಾತ್‌ ರಸ್ತೆ- ಬ್ರಿಗೇಡ್‌ ರಸೆಯಿಂದ ರಿಚ್ನಂಡ್‌ ರಸ್ತೆವರೆಗೆ 

2. ಕಾನ್ನೆಂಟ್‌ ರಸ್ತೆ- ರಿಚ್ಛಂಡ್‌ ರಸ್ತೆಯಿಂದ ರೆಸಿಡೆನ್ಸಿ ರಸ್ನೆಯವರೆಗೆ 
3. ಹೇಯ್ಸ್‌ ರಸ್ತೆ- ರಿಚ್ನಂಡ್‌ ರಸ್ತೆಯಿಂದ ರೆಸಿಡೆನ್ಸಿ ರಸ್ಲೆಯವರೆಗೆ K 
5 4. ವುಡ್‌ ಸ್ಟ್ರೀಟ್‌: ಮ್ಯೂಸಿಯಂ ರಸ್ತೆಯಿಂದ ರಿಚ್ಛಂಡ್‌ ರಸ್ತೆಯವರೆಗೆ ಕಾಮಗಾರಿ ಪೂರ್ಣಗೊಂಡಿದೆ 27.25 
5. ಕ್ಯಾಸಲ್‌ ಸ್ಟ್ರೀಟ್‌ - ಮ್ಯೂಸಿಯಂ ರಸ್ತೆಯಿಂದ ರಿಚ್ಮಂಡ್‌ ರಸೆಯವರೆಗೆ 
6. ಟೇಟ್‌ ಲೇನ್‌ - ರಿಚ್ಛಂಡ್‌ ರಸ್ತೆಯಿಂದ ಕ್ಯಾಸಲ್‌ ಸ್ಟ್ರೀಟ್‌ ವರೆಗೆ 


BENSCL/ PROJECT STATUS 1 12/16/2021 


BENGALURU SMART CITY LIMITED 


ಎಸ್‌ಸಿ ಎ೦ ಯೋಜನೆಗಳು 


ರೂ. ಕೋಟಿಗಳಲ್ಲಿ 


ಕ್ರ.ಸಂ ಯೋಜನೆಯ ಹೆಸರು ಯೋಜನಾ ಹಂತ ಯೆ Mp ತ್ತ 


ಸ್ಮಾರ್ಟ್‌ ಟೆಂಡರ್‌ ಶ್ಯೂರ್‌ ರಸಗಳು ಫೇಸ್‌ ಎ ಪ್ಯಾಕೇಜ್‌ 6 
1. ಕಸ್ತೂರ್ಬಾ ರಸ್ತೆ- ಸಿದ್ದಲಿಂಗಯ್ಯ ವೃತ್ತದಿಂದ ಮಿನ್ಸ್‌ ಚೌಕಕ್ಕೆ ಕ್ವೀನ್ಸ್‌ ಪ್ರತಿಮೆ (ಎಂ ಜಿ ರಸ್ತೆ) 
6 12. ಕ್ವೀನ್ಸ್‌ ರಸ್ತೆ- ಎಂ ಜಿ ರಸ್ತೆಯಿಂದ ಕಂಟೋನ್ಯೆಂಟ್‌ ರೈಲೈೆ ನಿಲ್ದಾಣದವರೆಗೆ ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ 45.75 


ಸ್ಮಾರ್ಟ್‌ ಟೆಂಡರ್‌ ಶ್ಯೂರ್‌ ರಸ್ತೆಗಳು ಫೇಸ್‌ ಎ ಪ್ಯಾಕೇಜ್‌ 7 
1. ರಾಜಾ ರಾಮ್‌ ಮೋಹನ್‌ ರಾಯ್‌ ರಸ್ತೆ - ರಿಚ್ಛಂಡ್‌ ಸರ್ಕಲ್‌ ನಿಂದ ಹಡ್ಸನ್‌ ಸರ್ಕಲ್‌ ವರೆಗೆ 
2. ಲಾವೆಲ್ಲೆ ರಸ್ತೆ - ಎಂ.ಜಿ. ರೋಡ್‌ನಿಂದ ರಿಚ್ಮಂಡ್‌ ಸರ್ಕಲ್‌ ವರೆಗೆ 


( 3. ಬ್ರಿಗೇಡ್‌ ರಸ್ತೆ - ಎಂ.ಜಿ. ರೋಡ್‌ನಿಂದ ವಾರ್‌ ಮೆಮೊರಿಯಲ್‌ ಜಂಕ್ಷನ್‌ವರೆಗೆ ಕಾಮಗಾರಿ ಪೂರ್ಣಗೊಂಡಿದೆ 3 
ಸ್ಮಾರ್ಟ್‌ ಟೆಂಡರ್‌ ಶ್ಯೂರ್‌ ರಸಗಳು ಫೇಸ್‌ ಬಿ ಪ್ಯಾಕೇಜ್‌ 1 
8 |1-ಸೇ೦ಟ್‌ ಜಾನ್ಸ್‌ ರಸ್ತೆ - ಕೆನ್ಸಿಂಗೃನ್‌ ರಸ್ತೆಯಿಂದ ಸೇಂಟ್‌ ಜಾನ್ಸ್‌ ಚರ್ಚ್‌ ರಸ್ತೆಯವರೆಗೆ ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ 44.29 


2. ಸೇಂಟ್‌ ಜಾನ್ಸ್‌ ಚರ್ಚ್‌ ರಸ್ತೆ (ಹೊಸ ಬಂಬೂ ಬಜಾರ್‌ ರಸ್ತೆ ಪ್ರೊಮಿನೇಡ್‌ ರಸ್ತೆವರೆಗೆ) 


ಸ್ಮಾರ್ಟ್‌ ಟೆಂಡರ್‌ ಶ್ಯೂರ್‌ ರಸಗಳು ಫೇಸ್‌ ಬಿ ಪ್ಯಾಕೇಜ್‌ 2 

1. ಮಿಲ್ಲರ್ಸ್‌ ರಸ್ತೆ ವಿಸ್ತರಣೆ (ಮಿಲ್ಲರ್ಸ್‌ ರಸ್ತೆ ಅಂಡರ್‌ಪಾಸ್‌ನಿಂದ ಹೈನ್ಸ್‌ ಸರ್ಕಲ್‌ ವರೆಗೆ) 
9 2. ಕಂಟೋನ್ಮೆಂಟ್‌ ರಸ್ತೆ (ಮಿಲ್ಲರ್ಸ್‌ ರಸ್ತೆಯಿಂದ ಕ್ವೀನ್ಸ್‌ ರಸ್ತೆಯವರೆಗೆ) ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ 43.42 
3. ಎಚ್‌.ಕೆ.ಪಿ ರಸ್ತೆ (ಕ್ವೀನ್ಸ್‌ ರಸ್ತೆಯಿಂದ ರಸ್ಸೆಲ್‌ ಮಾರ್ಕೆಟ್‌ ವರೆಗೆ) 4 


ಸ್ಮಾರ್ಟ್‌ ಟೆಂಡರ್‌ ಶ್ಯೂರ್‌ ರಸ್ತೆಗಳು ಫೇಸ್‌ ಬಿ ಪ್ಯಾಕೇಜ್‌ 3 
1. ಜುಮ್ಮಾ ಮಸೀದಿ ರಸ್ತೆ - ಬೌರಿಂಗ್‌ ಆಸ್ಪತ್ರೆ ರಸ್ತೆಯಿಂದ ರಸ್ಸೆಲ್‌ ಮಾರ್ಕೆಟ್‌ ವರೆಗೆ 


10 |2 ಚಾಂದವಿ ಚೌಕ್‌ ರಸ್ತೆ- ಎಚ್‌.ೆ.ಪಿ ರಸ್ತೆಯಿಂದ ಶಿವಾಜಿ ರಸ್ತೆವರೆಗೆ ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ 16.94 
ಸ್ಮಾರ್ಟ್‌ ಟೆಂಡರ್‌ ಶ್ಯೂರ್‌ ರಸಗಳು ಫೇಸ್‌ ಬಿ ಪ್ಯಾಕೇಜ್‌ 4 y 
1. ಸೇತು ರಾವ್‌ ರಸ್ತೆ ಮೈಸೂರು ರಸ್ತೆ ಜ೦ಕ್ಷನ್‌ನಿಂದ ಜಿ. ಪಿ ರಸ್ತೆವರೆಗೆ) ರ 
iy | ಸೇತು ರಾವ್‌ ಕ್ರಾಸ್‌ ರಸೆ (ಅಯ್ಯಂಗಾರ್‌ ರಸ್ತೆಯಿಂದ ಸೇತು ರಾವ್‌ ರಸ್ತೆ ಜಂಕ್ಷನ್‌ ವರೆಗೆ) ಪದೇಶದಲಿ i MeN ಲ 2937 
3. ಎನ್‌ಆರ್‌ ರಸ್ತೆ (ಎಸ್‌ಜೆಪಿ ರಸ್ತೆ ಜಂಕ್ಷನ್‌ನಿಂದ ಕಚ್ಛೇರಿ ರಸ್ತೆ ಜಂಕ್ಷನ್‌ವರೆಗೆ) ಮ NR le | 
4. ಎಸ್‌ಜೆಪಿ ರಸ್ತೆ (ಆರ್‌ ಮಾರ್ಕೆಟ್‌ ವೃತ್ತದಿಂದ ಎನ್‌ಆರ್‌ ರಸ್ತೆ ಜಂಕ್ಷನ್‌ವರೆಗೆ) ಕ.ಅಿಡಲಾಗಿದೆ ಸ 
5) 


ಸ್ಮಾರ್ಟ್‌ ಟೆಂಡರ್‌ ಶ್ಯೂರ್‌ ರಸಗಳು ಫೇಸ್‌ ಬಿ ಪ್ಯಾಕೇಜ್‌ 5 

1. ರೇಸ್‌ ಕೋರ್ಸ್‌ ರಸ್ತೆ (ಪ್ಯಾಲೇಸ್‌ ರಸ್ತೆಯಿಂದ ಹರೇ ಕೃಷ್ಣ ರಸ್ಟೆಯವರೆಗೆ) 

12 |2.ರಾಜ್‌ಭವನ್‌ ರಸ್ತೆ (ಮಿಲ್ಲರ್ಸ್‌ ರಸ್ತೆ ಇಂಟರ್‌ ಸೆಕ್ಷನ್‌ ನಿಂದ ಅಲಿ ಅಸ್ಕರ್‌ ರಸ್ತೆ) ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ 48.92 
3. ಪ್ಯಾಲೇಸ್‌ ರಸ್ತೆ (ಮಿಲ್ಲರ್ಸ್‌ ರಸ್ತೆ ಇಂಟರ್‌ ಸೆಕ್ಷನ್‌ ನಿಂದ ಬಸವೇಶ್ವರ ವೃತ್ತದವರೆಗೆ) 


BENSCL/ PROJECT STATUS 2 12/16/2021 


BENGALURU SMART CITY LIMITED 


ಎಸ್‌ಸಿ ಎ೦ ಯೋಜನೆಗಳು 


ರೂ. ಕೋಟಿಗಳಲ್ಲಿ 


A ಎ ಪರಿಷ್ಕೃತ 
ಪ್ರ.ಸ ಯೋಜನೆಯ ಹೆಸರು ಯೋಜನಾ ಹಂತ ಘೂ ಮೊತ್ತ 

ಸ್ಮಾರ್ಟ್‌ ಟೆಂಡರ್‌ ಶ್ಯೂರ್‌ ರಸಗಳು ಫೇಸ್‌ ಬಿ ಪ್ಯಾಕೇಜ್‌ 6 

1. ಅವೆನ್ಯೂ ರಸ್ತೆ - ಮೈಸೂರು ಬ್ಯಾಂಕ್‌ ವೃತ್ತದಿಂದ ಎಸ್‌ಜೆಪಿ ರಸ್ತೆವರೆಗೆ 
13 12. ರೀವಿಯಸ್‌ ಸ್ಟ್ರೀಟ್‌ - ಜನರಲ್‌ ಕೆ.ಎಸ್‌. ತಿಮ್ಮಯ್ಯ ರಸ್ತೆಯಿಂದ ಲ್ಯಾಂಗ್‌ಫೋರ್ಡ್‌ ರಸ್ತೆಯವರೆಗೆ ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ 27.30 
14 ಶಿವಾಜಿನಗರ ಬಸ್‌ ಟರ್ಮಿನಲ್‌ ಪುನರಾಭಿವೃದ್ಧಿ (ಟರ್ಮಿನಸ್‌ * ಪಾರ್ಕಿಂಗ್‌ ರಚನೆ * ಸುರಂಗಮಾರ್ಗ ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ 3.98 
15 |ಕಬ್ಬನ್‌ ಪಾರ್ಕ್‌ ನ ಸಸ್ಯ ಕಾಶಿ ಪುನರಾಭಿವೃದ್ಧಿ ಮತ್ತು ಸಂರಕ್ಷಣೆ- ಫೇಸ್‌ ಎ ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ 22.73 
16 |ಕಬ್ಬನ್‌ ಪಾರ್ಕ್‌ ನ ಸಸ್ಯ ಕಾಶಿ ಪುನರಾಭಿವೃದ್ಧಿ ಮತ್ತು ಸಂರಕ್ಷಣೆ- ಫೇಸ್‌ ಬಿ ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ 20.88 
17 |ವಿಧಾನ ಸೌಧ, ವಿಕಾಸ್‌ ಸೌಧ, ಎಂಎಸ್‌ ಬಿಲ್ಲಿಂಗ್‌ ಮತ್ತು ವಿ.ವಿ ಟಿವರ್‌ಗಳಿಗೆ ಎಲ್‌ಇಡಿ ಲೈಟೆಂಗ್‌ ಅಳವಡಿಕೆ ಕಾಮಗಾರಿ ಪೂರ್ಣಗೊಂಡಿದೆ 1.94 
18 [ಕೆಆರ್‌ ಮಾರ್ಕೆಟ್‌ ಜಂಕ್ಷನ್‌ ಇಂಟಿಗೇಟೆಡ್‌ ಮೊಬಿಲಿಟಿ ಮತ್ತು ಜ೦ಕ್ಷನ್‌ ಸುಧಾರಣೆ ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ 21.30 
19 |ಐಉತಿಹಾಸಿಕ ಆರ್ಥಿಕ ಕೇಂದ್ರಗಳ ಪುನರಾಭಿವೃದ್ಧಿ - ಕೆಆರ್‌ ಮಾರ್ಕೆಟ್‌ ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ 38.61 
20 ಹಜಾರ ಲಾಲ ನೆಹರು ಷ್ಲೇನಿಟೋರಿಯಂ ಆಡಿಟೋರಿಯಂ ಬ್ಲಾಕ್‌ ಮತ್ತು ಜಿಯೋಲಾಜಿಕಲ್‌ ರಾಕ್‌ ಗಾರ್ಡನ್‌ ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ 34.65 
21 |ಪ್ರಾಜಿಕ್ಸ್‌ ರಶ್ಮಿ ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ 2.00 
22 |ಬಿಎಂಟಿಸಿ - ನಮ್ಮ ಮೆಟ್ರೋ ಫೀಡರ್‌ ಸೇವೆಗೆ ಎಲೆಕ್ಟ್ರಿಕ್‌ ಬಸ್‌ಗಳ ಖರೀದಿ ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ 50.00 
23 |ಐಸಿಸಿಸಿ - (ಇಂಟಿಗ್ರೇಟೆಡ್‌ ಕಮಾಂಡ್‌ ಅಂಡ್‌ ಕಂಟ್ರೋಲ್‌ ಸೆಂಟರ್‌) ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ 118.00 


24 


CovID-19 ಬಿಕ್ಕಟ್ಟು ನಿರ್ವಹಣೆಗೆ Rm ಗಳ ನಿರ್ಮಾಣ 


ಕಾಮಗಾರಿ ಪೂರ್ಣಗೊಂಡಿದೆ 


1.93 


BENSCL/ PROJECT STATUS 3 


12/16/2021 


BENGALURU SMART CITY LIMITED 


ಎಸ್‌ ಸಿ ಎ೦ ಯೋಜನೆಗಳು 

ರೂ. ಕೋಟಿಗಳಲ್ಲಿ 

ಕ್ರ.ಸಂ ಯೋಜನೆಯ ಹೆಸರು ಯೋಜನಾ ಹಂತ Ean 
25 ಹು ಮಹಾವಿಧ್ಯಾಲಯ ಮತ್ತು ಸಂಶೋಧನಾ ಸಂಸ್ಥೆಯ ಆವರಣದಲ್ಲಿ ರಸ್ತೆ ಅಭಿವೃದ್ಧಿ ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ 12.50 
26 ವೈದ್ಯಕೀಯ ಶಿಕ್ಷಣ ನಿರ್ದೇಶನಾಲಯಕ್ಕೆ ಹೈ ಫ್ಲೋ ಮೂಗಿನ ತೂರುನಳಿಗೆ (ಎಜ್‌ಎಫ್‌ಎನ್‌ಸಿ) ಖರೀದಿ ಕಾಮಗಾರಿ ಪೂರ್ಣಗೊಂಡಿದೆ 4.80 
27 |ರಾಜೀವ್‌ ಗಾಂಧಿ ಇನ್ನಿಟ್ಕೊಟ್‌ ಆಫ್‌ ಹೃದಯ ರೋಗಗಳಿಗೆ ವೈದ್ಯಕೀಯ ಉಪಕರಣಗಳನ್ನು ಒದಗಿಸುವುದು ಕಾಮಗಾರಿ ಪೂರ್ಣಗೊಂಡಿದೆ 0.68 
28 |ಕಿದ್ಧಾಯ್‌ ಮೆಮೋರಿಯಲ್‌ ಇನ್ಸಿಟ್ಯೂಟ್‌ ಆಫ್‌ ಆಂ೦ಕೊಲಾಜಿಗೆ ವೈದ್ಯಕೀಯ ಉಪಕರಣಗಳನ್ನು ಒದಗಿಸುವುದು ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ 6.83 
29 ರ ಗ ಆಫ್‌ ಗ್ಯಾಸ್ಟೋಎಂಟಿರಾಲಜಿ ಸೈನ್ಸಸ್‌ ಮತ್ತು ಅಂಗಾಂಗ ಕಸಿಗೆ ವೈದ್ಯಕೀಯ ಉಪಕರಣಗಳನ್ನು ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ 490 
30 ಮ ಮಹಾವಿಧ್ಯಾಲಯ ಮತ್ತು ಸಂಶೋಧನಾ ಸಂಸ್ಥೆಯ ವೈದ್ಯಕೀಯ ಉಪಕರಣಗಳನ್ನು ಕಾಮಗಾರಿ ಪೂರ್ಣಗೊಂಡಿದೆ 9.24 
31 [ಬಿಬಿಎಂಪಿ ಮತ್ತು ಬೆಂಗಳೂರು ನಗರ ಜಿಲ್ಲೆಗೆ ಡಿಜಿಟಿಲ್‌ ಆರೋಗ್ಯ ಮೂಲಸೌಕರ್ಯ ಕಾಮಗಾರಿ ಪೂರ್ಣಗೊಂಡಿದೆ 10.83 
32 | ಮಹಿಳಾ ಮತ್ತು ಮಕ್ಕಳ ಕಲ್ಯಾಣ ಇಲಾಖೆಗೆ ಮಿನಿ ಸಭಾಂಗಣ ಪೂರ್ಣಗೊಳಿಸುವರಿಕೆ ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ 4.98 
33 ಐ೦ಂಎಸ್‌ ಕಟ್ಟಡದಲ್ಲಿ ಡೇ ಕೇರ್‌ ಸೆಂಟರ್‌ (ೆಚೆ) ನಿರ್ಮಾಣ ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ 0.53 
34 |ಕೆ.ಆರ್‌ ಮಾರ್ಕೆಟ್‌ ಹತ್ತಿರ ಮಾಂಸ ಮಾರುಕಟ್ಟೆಯ ನಿರ್ಮಾಣ ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ 18.14 
35 [ಮಹಿಳಾಮತ್ತು ಮಕ್ಕಳ ಕಲ್ಯಾಣ ಇಲಾಖೆಗೆ ಹೊಸ ಕಾಮಗಾರಿಗಳು ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ 2.80 


BENSCL/ PROJECT STATUS 4 12/16/2021 


BENGALURU SMART CITY LIMITED 


ಎಸ್‌ಸಿ ಎ೦ ಯೋಜನೆಗಳು 


ರೂ. ಕೋಟಿಗಳಲ್ಲಿ 


BENSCL/ PROJECT STATUS 5 


A | ಪರಿಷ್ಕೃತ 
ಪ್ರ.ಸ ಯೋಜನೆಯ ಹೆಸರು ಯೋಜನಾ ಹಂತ ei, ಮೊತ್ತ 
36 [ಬಿಬಿಎಂಪಿ ಶಾಲೆ ಮತ್ತು ಕಾಲೇಜುಗಳಿಗೆ ಡಿಜಿಟಿಲ್‌ ಕ್ಲಾಸ್‌ ಕೊಠಡಿಗಳು ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ 6.00 
37 [ಎಬಿಡಿ ಪ್ರದೇಶದಲ್ಲಿ ಬೆಂಗಳೂರು ಟ್ರಾಫಿಕ್‌ ಪೊಲೀಸರಿಗೆ ಸ್ಮಾರ್ಟ್‌ ಟ್ರಾಪಿಕ್‌ ಪರಿಹಾರ ಒದಗಿಸುವುದು ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ 7.50 
38 [ವಾಣಿವಿಲಾಸ ಆಸ್ಪತ್ರೆಗೆ ವೈದ್ಯಕೀಯ ಉಪಕರಣಗಳನ್ನು ಒದಗಿಸುವುದು ಟೆಂಡರ್‌ ಪ್ರಗತಿಯಲ್ಲಿದೆ 17.43 
ಸ್ಮಾರ್ಟ್‌ ಸಿಟಿ ಯೋಜನಾ ಮೊತ್ತ 904.83 
ಒಮ್ಮುಖ/ ಸಾರ್ವಜನಿಕ - ಖಾಸಗಿ ಸಹಭಾಗಿತ್ತ ಯೋಜನೆಗಳು 
ದಾಸರಹಳ್ಳಿಯ ವಲಯದ ಪೀಣ್ಯ ಕೈಗಾರಿಕಾ ಪ್ರದೇಶದಲ್ಲಿ ಚರಂಡಿಗಳು ಮತ್ತು ಫಪುಟ್‌ಪಾತ್‌ಗಳ ಸುಧಾರಣೆ ಹಾಗೂ 
39 ಆಯ್ದ 21 ರಸ್ತೆಗಳ ಡಾಂಬರೀಕರಣ ಕಾಮಗಾರಿ ಪೂರ್ಣಗೊಂಡಿದೆ 26.34 
ಮಹದೇವಪುರ ವಲಯದಲ್ಲಿ ಚರಂಡಿಗಳು ಮತ್ತು ಪುಟ್‌ಪಾತ್‌ಗಳ ಸುಧಾರಣೆ ಹಾಗೂ ಆಯ್ದ 6 ಸೀ ಮತ್ತು Sub ¥ 
40 |Arerial ರಸ್ತೆಗಳ ಡಾಂಬರೀಕರಣ ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ 11.45 
41 |ಟೆಂಡರ್‌ ಶ್ಯೂರ್‌ ಮಾರ್ಗಸೂಚಿಗಳ ಅಡಿಯಲ್ಲಿ ಕೆಜಿ ರಸ್ತೆ ಮತ್ತು ಮಲ್ಲೇಶ್ವರಂ ರಸ್ತೆಯ ಅಭಿವೃದ್ಧಿ ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ 28.13 
42 |ಟೆಂಡರ್‌ ಶ್ಯೂರ್‌ ಮಾರ್ಗಸೂಚಿಗಳ ಅಡಿಯಲ್ಲಿ ಪ್ಯಾಲೆಸ್‌ ರಸೆಯ ಅಭಿವೃದ್ಧಿ ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ 25.91 
ಸಾರ್ವಜನಿಕ ಬೆಳ8ನ ವ್ಯವಸ್ಥೆ (Public Lighting System) ರಲ್ಲಿ ವಿದ್ಯುತ್‌ ಉಳಿತಾಯ ವ್ಯವಸ್ಥೆಯನ್ನು ಪಾಲುದಾರಿಕ 
43 ಉಳಿತಾಯದ ಚೌಕಟ್ಟಿನಲ್ಲಿ ಅನುಷ್ಠಾನ ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ 800.00 
ಒಮ್ಮುಖ/ ಸಾರ್ವಜನಿಕ - ಖಾಸಗಿ ಸಹಭಾಗಿತ್ತ ಯೋಜನೆಗಳ ಮೊತ್ತ 891.83 
ಒಟ್ಟಿ ಮೊತ್ತ 1796.66 
ವ್ಯವಸ್ಥಾಪಕ ನಿರ್ದೇಶಕರು 
ಬೆಂಗಳೂರು ಸ್ಮಾರ್ಟ್‌ ಸಿಟಿ ಲಿಮಿಟೆಡ್‌ 


12/16/2021 


ಕಳೆದ 05 ವರ್ಷಗಳಲ್ಲಿ ಬೃಹತ್‌ ಬೆಂಗಳೂರು ಮಹಾನಗರ ಪಾಲಿಕೆ ವ 


ಕೇಂದ್ರ ಸರ್ಕಾರದ 
ಕಾಮಗಾರಿಯ ಹೆಸರು ಅನುದಾನದಡಿಯಲ್ಲಿನ 


14th Finance 
Commission Grant 
Works 
Engagement of Gangman and Hiring of Tractor Tippers for cleaning 14th Finance 
and Maintenance of road side drains and other cleaning works in Commission Grant 
works in ward no 174 (P3110 14th Finance) Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Providing Water supply and other works at Ward No. 190 Commission Grant 
Works 
14th Finance 
Providing CC Camera at Garbage Block Spots in ward no 190 Commission Grant 
Works 
14th Finance 
Providing Modren Dust Bin in Bangalore City in ward no 175 Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Providing Water supply and other works at Ward No. 175 Commission Grant 
Works 


Providing drinking water works in Ward No 174 Bommanahalli 
Division (P3110 14th Finance) 


Providing CC Camera at Garbage Block Spots in ward no 174 P-3110 
(14th Finance Commission) 


Providing Modren Dust Bin in Bangalore City in ward no 174 (P- 
3110 ) 14th Finance) 


Providing drinking water works in Ward No. 190 Bommanahalli 
Division 


Engagement of Gangman and Hiring of Troctor Tippers for cleaning 
and maintenance of road side drains and other civil works in ward 175 


Providing CC Camera at Garbage block spots in ward no 175 


Providing drinking water works in Ward No 175 Bommanahalli 
Division 


Providing and fixing of LED Street lights in Ward No 175 
Bommanahalli Division 


Engagement of Gangman and Hiring of Tractor Tippers for cleaning 
and Maintenance of road side drains and other cleaning works in 
works in ward no 188 


Providing CC Camera at Garbage Block Spots in ward no 188 


Providing Modren Dust Bin in Bangalore City in ward no 188 


Development of Park Bilekahalli in ward No.188 


Providing drinking water works in Ward No 188 Bommanahalli 
Division 


Development of roads and drains in ward no 188 Billekahalli 


Providing and fixing of LED Street lights in Ward No 188 
Bommanahalli Division 


Engagement of Gangman and Hiring of Tractor Tippers for cleaning 
and Maintenance of road side drains and other cleaning works in 
works in ward no 189 


Providing CC Camera at Garbage Block Spots in ward no 189 


Providing and fixing of LED Street lights in Ward No 189 
Bommanahalli Division 


Providing drinking water works in Ward No 189 Bommanahalli 
Division 


14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 


Concrete Roads and drains to cross rods at Shanthinagara 
Hongasandra W N 189 


Providing dustbin s in ward no 186 


Providing CC Camera at Garbage block spots in ward no 186 
Jaraganahalli 


Engagement of Gangman and Hiring of Troctor Tippers for 
maintenance of road side drains and other civil works in ward no 186 
Jaraganahalli 


Providing drinking water works in Ward No 186 Bommanahalli 
Division 
Engagement of Gangman and Hiring of Troctor Tippers for 


maintenance of road side drains and other civil works in ward no 187 


Providing CC Camera at Garbage Block Spots in ward no 187 
Puttenahalli 


Providing dustbin s in ward no 187 Puttenahalli 


Providing drinking water works in Ward No 187 Bommanahalli 
Division 
Engagement of Gangman and Hiring of Tractor Tippers for cleaning 


and Maintenance of road side drains and other cleaning works in 
works in ward no 193 


Providing drinking water works in Ward No 193 Bommanahalli 
Division 
Providing CC Camera at Garbage Block Spots in ward no 193 


Providing Modren Dust Bin in Bangalore City in ward no 193 


Maintenance of crematorium buirial grounds and office maintenance 
at ward no 190 


14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 


Community property maintenance (including park) in ward no 190 


Drinking water facility in ward no 190 


General public toilet and septage maintenance at ward no 190 


UGD works at ward no 190 


Roads and Footpath maintenance at ward no 190 


Storm water drain works at ward no 190 


Solid waste management works at ward no 190 


Providing Sanitary line at missing places in ward No. 175 


Improvements to roads and drains in ward no 175 Bommanahalli 


Improvement Storm Water Drain in ward No. 175, Bommanahalli 


Construction of RCC box drain at Sagar Layout to join Hulimavu to 
Madivala Lake, SWD drain in ward no 175 


Providing ornamental fencing and other development works to park 
behind Ayyappa Temple in Vijaya Bank Layout of ward no 188 


Providing UGD works at ward no 174 


Maintenance of Roads and Footpath at ward no 174 


14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 


Solid waste management works at ward no 174 


Maintenance of crematorium Burrial grounds and office maintenance 
at ward no 174 


Community property maintenance (Including Park) in ward no 174 


Drinking Water Facility and harvesting at ward no 174 


General Public Toilet and Septage maintenance at ward no 174 


Providing UGD works at ward no 190 


General Public Toilet and Septage maintenance at ward no 190 


Roads and Footpath Maintenance at ward no 190 HSR Layout 


Solid waste management works at ward no 190 


P3291 14th Fin -Maintenance of Cremotorium, Burial Grounds 


Community Property Maintenance (Including Park) in ward no 190 


Drinking Water Facility and harvesting at ward no 190 


Maintenance of burial ground and office maintenance in ward no 175 


Community Property maintenance (including Parks) in ward no 175 


14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 


Drinking water works in ward no 175 


Toilet works in ward no 175 


UGD works in ward no 175 


Road and footpath maintenance n ward no 175 


Solid waste management work in ward no 175 


Providing painting to burial ground compund in ward no.188 


Improvements to park in ward no.188 


Providing Water Supply works in ward no.188 


Reparis to Toilet at Anganawadi in Bilekahalli of ward no.188 


Providing CC roads to damaged roads due to laying of UGD line in 
ward no.188 


Providing CC Roads in Kodichikkanahalli village of ward no.188 


Providing CC Camera to black spots in ward no.188 


Providing Street Lights in Hongasandra ward No.189 


Providing painting to burial ground compound in Hongasandra ward 
no 189 


14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 


Providing children play equipments in ward no 189 


Providing water supply works in ward no 189 


Repairs to toilet at Anganawadi in Hongasandra ward no 189 


Providing CC roads to damaged roads due to laying of UGD line in 
ward no 189 


Providing CC roads in Munisubba reddy layout in Hongasandra ward 
no 189 


Construction of drain connecting to SWD in Shanthi Nagar ward no 
189 


Providing CC Camera ton black spots in ward no 189 


Maintenance of Crematorium Burrial Ground and Office Maintenance 
of Jaraganahalli in ward no 186 


Maintenance of Burial grounds at near Paradaise colony Vinayaka 
Nagara main road in ward no 187 Puttenahalli 


Maintenance of Burial grounds at Nyanappanahalli and Hulimavu 
Arakere ward no 193 


Providing rain water harvesting at Vishwamurthachar park at 
Jaraganahalli in ward no 186 


Maintenance and other works at Sami Dhaya Bhava in ward no 187 
Puttenahalli 


Maintenance and other works at Samudhaya Bhavana in ward no 193 
Arakere 


Providing water supply works ward no 186 


14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 


Providing Drilling and Errection of Pumpset electrification water pipe 
lines in ward no 187 Puttenahalli 


Providing water supply drinking water through the tanker and laying 
the pipe line works in ward no 193 Arakere 


Repairs to toilet at Govt school in Jaraganahalli in ward no 186 
Repairs to Toilet at Panduranga Nagara and and Nanjundeshwara 
Nagara Parks in ward no 187 Puttenahalli 


Repairs to toilet at Nyanappanahalli and Hulimav in ward no 193 
Arakere 


Providing CC Roads to damaged roads due to laying of UGD line in 
ward no 186 


Providing and Repairs to missing UGD Lines in ward no 187 
Puttenahalli 


Providing and repairs to missing UGD lines in ward no 193 Arakere 


Providing CC Roads at Jaraganahalli in ward no 186 


Providing and Repairs to Footpath and damaged roads in ward no 187 


Puttenahalli 


Providing and repairs to footpath and damaged roads in ward no 193 
Arakere 


Construction of drain connecting to SWD at Jaraganahalli in ward no 
186 


Repairs and Development of strom water drain works at ward no 187 


Providing CC camera to block spots in ward no 186 


14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 


Providing CC Camera and dust bins to block spots in ward no 187 
Puttenahalli 


Providing CC camera and dust bins to black spots in ward no 193 
Arakere 


Improvements and maintenance of SWD works in Bommanahalli 
Constituency 


General public toilet and septage maintenance at ward no 174. 


Road and Footpath maintenance at ward no 174 


Drinking water facility in ward no 174 


UGD works at ward no 174 


Improvements to Parks and Play ground in HSR Layout in ward no 
174 


Construction and Comprehensive development between 17th and 18th 
cross centre median, fencing, development of Parks and Construction 
of monements and other works. Chainage 0-300Mtr 


Construction and Comprehensive development between 17th and 18th 
cross centre median, fencing, development of Parks and Construction 
of monements and other works. Chainage 301-700Mtr 


Providing drinking water facilities and other allied works in ward no 
174 HSR Layout 


Maintenance of crematorium burial grounds and office maintenance at 
ward no 190. 


Toilet works in ward no 190 


Community property maintenance (Including parks) in ward no 190 


14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 


14th Finance 
Commission Grant 
Works 


14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 


Storm water drain works at ward no 190 


Drinking water works in ward no 190. 


UGD works at ward no 190. 


Roads and Footpath maintenance at ward no 190 


Improvements roads and drain at Mangamanapalya surrounding area 
in ward No.190, Mangamanapalya 


Improvements and maintenance of general Public Toilets 
Bommanahalli Constituency 


General public toilet and Septage Maintenance in ward no 175 


Drinking water works in ward no 175 


Community Property Maintenance including parks in ward no 175 


Lifting of Waste Debris in Landfill area at Devarachikkanahalli SWM 
Works in ward no 175 


Construction of Watchmen shed and Toilet at Bilekahalli Burial 
ground and Ambedkar Bhavan in ward No 188 Bilekahalli. 


Removal of Debris at road side and unserviceable material at Near 
SNN Apartment road in ward no 188 Bilekahalli 


Providing CC roads for UGD cutting Patches and De-silting of Drains 
and allied works at various places in ward No 188 Bilekahalli 


Improvements and maintenance to parks at ward no 188 


14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 


Maintenance of road and footpath in ward no 188 Bilekahalli 


Providing drinking water supply works in ward No 188 Bilekahalli 
(2 Call) 


Construction of public toilet in ward No. 189 


Providing drinking water supply pipeline and repairs of borewells in 
ward No. 189 


Providing CC roads CC Patches and De-silting of Drains and allied 
works at various places in ward No. 189 Hongasandra 


Providing CC camera at various places in ward No. 189 Hongasandra 


Providing RCC drain and allied works at various places in ward No. 
189 Hongasandra 


Drilling of Borewells for Drinking water at various locations, 
Jaraganahalli in ward no 186 


Providing and Construction of public toilet at Jaraganahalli in ward 
no 186 


Providing and Construction of new man holes under ground drainage 
(UGD) pipe line at various locations for damaged portions and 
missing lines at Jaraganahalli in ward no 186 


Improvements to roads and drains footpath at various locations, 


Jaraganahalli in ward no 186 


Repairs to Roads and Drains and Maintenance of Footpath in ward 
no 187 Puttenahalli 


Providing Drinking Water Supply and other works in ward no 187 
Puttenahalli 


Providing UGD Line and Construction of Manhole at Selected 
reaches in ward no 187 Puttenahalli 


14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 


Maintenance of Burial Grund at Puttenahalli in ward no 187 
Puttenahalli 


Maintenance of Park at Puttenahalli in ward no 187 


Maintenance of Public Toilet at Pandu Ranga Nagara and 
Nanjundeshwara Park in ward no 187 Puttenahalli 


Improvements to roads and drians at faridamma house roads Vinyaka 
Nagara in Ward No. 187, Puttenahalli. 


Improvements to Roads and Drians at Paradise Colony and 
Surrounding Areas in Ward No. 187, Puttenahalli 


Desilting and construction of drain connection to SWD at Arakere in 
ward no 193 


Construction of Public Toilet and Maintenance of Existing toilet in 
ward no 193 


Construction of public toilet at Hulimavu and Arakere in ward no 193 
Arakere 


Providing Drinking water Supply pipeline and Drilling of Borewells 
in ward no 193 


Providing Drilling of Borewell and drainking water plant works in 
ward no 193 


Improvements and Maintenance of roads and footpath in ward no 193 
Arakere 


Improvements to Roads and Drains Footpaths and other allied works 
various places in ward no 193 


Upgradation of balance and other developmental works in indoor 
stadium at Shanthinikethan layout in ward no 193 


Providing Repairs to Fencing to Shanthi nikethan layout park west 
side in ward no 193 in ward no 193 Arakere 


14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 


Providing and Improvements to Parks in ward no 193 Arakere 
166 |Providing drinking water facility and other allied works in ward no 
193 Arakere 


167 |[mprovements to roads and footpath and other developmental works 
in Arakere village surroundings in ward no 193 


168 Improvements to roads and footpath and other developmental works 
in Hulimavu village surroundings in ward no 193 


I Providing drinking water works in Ward No 184 in Bangalore 
South Division 
[7 [gan of Gangman and Hiring of Troctor Tippers for 
1 


70 cleaning and Maintenance of road side drains and other cleaning 
works in works in ward no 184 


m Providing CC Camera at Garbage Block Spots in ward no 184 
Providing RO plantsat WN 184 


69 
171 
್ಳ; 
Construction of new toilets, community Toilets and providing 
173 Jessential repairs and improvements of toilets in Bommanahalli 
Zone Bangalore south constituency in ward no 184 Uttarahalli 
F 
1 
1 
1 


ward limits 


Providing drinking works in ward no 185 in Bangalore south 
division 


Engagement of Gangman and Hiring of Troctor Tippers for 
maintenance of road side drains and other civil works in ward no 


1 
185 Yelechenahalli 
1 


Providing Modren Dust Bin in Bangalore City in ward no 185 


Development of roads and drains in ward no 197 


Ne Providing CC Camera at Garbage Block Spots in ward no 185 


Engagement of Gangman and Hiring of Tractor Tippers for 
179 cleaning and Maintenance of road side drains and other cleaning 


works in works in ward no 197 


Providing drinking water works in Ward No 197 Vasanthpura 


7 
2 
4 

7S 

176 

77 

78 
0 


14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 
14th Finance 
Commission Grant 
Works 


Providing Modren Dust Bin in Bangalore City in ward no 197 


Providing CC Camera at Garbage Block Spots in ward no 197 


183 Providing drinking water works in Ward No 197 in Bangalore 


South Division 
Providing drinking water works in Ward No 194 in Bangalore 


South Division 

Engagement of Gangman and Hiring of Tractor Tippers for 
cleaning and Maintenance of road side drains and other cleaning 
works in works in ward no 194 


Providing CC Camera at Garbage Block Spots in ward no 194 
Providing Modren Dust Bin in Bangalore City in ward no 194 
Providing drinking water works in Ward No 195 in Bangalore 
South Division 
Providing Modren Dust Bin in Bangalore City in ward no 195 
14ನೇ ಹಣಕಾಸು ಯೋಜನೆ 


ನ drinking water works in Ward No 196 in Bangalore 


South Division 

Engagement of Gangman and Hiring of Troctor Tippers for 
maintenance of road side drains and other civil works in ward 
n0196 

Construction of new toilets and providing essential repairs and 
improvements of toilets in schools and collages in bommanahalli 
zone Bangalore south constituency in ward no196 Anjanapura 
ward limits 


Providing CC Camera at Garbage Block Spots in ward no 196 
Providing Modren Dust Bin in Bangalore City in ward no 196 


Construction of new toilets, community Toilets and providing 

106 essential repairs and improvements of toilets in Bommanahalli 
Zone Bangalore south constituency in ward no 196 Anjanapura 
ward limits 


197 Providing drinking water works in Ward No 191 in Bangalore 
South Division 


Engagement of Gangman and Hiring of Troctor Tippers for 
cleaning and maintenance of road side drains and other civil 
works in ward 191 

199 Providing Modren Dust Bin in Bangalore City in ward no 191. 


[ee 
\O 
[(9.°) 


200 Providing CC Camera at Garbage Block Spots in ward no 191. 


201 Providing drinking water works in Ward No 192 in Bangalore 


South Division 

Engagement of Gangman and Hiring of Troctor Tippers for 
cleaning and maintenance of road side drains and other civil 
works in ward 192 

Developmental Crematorium works in ward No 192 


INO) 
[a] 
INO) 


203 


204 Construction and developments of toilets in WN 192 


205 Providing UGD lines in WN 192 


206 Providing CC Camera at Garbage Block Spots in ward no 192 


207 Providing Modren Dust Bin in Bangalore City in ward no 192 


208 Soil capping and plantation at Lakshmipura dumping yard 


209 Soil capping and other related works at Avalahalli dumping yard 


in Bengaluru South Assembly Constituenc 


210 UGD works at Doddakallasandra and surrounding are in ward 


No.197, Vasanthapura 


211 Improvements and Maintanance of Burrial Ground in Ward No- 
197 

212 Improvements and Maintanance of Samudhaya Bhavana building 
in Ward No-197 

213 


Providing Drinking Water through drilling of New Borewells at 


Venkatareddy Layout and VV Nagar lst Stage in Ward No-197 


Improvements of UGD System in Vasantapura Ward No-197 
215 Improvements to Roads and Footpath at Vasanthapura in Ward 
No-197 14ನೇ ಹಣಕಾಸು ಯೋಜನೆ 


Providing UGD works in ward no 192 Begur 


6 
7 
8 
9 
0 
I Providing UGD works in ward no 192 


21 
21 
| 
21 
29 
22 


Maintenance of Crematorium Burial grounds and office 
2 


INO) 
INO) 


maintenance in ward no 184 Uttarahalli (Bommanahalli Zone 
Community Property Maintenance Including Parks in ward no 


224 
184 Uttarahalli (Bommanahalli Zone 


224 Providing Drinking Water in ward no 184 Uttarahalli 


(Bommanahalli Zone 
225 General Public Toilets and Septage Maintenance in ward no 184 


Uttarahalli (Bommanahalli Zone 


UGD Works in ward no 184 Uttarahalli (Bommanahalli Zone 
227 Road and Footpath Maintenance in ward no 184 Uttarahalli 
Bommanahalli Zone 
28 


Solid Waste Management in ward no 184 Uttarahalli 


2 


(Bommanahalli Zone) 


Maintenance of Burrial Ground in ward no 185 Yelechenahalli 
230 Maintenance of General public toilet and Seeptage in ward no 
185 Yelechenahalli 
Improvements to roads and footpath at Yelechenahalli in ward no 
185 Yelechenahalli 


231 
232 Improvements and Providing UGD line in ward no 185 
Yelechenahalli 


233 Drilling of New Borewell and Suppling Water through water 
Tanker in ward no 185 Yelechenahalli 

234 Improvements and Maintenance of Burrial Ground Vasanthapura 
Ganapathipura in ward no 197 


Improvements and Maintenance of Community building and 
Pid in ward no 197 

Providing Drinking water through Drilling of New Borewells and 
[rosin work in ward no 197 

Maintenance of Public toilet and Spetage in ward no 197 
Upgradation of UGD System at Vasanthapura Doddakalsandra in 
ward no 197 

Improvements to roads and Footpath at Vasanthapura ward 
juridiction in ward no 197 


Providing Lighting and CC Camera for Corporator Office and 


ಗ 


Skating Rink at Bikasipura in ward no 197 Vasanthapura 
24] Improvements and Construction of Compound wall 


Jambusavari Dinne Burrial Ground in ward no 194 


Maintenance of Burrial Ground at Gottigere in ward no 194 


Improvements to roads and Construction of Footpath at Royal 


County in ward no 194 


4 |[mprovements to footpath at Pavamananagara in ward no 194 
Providing Water Pipeline in Gottigere ward no 194 
Drinking water Supply Through Tankers in ward no 194 


7 |Providing water supply line at Pillaganahalli Village in ward no 


194 
Construction of Public Toilets at Jambusavari Dinne ward no 194 


ಗ 


Maintenance Park at Anjanapura in ward No 196 

Providing Drinking water through tankers at Anjanapura in Ward 
No 196 

Maintenance of Public Toilets at Anjanapura in ward No 196 14ನೇ ಹಣಕಾಸು ಯೋಜನೆ 
Maintenance of UGD Works at Anjanapura in ward No 196 
Maintenance of Roads and footpath at Anjanapura in ward No 196 
Maintenance of Solid Waste Management at Anjanapura in ward 
No 196 

Maintenance of Royal Park Anjanapura in ward no 196 
Management of soild waste at Anjanapura and surrounding area 
in ward no 196 

Management of soild waste at Avalahalli and surrounding area in 
ward no 196 

Management of soild waste at Harinagara and surrounding area 
in ward no 196 


Improvements of Burrial Grounds at Anjanapura in ward no 196 
Improvements of Toilets at Anjanapura in ward no 196 


254 
255 
256 
257 
258 
259 
260 
26 

262 
26 

264 
265 
26 Providing and construction UGD line in 5th main and surrounding 


| 
3 
6 


area at Avalahalli in ward no 196 
Providing and construction UGD line in ist A and B cross and 


267 
surrounding area at Avalahalli in ward no 196 


Providing and construction UGD line in Anjaneya swamy temple 
268 [road and surrounding area at Avalahalli in ward no 196 
Anjanapura 

Providing maintenance of Crematorium Burrial grounds and 


office maintenance in ward no 191 Singasandra 


Providing Community Property Maintenance Including Parks in 
ward no 191 Singasandra 


Providing and supplying of Drinking Water in ward no 191 


269 
270 
27 


Singasandra 
272 Providing General Public Toilet and Septage Maintenance in ward 


no 191 Singasandra 


Providing UGD works in ward no 191 Singasandra 


274 Providing Roads and Footpath works in ward no 191 


Singasandra 


275 Providing CC Camera at GArbage block in ward no 191 


Singasandra 
Maintenance of Cremetorium burrial grounds and office 


maintenance in ward no 192 Begur 
Community property maintenance including parks in ward no 


192 Begur 
Drinking water in ward no 192 Begur 


277 


General Public Toilet and seepage maintenance in ward no 192 
Begur 

UGD works in ward no 192 Begur 

Roads and Footpath Maintenance in ward no 192 Begur 

Storm water drains in ward no 192 Begur 

Solid waste management in ward no 192 Begur 

Maintenance of Burial Ground and office maintenance in ward no 
192 Begur 

Maintenance of Parks in ward no 192 Begur 

Supplying of drinking water in ward no 192 Begur 


Maintenance of sptage in ward no 192 Begur 


Providing UGD works in ward no 192 Begur 


Maintenance of Roads Footpath and culverts in ward no 192 


Begur 
Maintenance of Solid waste in ward no 192 Begur 


Drilling of Borewells and Providing Water supply system in ward 


Ns 


289 


no 184 Uttarahalli and Ward no 197 Vasanthapura 


Construction of Compound wall and other development works at 


Burial ground in ward no 184 Uttarahalli 


Providing Drinking Water in ward no 184 Uttarahalli 
Construction of Public Toilet Blocks in ward no 184 Uttarahalli 


2 
2 


92 
293 

94 
295 
296 


Construction of Culverts in ward no 184 Uttarahalli 


Providing Pathway at BSK 5th Stage Vaddarapalya in ward no 
184 Uttarahalli 
Providing water line and Maintenance at ward no 185 
297 [Yelachenahalli 


298 Solid waste management ward no 185 Yelachenahalli 


Storm water drain maintenance ward no 185 Yelachenahalli 
299 


Construction of Drinking water plant in ward no 185 
Yelechenahalli 
Construction of Modern Toilet Blocks in ward no 185 


Yelechenahalli 
Improvements to roads at Kumr Swamy Layout 2nd stage and 


300 
301 


3 


Chandranagara in ward no 185 Yelechenahalli 
Improvements to drains at Pallachinnappa Layout in ward no 


185 Yelechenahalli 


Construction of Public Toilet at Ward no 185 Yelachenahalli 
Construction of Public Toilet at Ward no 197 Vasanthapura 


Improvements to roads and Footpath at Maruthi Layout and 


02 
303 
304 
305 


3 


Banashankari 5th Stage Layoutin ward no 197 Vasanthapura 


Improvements to Park at Narayana Nagara in ward no 197 
Vasanthapura 
Providing UGD Pipeline at Pillaganahalli Surrounding area in 
ward no 194 


Construction of public toilets at Gottigere park in ward no 194 


Oo 
[ey 


307 
308 
09 


3 


Improvements roads and drains at Meenakshi layout in ward no 
194 
Improvements roads and drains at Maruthi layout in ward no 
194 

3 Providing water Supply System in ward no 194 

Providing UGD Pipe line at Lakshman Layout Ashraya colony and 

Vaddara Palya in wardno 194 Gottigere 

34 Construction of public toilet to Gottigere in ward no 194 
Improvements roads and drains to Meenakshi layout Near 
Kembathahalli in ward no 194 Gottigere 

316 Improvements roads and drains at Lakshmana layout in ward no 

194 Gottigere 
Providing RO plant and water supply system to Gottigee in ward 
no 194 

38 Construction of Public Toilet at Ward no 194 Gottigere 

39 Improvements to roads and Footpath at Gottigere ward no 194 

[30 Improvements to Park in ward no 194 Gottigere 

Construction of Culvert and SWD near Pillaganahalli Tippu circle 

weaver Colony in Gottigere ward no 194 

[3 Construction of SWD at weaver Colony in Gottigere ward no 194 

Improvements Roas and Drains at Surabhi Nagara and Surabhi 

Nagara West in in ward No.194, Gottigere 


Improvements to roads and Footpath at RBI Layout in ward no 
195 Konanakunte 

Construction of culvert and drain at 9th cross Shreyas colony in 
ward no 195 


Providing UGD Pipe Line at Avalahalli in ward no196 Anjanapura 


Improvements to Park in ward no 195 Konanakunte 


310 
311 
312 
313 
314 
315 
317 
318 
319 
320 
321 
322 
323 
324 
325 
326 
327 
328 


Construction of Public Toilets at Anjanapura and Avalahalli in 
ward n0196 Anjanapura 


329 Improvements to roads and footpath at Avalahalli in ward no 196 
Anjanapura 
330 Improvements to roads and footpath at Gollahalli in ward no196 
Anjanapura 
Construction and Installation of R 0 plant i in ward no 196 Sis 
Anjanapura 


331 
332 Providing UGD Pipe Line at Avalahalli BDA Quarters and 
Anjanapura in ward no 196 Anjanapura 

Construction of Public Toilets at Thippasandra, Kembathalli, 


333 Anjanapura Bus Stop, BDA Quarters, Avalahalli in ward no 196 


ura 
334 Improvements to roads and Footpath at Gollahalli in ward no 


196 Anjanapura 


335 Improvements to roads and Footpath at Anjanapura in ward no 
196 Anjanapura 
336 Improvements to roads and Footpath at Kembathalli in ward no 
196 Anjanapura 
337 Providing Drinking water Supply Through Tankers in ward no 196 
338 Installation of RO Plant in ward no 196 Anjanapura 
339 Construction repairs and Maintenance works to Public toilet at 
ward no 191 Singasandra 
340 Drinking of water supply through tankers in ward no 191 
Singasandra 
341 Improvements to roads drains and footpath at ward no 191 
Singasandra 
342 


Providing Missing Bit of UGD line and Sanitary Maintenance of 


ward no 191 Singasandra 


Providing Drilling of Borewells at Kuldu village in ward no 191 
Drinking water supply through tankers in ward no 191 
Construction of toilet in ward no 191 
346 Improvements to footpath at Govt School road Kudlu in ward no 
191 
347 Improvements to roads at CM Layout and Aaiyanagar layout in 
Kudlu village Sy No 27 in ward no 191 


3 Improvements to drains at Ashraya layout in ward no 191 


of CC Drain in Naganathapura Village and 


Surrounding area in ward no 191 Singasandra 
[350 [onsen of Leading to drain and Connectivity culvert to 


3 
Chikkabegur Tank in ward no 191 
Construction of Roads and Asphalt in Parappana Agrahara Village 
3 


Surrounding area in ward no 191 
Drilling of Borewell and Supplying of Drinking water through 
Tankers in Singasandra ward no 191 

[353 Maintenance of Public Toilets and crematorium in ward no 191 


34 
35 
$ 
35 
35 Construction of Compound wall to Subhashnagara Burial Ground 
in ward no 192 Begur 
35 
35 
35 
6 
6 


Construction of Public Toilet and Pipeline works at Chikka 
355 |[Kammanahalli, Dodda Kammanahalli and Begur Village in ward 


no 192 Begur 


8 
0 
2 
3 
4 
bs of Storm Water Drain at Vishwapriya layout and 
8 

9 

0 

2 
63 


Yajaman Layoaut in ward no 192 
Ef Drilling of Borewells at Begur, Basavanapura Doddakammanahalli 
357 


and surrounding area in ward no 192 Begur 
Drilling of Borewells at Chikka Thoguru, Mico Layout, 


Subhashnagara and surrounding area in ward no 192 Begur 


9 [ asphalting and Improvements to road side drains at 


Canara Bank and surrounding area in ward no 192 


Providing asphalting and Improvements to road side drains at 


Yajaman layout in ward no 192 
3 Providing Asphalting and Improvements to road side drains Near 


3 
361 [St Ann s School, Akshaya Garden and surrounding area in ward no 
192 Begur 
Providing UGD for Missing bits at Begur in ward no 192 Begur 
3 Drilling of Borewells and Providing Water supply system in ward 
no 192 Begur 
Construction of Public Toilet at Ward no 192 Begur 
365 Improvements to roads and Footpath at Akshya Nagara in ward 
no 192 Begur 


Supplying of Drinking Water Through Tanker at Shastri Beedhi 


hosa beedi and water scarcity area in ward no 192 Begur 


Construction of Toilet in ward no 192 Begur 

Desilting of Drain and Repairing and fixing of Footpath Stone in 
ward no 192 Begur 

Providing UGD Line for Missing Bits in ward no 192 Begur 


Augmentation of water supply through Borewells, network of 
371 [pipelines and Ground Water Recharge Facilities in Uttarahalli, 
Arehalli, Thurahalli, Vaddarapalya, Gubbalala and 
Subramanyapura in ward no 184 
Augmentation of water supply through Borewells, network of 
372 pipelines and Ground Water Recharge Facilities in Vasanthapura 
and Doddakallasandra in ward no 197 
Augmentation of water supply through Borewells, network of 
373 [pipelines and Ground Water Recharge Facilities in Anjanapura, 
Kembathahalli, Gollahalli, Aalahalli and Thippasandra in ward no 


Augmentation of water supply through Borewells, network of 
pipelines and Ground Water Recharge Facilities in Gottigere and 
Pillaganahalli in ward no 194 

Augmentation of water supply through Borewells, network of 


pipelines and Ground Water Recharge Facilities in Parappana 


Agrahara, Naganathapura and Kudlu in ward no 191 
Augmentation of water supply through Borewells, network of 
pipelines and Ground Water Recharge Facilities in Kalena 
Agrahara, Begur, Basavanapura, Kammanahalli, Yelenahalli, 
Basapura, Chikkathoguru, Beretena Agrahara, Doddathoguru and 
Chandrashekarapura in ward no 192 


15ನೇ ಹಣಕಾಸು ಆಯೋಗ 


ಬೃಹತ್‌ ಬೆಂಗಳೂರು ಮಹಾನಗರ ಪಾಲಿಕೆ, ಬೊಮ್ಮನಹಳ್ಳಿ ವಿಭಾಗ 


ವಿಧಾನ ಪರಿಷತ್ತಿನ ಸದಸ್ಯರಾದ ಶ್ರೀ.ಪಿ.ಆರ್‌.ರಮೇಶ್‌ (ನಾಮನಿರ್ದೇಶನ ಹೊಂದಿದವರು) : 
ಚುಕ್ಕೆ ಗುರುತಿನ ಪ್ರಶ್ನೆ ಸಂಖ್ಯೆ: 517ಕ್ಕೆ ಅನುಬಂಧ -2 


ಇಪ್ತಿಯಲ್ಲಿ ಕೇ೦ದ್ರ ಸರ್ಕಾರದ ವತಿಯಿಂದ ಬಿಡುಗಡೆಯಾದ ಅನುದಾನದ ವಿವರಗಳು (ಪ್ರತಿ ಕಾಮಗಾರಿಗಳ 


2017-18 


100% 


100% 


ರವರ 


ಭೌತಿಕ / ಆರ್ಥಿಕ ಪ್ರಗತಿಯ ವರ್ಷವಾರು ವಿವರ). 


2019-20 2020-21 


ಆರ್ಥಿಕ ಪ್ರಗತಿ ಭೌತಿಕ ಪ್ರಗತಿ ಆರ್ಥಿಕ ಪ್ರಗತಿ ಭೌತಿಕ ಪ್ರಗತಿ ಆರ್ಥಿಕ ಪ್ರಗತಿ 
(ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) (ಶೇಕಡವಾರು) (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) (ಶೇಕಡವಾರು) (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 
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bom 


bom 


bom 


bom 


bom 


bom 


bom 


bom 


bom 


bom 


bom 


bom 


bom 
bom 


bom 


bom 
184-17- 
000067 
184-17- 
000080 
184-17- 
000083 
184-17- 
000106 
184-17- 
000111 
185-—17- 
000041 
185-—17- 
000052 


185—17- 
000053 

185-17- 
000054 
197-17- 
000044 
197-17- 
000051 

197-17- 
000052 


197-17- 
000055 
197-17- 
000056 
197-17- 
000059 
194-17- 
000037 
194-17- 
000065 
194-17- 
000066 
194-17- 
000067 
195-17- 
000033 
195-17- 
000061 
195-17- 
000062 
196-17- 
000071 
196-17- 
000102 


196-17- 
000103 
196-17- 
000104 
196-17- 
000105 


196-17- 
000111 


191-17- 
000038 


191-17- 
000061 


191-17- 
000075 


191-17- 
000076 


192-17- 
000037 


192-17- 
000044 


192-17- 
000047 


192-17- 
000048 


192-17- 
000049 


192-17- 
000055 


192-17- 
000056 


310-17- 
000142 


310-17- 
000143 


197-18- 
000007 


197-18- 
000042 


197-18- 
000043 


197-18- 
000044 


197-18- 
000046 


197-18- 
000047 


197-18- 
000048 
192-18- 
000025 
192-18- 
000026 
192-18- 
000027 
192-18- 
000028 
192-18- 
000032 
184-19- 
000304 
184-19- 
000305 
184-19- 
000306 
184-19- 
000307 
184-19- 
000308 
184-19- 
000309 
184-19- 
000310 
185-19- 
000021 
185-19- 
000022 
185-19- 
000023 
185-19- 
000024 
185-19- 
000025 
197-19- 
000028 


197-19- 
000029 
197-19- 
000030 
197-19- 
000031 
197-19- 
000032 
197-19- 
000033 
197-19- 
000035 
194-19- 
000020 
194-19- 
000021 
194-19- 
000022 
194-19- 
000023 
194-19- 
000024 
194-19- 
000025 
194-19- 
000026 
194-19- 
000027 
194-19- 
000028 
194-19- 
000029 
194-19- 
000030 
194-19- 
000031 
196-19- 
000007 


196-19- 
000008 
196-19- 
000009 
196-19- 
000010 
196-19- 
000011 
196-19- 
000012 
196-19- 
000013 
196-19- 
000030 
196-19- 
000031 
196-19- 
000032 
196-19- 
000033 
196-19- 
000034 
196-19- 
000035 
196-19- 
000036 
196-19- 
000037 
196-19- 
000038 
191-19- 
000010 
191-19- 
000011 
191-19- 
000012 
191-19- 
000013 


191-19- 
000014 
191-19- 
000015 
191-19- 
000016 
192-19- 
000007 
192-19- 
000008 
192-19- 
000009 
192-19- 
000010 
192-19- 
000011 
192-19- 
000012 
192-19- 
000013 
192-19- 
000014 
192-19- 
000119 
192-19- 
000120 
192-19- 
000121 
192-19- 
000122 
192-19- 
000123 
192-19- 
000124 
192-19- 
000125 
184-20- 
000080 


184-20- 
000081 
184-20- 
000082 
184-20- 
000083 
184-20- 
000084 
184-20- 
000085 
185-20- 
000016 
185-20- 
000017 
185-20- 
000018 
185-20- 
000035 
185-20- 
000036 
185-20- 
000037 
185-20- 
000038 
185-20- 
000048 
197-20- 
000075 
197-20- 
000076 
197-20- 
000077 
194-20- 
000067 
194-20- 
000068 


194-20- 
000069 
194-20- 
000070 
194-20- 
000071 
194-20- 
000072 
194-20- 
000073 
194-20- 
000074 
194-20- 
000075 
194-20- 
000076 
194-20- 
000086 
194-20- 
000087 
194-20- 
000088 
194-20- 
000124 
194-20- 
000125 
194-20- 
000139 
195-20- 
000043 
195-20- 
000044 
195-20- 
000045 
196-20- 
000024 
196-20- 
000025 


196-20- 
000026 
196-20- 
000027 
196-20- 
000028 
196-20- 
000076 
196-20- 
000077 
196-20- 
000078 
196-20- 
000079 
196-20- 
000080 
196-20- 
000081 
196-20- 
000082 
191-20- 
000089 
191-20- 
000090 
191-20- 
000091 
191-20- 
000092 
191-20- 
000120 
191-20- 
000121 
191-20- 
000122 
191-20- 
000123 
191-20- 
000124 


191-20- 
000125 
191-20- 
000126 
191-20- 
000127 
191-20- 
000128 
191-20- 
000129 
191-20- 
000130 
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ಟೆಂಡರ್‌ 


ಆಹ್ಪಾನಿಸಬೇಕಾಗಿರುತ್ತ | 
ದೆ 


ಬೃಹತ್‌ ಬೆಂಗಳೂರು ಮಹಾನಗರ ಪಾಲಿಕೆ 


ವಿಧಾನ ಪರಿಷತ್ತಿನ ಸದಸ್ಯರಾದ ಶ್ರೀ.ಪಿ.ಆರ್‌.ರಮೇಶ್‌ (ನಾಮನಿರ್ದೇಶನ ಹೊಂದಿದವರು) ರವರ 
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ಕಳೆದ 05 ವರ್ಷಗಳಲ್ಲಿ ಬೃಹತ್‌ ಬೆಂಗಳೂರು ಮಹಾನಗರ ಪಾಲಿಕೆ ವ್ಯಾಪ್ತಿಯಲ್ಲಿ 


ಕೇಂದ್ರ ಸರ್ಕಾರದ ವತಿಯಿಂದ ಬಿಡುಗಡೆಯಾದ ಅನುದಾನದ ವಿವರಗಳು (ಪ್ರತಿ ಕಾಮಗಾರಿಗಳ ಭೌತಿಕ / ಆರ್ಥಿಕ ಪ್ರಗತಿಯ ವರ್ಷವಾರು ವಿವರ). 


us, PiU ded 


ko 


2019-20 
¥ ಕೇಂದ್ರ ಸರ್ಕಾರದ ಅನುದಾನದಡಿಯಲ್ಲಿನ ಅರ್ಥಿಕ ಭೌತಿಕ | ಆರ್ಥಿಕ 
ಕ್ರಸಂ OE ಭೌತಿಕ ಪ್ರಗತಿ ಪ್ರಗತಿ ಪ್ರಗತಿ ಪ್ರಗತಿ ಆರ್ಥಿಕ ಪ್ರಗತಿ ಷರಾ 
ಹೆಸ 
i (ಶೇಕಡವಾರು) (ರೂ.ಲಕ್ಷಗಳ (ಶೇಕಡವಾರು (ಶೇಕಡವಾರು (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 
) 

01 02 03 

Engagement of Gangman and Hiring of Troctor Tippers for AL Rinince Comision 
1 cleaning and Maintenance of road side drains and other Grant Works 

cleaning works in works in ward no 12 
2 Development of Secondary drains Territary drains at Ward No ance Commission 

12 Shettihalli Works 
3 Development of Roads and Drains in Ward No 12 Shettihalli en 
4 Providing CC Camera at Garbage Block Spots in ward no 12 bE 
5 Ro N 4th Finance Commission 

Providing CC Camera at Garbage Block Spots in ward no 13 Grant Works 
6 Providing drinking water works in Ward No 13 in Dasarahalli 4th Finance Commission 

Division Grant Works 

Engagement of Gangman and Hiring of Troctor Tippers for * ತ 
7 cleaning and maintenance of road side drains and other civil SR 

works in ward 13 
[Y Providing Borewells, Pipelines and RO Plants in WN 14, 4th Finance Commission 

Bagalagunte Grant Works 

Ward Maintenance Engagement of Gangmans and Hiring of 4th Finance Commission 
9 Troctor Tippers and for maintenance of road side drains and Grant Works 

other civil works in Bagalagunte in ward 14 
0 Providing CC Camera at Garbage Block Spots in ward no 14 ರ 

Engagement of Gangman and Hiring of Troctor Tippers for 4th Finance Commission 
11 cleaning and maintenance of road side drains and other civil Grant Works 

works in ward 15 
2 Providing drinking water works in Ward No 15 in Dasarahalli 4th Finance Commission 

Division Grant Works 

ಹ್‌ y ಗಾ 

4 Providing CC Camera at Garbage Block Spots in ward no 39. ರ 00% 9.89 

Providing drinking water works in Ward No 39 in Dasarahalli ೬ 
15 Division ಗ 00% 13.00 

Engagement of Gangman and Hiring of Troctor Tippers for R s A 
16 cleaning and maintenance of road side drains and other civil 3 ee 00% 10.91 

works in ward 39 

ವ್‌ m PR 

17 Providing CC Camera at Garbage Block Spots in ward no 41 § 4th Finance Commission 00% 10.00 


Grant Works 
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Engagement of Gangman and Hiring of Troctor Tippers for 


P3110 14th Finance Commission 


18 cleaning and maintenance of road side drains and other civil 100% 11.48 
R Grant Works 
works in ward 41 
Providing drinki t ks in Ward No 41 in D halli 
zd roviding drinking water works in Ward No 41 in Dasarahalli | p49 14th Finance Commission fo 
Division % 13.00 
Grant Works 
20 Development of Secondary drainsTerritary drains at Ward No 4th Finance Commission 100% 100.00 
70 Rajgopalnagar Grant Works 
21 Development of Roads and Drains in Ward No 70 4th Finance Commission 00% 100.00 
Rajgopalnagar Grant Works 
ವ Engagement of Gangman and Hiring of Troctor Tippers for 4th Finance Commission 
cleaning and maintenance of road side drains and other civil 
- Grant Works 
works in ward 70 
23 Providing CC Camera at Garbage Block Spots in ward no 70 Ath Rinance Comiss10n 
Grant Works 
Engagement of Gangman and Hiring of Troctor Tippers for 4th Finance Commission 
cleaning and maintenance of road side drains and other civil 
R Grant Works 
works in ward 71 
25 Providing drinking water works in Ward No 71 in Dasarahalli 4th Finance Commission 
Division Grant Works 
26 Providing CC Camera at Garbage Block Spots in ward no 71 A aN CORSON 
Grant Works 
5 ಭಿ 
27 Maintenance of Burrial Grounds and office in ward no 12 3291 ಘು Bin Mentenance ಈ 
Cremotorium, Burial Grounds 
P3292 14th Finance Commission 
28 Improvements to parks in ward no 12 Shettyhalli Works - Community Property 
Maintenance (including Parks) 
29 Extension of pipeliness in missing bits and providing water | P3293 14th Finance Commission 
supply in ward no 12 Shettyhalli Works - Drinking Water 
P3294 14th Finance Commission 
30 Improvements to Public Toilets in ward no 12 Shettyhalli Works - General Public 
ToiletandSeptage Maintenance 
31 Providing Sanitary pipelines at missing bits in ward no 12 | P3295 14th Finance Commission 
Shettyhalli Works - UGD Works 
P3296 14th Finance Commission 
32 Improvements to footpath and drain in ward no 12 Shettyhalli Works - Road and Footpath 
Maintenance 
P3297 14th Finance Commission 
33 in i i 
Improvements to storm water drain in ward no 12 Shettyhalli Grants - SWD Works 
34 Construction of compound wall and toilets in ward no 12 | P3298 14th Finance Commission 
Shettyhalli Works - SWM Works 
A P3295 14th Finance Commission 
35 ji 
Improvements UGD line in ward No. 13, Mallasandra. Works - UGD Works 
36 Providing and Improvement Drinking Water facilities in ward | P3293 14th Finance Commission 
no 13 Mallasandra Works - Drinking Water 
37 Providing Drinking Water Facilities in ward no 13 in | P3293 14th Finance Commission 


Shettyhalli Sub Division 


Works - Drinking Water 
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Developments UGD works in Mallasandra ward no 13 in 


P3295 14th Finance Commission 


38 00% 30.00 
Shettyhalli Sub Division Works - UGD Works 
39 Improvements of UGD Lines in ward no 13 in Shettyhalli Sub | P3295 14th Finance Commission 00% 50.00 
Division Works - UGD Works ' 
40 Improvements of Roads and footpath in Mallasandra ward no S20 ULE naNGE COM ssl 
. 4 RR Works - Road and Footpath 
13 in Shettyhalli Sub Division R 
Maintenance 
Providing CC Camera at Mallasandra BHEL Mini colony P3298 14th Finance Commission 
41 Vijayalakshmi layout Ravindra Nagara and other Area block Works - SWM Works 
Spots in Mallasandra ward no 13 in Shettyhalli Sub Division 
Providing CC Camera at Santhosh Nagara Prashanth Nagara P3298 14th Finance Commission 
42 Kalyana Nagara Pipeline and other area block Spots in Works - SWM Works 
Mallasandra ward no 13 in Shettyhalli Sub Division 
43 Improvements to UGD and roads in missing bits at | P3295 14th Finance Commission 
Chokkasandra in ward No.39 Works - UGD Works 
44 Providing water supply in New Extensions area in ward no 39 | P3293 th Finance Commission 
Chokkasandra Works - Drinking Water 
45 ಸ P3297 14th Finance Commission 
enance of Storm Water drain in ward no 41 Grants - SWD Works 
R f P3298 14th Finance Commission 
46 
enance of Soild waste Managment in ward no 41 Works - SWM Works 
P3296 14th Finance Commission 
47 enance of road and footpath in MEC layout in ward no 41 Works - Road and Footpath 
Maintenance 
P3294 14th Finance Commission 
48 enance of public toiled layout in ward no 41 Works - General Public 
ToiletandSeptage Maintenance 
P3292 14th Finance Commission 
49 enance of park in ward no 41 Works - Community Property 
Maintenance (including Parks) 
R P3295 14th Finance Commission 
50 
enance of UGD works in ward no 41 Works - UGD Works 
5] enance of crematorium and burriual ground and office | P3291 14th Fin -Maintenance of 
enance Cremotorium, Burial Grounds 
P3290 14th Finance Commission 
52 enance of Street light works in ward no 41 Works - Providing Street Lights 
and Maintenance 
P3293 14th Finance Commission 
Providing drinking water supply in ward no 41 Works - Drinking Water 
ಲ್ಯಾ ಸ ವ 
54 Improvements to roads and drains near Sri Rama Temple 9240 1th mance Commission. 


surrounding area road in ward No.70, Rajagopalanagara. 


Works - Road and Footpath 
Maintenance 
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Improvements to roads and drains to 3rd and 4th cross near 


P3296 14th Finance Commission 


55 Ganesh Temple at Rajagopalanagar in ward No.70, Works - Road and Footpath 00% 48.65 
Rajagopalanagara. Maintenance 
Improvements to roads and drains to 5th and 6th cross near | P3296 14th Finance Commission 

56 Ganesh Temple at Rajagopalanagar in ward No.70, Works - Road and Footpath 00% 48.72 
Rajagopalanagara. Maintenance 

ದ್ಯ ಣ ಸ್‌ 
57 provements to roads and drains near Maruthi Theatre Back i ಮ 
ide road at Rajagopalanagar in ward No.70, Rajagopalanagara. 4 P 
Maintenance 
provements to roads and drains to surrounding area of th Finance Commission 

58 h and 11th cross at Rajagopalanagar in ward No.70, - Road and Footpath 

jagopalanagara. Maintenance 

59 Extension of Pipelines in Missing bits and providing water | P3293 14th Finance Commission 
supply in ward no 70 Works - Drinking Water 

P3295 14th Finance Commission 
Providing sanitary pipelines at Missing bits in ward no 70 Works - UGD Works 

ದಾ y f FRET 
Construction of culverts at New Extension cross roads Joing B26 LA Nes Comission 

61 Works - Road and Footpath 
Markandeya temple road in ward no 70 3 

Maintenance 

62 Improvements to road and drain at beside of Storm water | P3297 14th Finance Commission 
drain in ward no 70 Rajagopalanagara Grants - SWD Works 

63 Construction of Retaining wall to Storm water drain at | P3297 14th Finance Commission 
Bhyraveshwara Nagara in ward no 70 Rajagopalanagara Grants - SWD Works 

py p ಸ 

64 Improvements to Park Fencing and other works in ward no ಸಿ23 ps nee Commission 

F SN Works - Community Property 
12 Shettyhalli Sub Division ® - f 
Maintenance (including Parks) 
Drillilng of Bore wells and Providing Pump motor in Abbigere |. p ಸ 

65 Chikkasandra village and surrounding area in ward no 12 DE 

Shettyhalli Sub Division 8 
] y ಸ 
Construction of Toilet to Shettyhalli Anganawadi building and ಸಸ th Pence So. 

66 Works - General Public 

other works in ward no 12 Shettyhalli Sub Division N F 
ToiletandSeptage Maintenance 
Providing Sanitary Lines at Missing bits repairs and | p ಫಂ 
67 Replacement UGD line in AGB and surrounding area in ward 9395 a ಮ 
no 12 Shettyhalli Sub Division 
ದಾ ್ಸ್‌ f FS 
68 Improvements to drain and footpath at KG Hally in ward no 12 3290 tb inane Comission 
A SNR Works - Road and Footpath 
Shettyhalli Sub Division 3 
Maintenance 

69 Construction of Dry waste center of Abbigere and other works | P3298 14th Finance Commission 
in ward no 12 Shettyhalli Sub Division Works - SWM Works 
Drilling of Borewells and Providing Pump motor at Shettyhalli | ಖು ಸ 

70 village and surrounding area in ward no 12 Shettyhalli Sub 3 pce Cosson. 
Division Works - Drinking Water 

7 Repairs and extension of UGD line in Abbigere village and | P3295 14th Finance Commission 
other area in ward no 12 Shettyhalli Sub Division Works - UGD Works 

ಲಾ ಸ ವ 

72 Improvements to roads drains at Chikkasandra village in OMENS CON SION 


ward no 12 Shettyhalli Sub Division 


Works - Road and Footpath 
Maintenance 
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Additional works at Dry waste center Abbigere and other 


P3298 14th Finance Commission 


73 100% 11.88 
works in ward no 12 Shettyhalli Sub Division Works - SWM Works 
74 Maintenance of Crematorium Burrial Grounds and office | P3291 14th Fin -Maintenance of 100% 6.37 
maintenance in ward no 13 Shettyhalli Sub Division Cremotorium, Burial Grounds 4 
75 Drinking water Facilities in ward no 13 Shettyhally sub | P3293 14th Finance Commission 
division Works - Drinking Water 
76 K ¥ PENNS P3295 14th Finance Commission 
UGD works in ward no 13 Shettyhalli sub division Works - UGD Works 
A A . | P3296 14th Finance Commission 
77 ಮ maintenance in ward no 13 Shettyhalli Works - Road and Footpath 
bi Maintenance 
78 Providing CC Camera at Mantapa area and other area block | P3298 14th Finance Commission 
spots in Mallasandra ward no 13 Shettyhalli sub division Works - SWM Works 
79 Providing CC Camera at Mallasandra colony and other area | P3298 14th Finance Commission 
block spots in ward no 13 Shettyhalli sub division Works - SWM Works 
80 Providing CC Camera at Shooting Banglow road and other area | P3298 14th Finance Commission 
block spots in ward no 13 Shettyhalli sub division Works - SWM Works 
81 Providing CC Camera at Ravindra Nagara and other area block | P3298 14th Finance Commission 
spots in ward no 13 Shettyhalli sub division Works - SWM Works 
82 Improvements works to Storm water drain in Bagalagunte | P3297 14th Finance Commission 
ward no 14 Grants - SWD Works 
ವಾ ್ಸ Fee 
83 Improvements roads drains and other Development works in B40 1 MP ENCE COM SSID 
Bacdlerinte acd do 14 Works - Road and Footpath 
82ಎ Wl Maintenance 
F A 
44 Community property and parks maintenance in ward no 14 a Finance Commission. 
Dasarahalli Sub Division Works = Coinguity Property 
Maintenance (including Parks) 
85 Drinking Water Facilities in ward no 14 Dasarahalli Sub | P3293 14th Finance Commission 
Division Works - Drinking Water 
86 Improvements to UGD Works and Sinking of Borewell in ward | P3295 14th Finance Commission 
no 14 Dasarahalli Sub Division Works - UGD Works 
47 Providing CC Camera at Garbage Block Spots in ward no 14 | P3298 14th Finance Commission 
Dasarahalli Sub Division Works - SWM Works 
[I Maintenance of Cremotorium Burial Grounds and Office | P3291 14th Fin -Maintenance of 
Maintenance in ward no 15 Cremotorium, Burial Grounds 
4 F SEL 
9 Community Property Maintenance including parks in 3293 140 kinance Commission 
Dasarahalli ward no 15 Works - Community Property 
Maintenance (including Parks) 
90 P3293 14th Finance Commission 


Drinking Water in Dasarahalli ward no 15 


Works - Drinking Water 
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Works - SWM Works 


P3296 14th Finance Commission 
91 Roads and Footpath Maintenance in ward no 15 Works - Road and Footpath 100% 4.99 
Maintenance 
P3298 14th Finance Commission 
92 i i ji 100% 
Solid Waste Management in Dasarahalli ward no 15 Works - SWM Works 4.54 
P ¥ K P3294 14th Finance Commission 
93 a Toilet and Septage Maintenance ward no 15 Works - General Public 100% 1.82 
ToiletandSeptage Maintenance 
_ | uel 
94 Improvements to Kunthiyamma Temple in ward no 39 ಸ nance Commission 100% 
Chokkasandra Works - Community Property 9.85 
Maintenance (including Parks) 
§ Kx K P3294 14th Finance Commission 
95 Ra | Public Toilet at KIADB road in ward no 39 Works - General Public 100% 1.73 
ToiletandSeptage Maintenance 
96 Repairs of Chain Link Fencing at Rajkumar Ground MEI | P3291 14th Fin -Maintenance of 100% 4.00 
Colony Near ward office in ward no 41 Cremotorium, Burial Grounds ” 
yy bs 
97 Maintenance of Library Building and ward office in ward no 41 ಸ seh Bin Mentenance ಈ 100% 5.00 
Cremotorium, Burial Grounds 
P3292 14th Finance Commission 
98 Repairs at Rajkumar Kridangana ward no 41 Works - Community Property 100% 5.00 
Maintenance (including Parks) 
99 Providing Borewells and Water Supply at Shivapura Colony in | P3293 14th Finance Commission 100% 20.00 
ward no 41 Works - Drinking Water | 
100 |Providing Borewells and Water Supply at Rajeshwarinagara in | P3293 14th Finance Commission 100% 20.00 
ward no 41 Works - Drinking Water 4 
P3294 14th Finance Commission 
101 Construction of Public Toilet to Library Building in ward no 41 Works - General Public 100% 5.00 
ToiletandSeptage Maintenance 
F R p A P3294 14th Finance Commission 
102 ss of Public Toilet to Near to Indira Canteen in ward Works - General Public 100% 5.00 
ToiletandSeptage Maintenance 
103 U G D work at Parvathi Nagar Ramanna House Surroundings | P3295 14th Finance Commission 100% 15.00 
ward no 41 Works - UGD Works u 
104 |U G D work at Gangadareshwara Nagar 4th cross P3295 14th Finance Commission 100% 15.00 
Surroundings ward no 41 Works - UGD Works , 
th Finance Commission 
105 Footpath Maintenance at Chamundipura in ward no 41 - Road and Footpath 100% 15.00 
Maintenance 
A K R p th Finance Commission 
106 Mp is Maintenance at Ganapathinagara main road in ward - Road and Footpath 100% 11.97 
Maintenance 
p un Won NNN ಮಟಟ 
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P3298 14th Finance Commission 


108 ji 100% 
Removal of Block Spots in ward no 41 Works - SWM Works 15.00 
P3297 14th Finance Commission 
109 ilti ini 100% 
Desilting of Duggalamma Badavane drain in ward no 41 Grants - SWD Works 5.00 
110 A | 4th Finance Commission 
Desilting of MEI colony in ward no 41 Grants - SWD Works 
ಪ್ಯಾ T ್ಲ 
111 Improvements to drains and footpath at 2nd cross to 5th cross NE ack 
surrounding area Rajagopal nagara in ward no 70 p P 
Maintenance 
112 Improvements to storm water drain at Duggalamma Temple | P3297 14th Finance Commission 
Basappanakattee in ward no 70 Grants - SWD Works 
113 Maintenance of Cremotorium Burial ground and Office | P3291 14th Fin -Maintenance of 
maintenance in ward no 7] Hegganahalli Cremotorium, Burial Grounds 
P3292 14th Finance Commission 
114 enance and Repairs to Parks in ward no 7] Hegganahalli Works - Community Property 
Maintenance (including Parks) 
" s NS 
115 Maintenance and repairs to Public Toilet in ward no 71 3294 Lath Finance Comission 
Hegganahalli Works - General Public 
ToiletandSeptage Maintenance 
116 Repairs and Improvements to UGD works in ward no 71 | P3295 14th Finance Commission 
Hegganahalli Works - UGD Works 
117 Providing CC Camera at Block spots in Various Locations of | P3298 14th Finance Commission 
ward no 71] Hegganahalli Works - SWM Works 
Providing Water supply lines and other works in 4th Finance Commission 
I18 Chikkasandra and Shettyhalli village in ward no 12 Shettyhalli - Providing Street Lights 
Sub Division and Maintenance 
119 Drilling of Borewell and providing water facilities in ward no ps Le 
13 Shettyhalli Sub Division NE _ 
and Maintenance 
120 J|Desilting of Drain and resetting of Kerb and improvement of A knance Commission 
footpath in ward no 41 - Providing Street Lights 
and Maintenance 
121 | 4 P3295 14th Finance Commission 
enance of Under ground drainage works in ward no 12 Works - UGD Works 
P3296 14th Finance Commission 
122 enance of roads and footpath in ward no 12 Shettyhalli Works - Road and Footpath 
Maintenance 
ದ್ಯಾ ಸ FR 
123 Construction of road and footpath at Bagalagunte 9th and ಗ ರ 
10th cross road in Bagalagunte in ward no 14 R P 
Maintenance 
id Drilling of Borewells and Providing pipe line at Kempegowda P3293 14th Finance Commission 


Garden Nisarga Layout and Sapthagiri Layout Surrounding 
area in Ward No 12 


Works - Drinking Water 
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Providing and Supplying drinking water in ward no 13 


P3293 14th Finance Commission 


125 100% 17.51 
Mallasandra Shettyhalli Sub Division Works - Drinking Water 
126 Providing and supply Drinking water in ward no 70 Rajagopala | P3293 14th Finance Commission 100% 4.47 
Nagara Works - Drinking Water 
4 ; R P3292 14th Finance Commission 
127 Improvements and Maintenance of Community properties Works -C ity P 
(Park) in ward No 12 orks = Community Eroperty 
Maintenance (including Parks) 
7 A PR 
128 Community property maintenance (Including building and FS ES 
Parks) in ward no 13 Mallasandra Shettyhalli Sub Division K ¥ Y y perty 
Maintenance (including Parks) 
p ವ 
129 Repair to Toilet and providing sanitary and Water supply pipe ಲ 
lines to Existing borewell in ward No 12 ವ x 
ToiletandSeptage Maintenance 
P3294 14th Finance Commission 
130 Construction of Toilet in ward no 41 Works - General Public 
ToiletandSeptage Maintenance 
131 Providing Under Ground Drainage works in ward no 70 | P3295 14th Finance Commission 
Rajagopala Nagara Works - UGD Works 
ದ್ಯಾ | ವಾ 
132 Maintenance of roads Footpath and Providing kerbs in ward NLL EE 
no 13 Mallasandra Shettyhalli Sub Division R P 
Maintenance 
133 Desalting and repairs of Strom water drains near Devamma | P3297 14th Finance Commission 
Plot in ward no 41 Grants - SWD Works 
134 [Construction of CC Drain and Improvements in burial ground | P3291 14th Fin -Maintenance of 
at Maruthi Nagara in ward no 71 Cremotorium, Burial Grounds 
P3294 14th Finance Commission 
135 ruction of Public Toilets in ward no 71 Works - General Public 
ToiletandSeptage Maintenance 
ವ್ಯಾ ಕ RE 
136 Improvements to Footpath and Providing Covering slabs and oN mance Commission 
Kerbs in ward no 71 Works - Road and Footpath 
Maintenance 
A FS 
137 Community Property maintenance (including parks) at ward LA Finance Commission. 
no 15 in Dasarahalli Works - Community Property 
Maintenance (including Parks) 
138 RR K R R P3293 14th Finance Commission 
Drinking Water in ward no 15 in Dasarahalli Works - Drinking Water 
P3293 14th Finance Commission 
Providing water supply pipeline in ward no 39 Chokkasandra Works - Drinking Water 
R K R K P3294 14th Finance Commission 
140 General Public Toilets and spetage maintenance in ward no 15 Works - General Public 


in Dasarahalli 


ToiletandSeptage Maintenance 
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Construction of RCC drain at General Public toilet at KIADB 


P3294 


4th Finance Commission 


141 - ji 100% 
Road in Chokkasandra in ward no 39 MOELS a Bs 3 
ToiletandSeptage Maintenance 
Improvements to roads and drains in Gangamma Police | P3296 14th Finance Commission 
142 [Station beside road in ward no 12 Shettyhalli, Shettyhalli Sub Works - Road and Footpath 
Division Maintenance 
ದ್ಯ ಕ ವ 
Maintenance at Road and footpath at Chokkasandra and 0 Lith Finance Comission 
143 Works - Road and Footpath 
surrounding area in Chokkasandra in ward no 39 R 
Maintenance 
144 K ಇ R R P3298 14th Finance Commission 100% 
Solid waste management in ward no 15 in Dasarahalli Works - SWM Works 26.65 
Total 681.44 1070.70 1028.83 530.18 0.00 
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ಕಾಮಗಾರಿಯ ಹೆಸರು 


Sinking of new Borewells errection of motor 
pumpsets and electrification to newly drilled 
borewells and providing water supply pipeline 


Additional Gl Pipes and motor pump 
Existing Borewells and New Borewel 


setto 
ls at at 


Nagareshwara Nagenahalli, Vaddarapalya, 
Chelkere, Bank Avenue and Surrounding areas 


in Horamavu Ward no - 25. Package-1 


Sinking of new Borewells errection of motor 
pumpsets and electrification to newly drilled 
borewells and providing water supply pipeline 


Additional Gl Pipes and motor pump 
Existing Borewells and New Borewel 


setto 
ls at 


Babusab palya, Prakruthi township, Bank 
avenue, Balaji Layout, Papaiah Layout and 
Surrounding areas in Horamavu Ward no - 25. 


Package-2 


ಕೇಂದ್ರ ಸರ್ಕಾರದ 
ಅನುದಾನದಡಿಯಲ್ಲನ 


ಯೋಜನೆಯ ಹೆಸರು 


14th Finance 


14th Finance 


ಬೃಹತ್‌ ಬೆಂಗಳೂರು ಮಹಾನಗರ ಪಾಲಕೆ 


ವಿಧಾನ ಪರಿಷತ್ತಿನ ಸದಸ್ಯರಾದ ಶ್ರೀ.ಪಿ.ಆರ್‌.ರಮೇಶ್‌ (ನಾಮನಿರ್ದೇಶನ ಹೊಂದಿದವರು) ರವರ 


ಚುಕ್ಕೆ ಗುರುತಿನ ಪ್ರಶ್ನೆ ಸಂಖ್ಯೇ:517ಕೆ ಅನುಬಂಧ -2 
3 ೮" $ 4 
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ಭೌತಿಕ ಪ್ರಗತಿ 
(ಶೇಕಡವಾರು) 


ಆರ್ಥಿಕ ಪ್ರಗತಿ 
(ರೂ.ಲಕ್ಷಗಳಲ್ಲ) 


ಭೌತಿಕ ಪ್ರಗತಿ ಆರ್ಥಿಕ ಪ್ರಗತಿ ಭೌತಿಕ ಪ್ರಗತಿ ಪ್ರ 
(ಶೇಕಡವಾರು) (ರೂ.ಲಕ್ಷಗಳಲ್ಲ) (ಶೇಕಡವಾರು) ಕ್ಷ 
ಇ MELEE RSE. EES 


ಭೌತಿಕ ಪ್ರಗತಿ 
(ಶೇಕಡವಾರು) 


10 


ಆರ್ಥಿಕ ಪ್ರಗತಿ 
(ರೂ.ಲಕ್ಷಗಳಲ್ಲ) 


1 


ಫೌತಿಕ ಪ್ರಗತಿ 
(ಶೇಕಡವಾರು) 


ಆರ್ಥಿಕ ಪ್ರಗತಿ 
(ರೂ.ಲಕ್ಷಗಳಲ್ಲ) 


Sinking of new Borewells errection 0 


motor 


pumpsets and electrification to newly Sinking of 
new Borewells errection of motor pumpsets and 


electrification to newly drilled borewe 


ls and 


providing water supply pipeline Additional GI 
Pipes and motor pump set to Existing Borewells 
and New Borewells at Hoysala nagara, 


Horamavu nagara, Banjara layout, H 
and Surrounding areas in Horamavu 
25. Package-3 


loramavu 
Ward no - 


14th Finance 


Sinking of new Borewells errection of motor 
pumpsets and electrification to newly drilled 
borewells and providing water supply pipeline 


Additional Gl Pipes and motor pump 
Existing Borewells and New Borewel 
Seegehalli, (NO Suggestions) Nagar: 


setto 
ls at 
‘a (No 


Siggestions), Kanakappa layout, Medahalli, and 
Surrounding areas in Horamavu Ward no -53 


14th Finance 


Providing water supply and other works at Ward 


No.25 


14th Finance 


Providing drinking water works in Ward No. 25 


14th Finance 


Providing water supply and other works in Ward 


No. 26 


14th Finance 


Providing drinking water works in Ward No. 51 


ga Providing drinking water works in Ward No. 52 14th Finance 100% 13.00 


Providing drinking water works in Ward No. 53 


14th Finance 


14th Finance 


100% 13.00 


0 
0 
0 
0 
0 


[=] 
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Providing drinking water works in Ward No. 55 


h Finance 


Providing drinking water works in Ward No. 56 


Providing drinking water works in Ward No. 81 


h Finance 


h Finance 


Providing drinking water works in Ward No. 87 


h Finance 


Development of Rajiv Gandhi play ground in 
Ward No. 52 


h Finance 
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Engaging of Gangmen and Hirinng of Tractor 
Tipper for cleaning and maintenance of road side 
drains and other cleaning works in ward No. 25 


h Finance 


Engaging of Gangmen and Hirinng of Tractor 
Tipper for cleaning and maintenance of road side 
drains and other cleaning works in ward No. 26 


h Finance 


Engaging of Gangmen and Hirinng of Tractor 
Tipper for cleaning and maintenance of road side 
drains and other cleaning works in ward No. 51 


Engaging of Gangmen and Hirinng of Tractor 
Tipper for cleaning and maintenance of road side 
drains and other cleaning works in ward No. 52 


Engaging of Gangmen and Hirinng of Tractor 
Tipper for cleaning and maintenance of road side 
drains and other cleaning works in ward No. 53 


Engaging of Gangmen and Hirinng of Tractor 
Tipper for cleaning and maintenance of road side 
drains and other cleaning works in ward No. 55 


Engaging of Gangmen and Hirinng of Tractor 
Tipper for cleaning and maintenance of road side 
drains and other cleaning works in ward No. 56 


Engaging of Gangmen and Hirinng of Tractor 
Tipper for cleaning and maintenance of road side 
drains and other cleaning works in ward No. 81 


Engaging of Gangmen and Hirinng of Tractor 
Tipper for cleaning and maintenance of road side 
drains and other cleaning works in ward No. 87 


h Finance 


h Finance 


h Finance 


h Finance 


h Finance 


h Finance 


h Finance 


Construction compound and developing the 
compound area into a park at Ambedkar statue 
Jayanthi nagara in Horamavu Ward No. 25 


h Finance 


Providing drinking water R.O plant at 
Babusapalya and Geddalahalli in Horamavu 
Ward No. 25 

Providing and Improvements UGD work in 
Babusapalya and Chelakere in Horamavu Ward 
No. 25 


h Finance 


h Finance 


28 


Providing & Replacement of UGD Works & 
restoring of roads at Kowdenahalli & surrounding 


area in R.M.Nagara ward No-26. 

Construction compound and develpoing 
vaddarapalya, Burial Ground in Horamavu ward 
No-25 


14 


h Finance 


h Finance 


k pe is ENE NEN EN 
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30 |General Public Toilets at Kyalasanahalli village bh Financed 0 0 
near Anganawadi in Horamavu Ward No. 25 
Road and Footpath maintenance at 
31 Ramamurthynagara via Ramamurthynagara h Finance 0 0 
Petrol bunk to old post office road 
32 ask psd drain at K-Narayanapura Horamavu k Finaniée 0 0 0 0 
33 [Solid Waste Management at Jayanthinagara 0 100% 0 0 
|3| Horamavu Ward No. 25 14th Finance 
34 street lights and maintenance at Ward h Finance 0 0 0 0 0 0 
35 Maintenance of Burrial Grounds & Office h Finance 0 0 0 0 0 0 0 
Maintenance Works in Ward No. 25 
Maintenance of Burrial Grounds & Office Fi 0 0 0 0 0 0 0 
Maintenance Works in Ward No. 53 MAInaDE 
Maintenance of Burrial Grounds & Office h Finance 0 0 0 0 0 0 0 
Maintenance Works in Ward No. 55 
Maintenance of Burrial Grounds & Office HFinines 0 0 0 0 0 0 0 
Maintenance Works in Ward No. 56 
Maintenance of Burrial Grounds & Office kBibacoe 0 0 0 0 0 0 0 
Maintenance Works in Ward No. 81 
Maintenance of Burrial Grounds & Office kh Fininée 0 0 0 0 0 0 0 
Maintenance Works in Ward No. 87 
velar of Burrial Grounds & Other Works in h Finance 0 0 0 0 0 0 0 
Improvements to Burial ground at Mini Taj Mahal § 0 0 0 0 0 0 0 
in Vijinapura Ward No. 51 hiinance 
Improvements to Burrial Ground at Kowdenahalli kines 0 0 0 0 0 0 0 
in RM Nagara ward no 26 
p ರ p 
corndcld of Community Property Works in kFiradee 0 0 0 0 0 0 0 
್‌ —— p 
Hos of Community Property Works in h Finance 0 0 0 0 0 0 0 
- ರ 
yee of Community Property Works in kFianés 0 0 0 0 0 0 0 
್‌ = 
abe of Community Property Works in 4th Finance 0 0 0 0 0 0 0 
್‌ ಗ] 
್‌ Ty 
್‌ ರಾ p 
5] Wate to Kuvempu park in Vijinapura kh Finanés 0 0 0 0 0 0 0 
52 Wades to Kalkere park in RM Nagara h Finance 0 0 0 0 0 0 0 
Drinking Water Supply Works in Ward No. 25 h Finance 0 0 0 0 0 0 0 
Drinking Water Supply Works in Ward No. 53 h Finance 0 0 0 0 0 0 0 
56 [Drinking Water Supply Works in Ward No. 56 14th Finance 0 0 0 0 0 0 0 
57 Drinking Water Supply Works in Ward No. 81 14th Finance 0 0 0 0 0 0 0 
58 [Drinking Water Supply Works in Ward No. 87 14th Finance 0 0 0 0 0 0 0 
59 [Providing Drinking Water facilities in Ward No. 52 14th Finance 0 0 0 0 0 0 0 
roviding Drinking Water supply in Vijinapura 14th Finance 0 0 0 0 0 0 0 


Ward No. 51 
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Providing sump tank in Chelkere Kyalasanahalli 
and surrounding layout in Horamavu ward No.25 


61 |Providing drinking water R © Plants in RM h Fires 0 0 0 0 0 0 0 
Nagara ward no 26 
62 [Public Toilet Maintenance Works in Ward No. 25 h Finance 0 0 0 0 0 0 0 
63 |Public Toilet Maintenance Works in Ward No. 53 14th Finance 0 0 0 0 0 0 0 
64 [Public Toilet Maintenance Works in Ward No. 55 14th Finance 0 0 0 0 0 0 0 
Public Toilet Maintenance Works in Ward No. 56 14th Finance 0 | 0 |0| 0] | 0 | 0 0 0 
Public Toilet Maintenance Works in Ward No. 81 14th Finance 0 | 0 | 0 | 0] | 0 | 0] 0 0 
Public Toilet Maintenance Works in Ward No. 87 14th Finance 0 | 0 |0| 0] EN NEN 0 0 
68 [Public Toilet Maintenance Works in Ward No. 52 14th Finance 0 0 0 0 0 0 0 
Repairs of existing Toilet Block in Ambedkar p 
69 0 0 0 0 0 0 0 
Nagara Govt. School in Vijinapura Ward No. 51 14th Finance 
Repairs of Existing Toilet block and Septic Tank 
70 to Govt School Building in R A M Nagar ward no 14th Finance 0 0 0 0 0 0 0 0 
26 
71 [Providing UGD Works in Ward No. 25 14th Finance 0 0 0 0 0 0 0 0 
72 [Providing UGD Works in Ward No. h Finance 0 0 0 0 0 0 0 
73 J|Providing UGD Works in Ward No. h Finance 0 0 0 0 0 0 0 
74 |Providing UGD Works in Ward No. h Finance 0 0 0 0 0 0 0 
75 [Providing UGD Works in Ward No. 81 14th Finance 0 0 0 0 0 0 0 
76 |Providing UGD Works in Ward No. 87 14th Finance 0 0 0 0 0 0 0 
77 [Providing UGD Works in Ward No. 52 14th Finance 0 0 0 0 0 0 0 
78 |Providing and replacement of existing UGD line . 0 0 0 
|3| and manhole in Vijinapura Ward No. 51 14th Finance 
Roads & Footpath Maintenance Works in Ward P 0 0 0 
82 Wager & Foo’ h Maintenance Works in Ward 14th Finance 0 0 0 0 0 0 0 0 
8 ape & Foo h Maintenance Works in Ward 14th Finance 0 0 0 0 0 0 0 0 
44 |Roads&Foo h Maintenance Works in Ward 14th Finance 0 0 0 0 0 0 0 0 
No. 87 
85 [Maintenance of Roads & Footpath in Ward No. 52 14th Finance 0 0 0 0 0 0 0 0 
Improvements and Desilting of existing drain in R 
86 0 0 0 0 0 0 0 
Vijinapura Ward No. 51 h Finance 
47 Improvements and Desilting of Existing Drains in R 0 0 0 0 0 0 0 
RM Nagara ward no 26 b. Finance 
Maintenance of Storm Water drain works in Ward g 
88 0 0 0 0 0 0 0 
No. 52 K.R.Pura h Finance 
9 |Providing Rain Water dtain and covering slab in p 0 0 0 0 0 0 0 
Vijinapura Ward No. 51 bEinance 
Sinking of Borewells and Providing submersible 
Pumpset ,Pipe line and Electrification and 14th Finance 0 100% 69.00 0 0 
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Borewells and Providing submersibl 


9] Pipe line and Electrification and 4 0 0 
sump tank in Babusabpalya and hFinance 
ing layout in Horamavu ward No.25 
Borewells and Providing submersibl 
Pipe line and Electrification in p 
92 7 0 0 
Horamavu ,Nagareshwara Nagenahalli and h Finance 
surrounding Layout in Horamavu ward No.25 
Sinking of Borewells and Providing submersibl 
93 |Pumpset Pipe line and Elec rification in h Finance 0 0 
Hoysalanagara Ashirvad colony ,Balaji layout and 
surrounding Layout in Horamavu ward No.25 
Sinking of Borewells and Providing submersibl 
94 |Pumpset ,Pipe line and Electrification in kFinanee 0 0 
Horamavu agara Kothnur and surrounding 
Layout in Horamavu ward No.25 
Sinking of Borewells and Providing submersibl 
95 |Pumpset ,Pipe line and Electrification in ki Findnee 0 0 
Babusabpalya and surrounding Layout in 
Horamavu ward No.25 
Sinking of Borewells and Providing submersibl 
96 Pumpse \Pipe line and Electrification in | kFinihed 0 0 
Geddalahalli,K-Narayanapura and surrounding 
Layout in Horamavu ward No.25 
Sinking of Borewells and Providing submersib! 
ನಷ ಸ PRR 
umpse 'Pipe line and Elect rification in Kalkere 14th Finance 0 100% 100.00 0 0 
village Extension and surrounding Layout in 
Ramamurthynagara ward No.26 
Sinking of Borewells and Providing submersibl! 
Pumpset ,Pipe line and Electrification in RM 14th Finance 0 100% 99.00 0 0 
Nagara ward No.26 
Sinking of New Borewells, Providing submercible 
pumpsets and accessories & electrification to 14th Finance 0 100% 100.00 0 0 
newly drilled borewells in Horamavu ward no. 25 
Constructing Compound and developing 
00 |Chelkere Burrial grounds in Horamavu ward 4th Finance 0 0 0 0 0 
No.25 
Constructing Compound and developing the 
01 compound area in to a park Ambedkar statue h Finance 0 0 0 0 
Jayanthinagar in Horamavu ward No.25 
Roads and Foot path Maintanance in 
02 K.Narayanapura main road in Horamavu ward h Finance 0 0 0 0 0 0 
No.25 
03 |Providing and Improvements UGD works in h Finance 0 0 0 0 0 0 
Vaddarapalya in Horamavu ward No.25 
04 Rain water drains at Yarraiahnapalya village k Fitianés 0 0 0 0 0 0 
existing in Horamavu ward No.25 
05 |General Public Toilets at Babusapalya in h Finance 0 0 0 0 0 0 
Horamavu ward No.25 
Constructing of Toilets BWSS Center at y 0 100% 0 0 
| 106 | Geddalahalli Village in Horamavu ward No.25 159 
07 |Providing Drinking water RO Plant at 14th Finance 0 0 0 0 0 0 100% 10.00 0 0 


Muneshwara nagara in Horamavu ward No.25 
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Development of drain and Culverts at Anugraha 


No-26 


Layout Nagarajappa layout, Akash nagara and 14th Finance 0 100% 99.00 0 0 
surrounding areas in ward No.81 
Development of drain and Culverts at 
Gangamma Temple road and Bachappa Layout 14th Finance 0 100% 0 0 
and surrounding areas in ward No.81 
Development of drain and Culverts at Giddamma 
Layout ,Sri Saibaba layout, Lakshmi layout and h Finance 0 0 
surrounding areas in ward No.81 
Development of drain and Culverts at Krishnappa 
1 layout, SRR Layout, Munireddy layout and and h Finance 0 0 
surrounding areas in ward No.81 
Development of drain and Culverts at 
2 TalaCauveri layout and Abbaiah reddy layout h Finance 0 0 
Vibhuthipura and surrounding areas in ward 
No.81 
Maintanance of Burrial Ground and other works R 
113 0 0 0 
in Ward No.52 K.R.Pura ARINC 
4 |Maintanance of Copmmunity property works in R 0 0 0 
Ward No.52 K.R.Pura Aan 
Maintanance of roads and Foot paths in Ward p 
5 0 0 0 
No.52 K.R.Pura RE NaRee 
6 |Providing drining water Facilities in Ward No.52 hice 0 0 0 
K.R.Pura 
7 | Providing UGD Works in Ward No.52 K.R.Pura h Finance 0 0 0 
Public Toilet Maintanance works in Ward No.52 14th Finance 0 0 0 
K.R.Pura 
Maintanance of Storm water drain work in Ward | 0 0 0 
No.52 K.R.Pura J ane 
20 [Providing CC Cameras to Black spot and 0 0 
| 120 | removal of Debris at ward No.52 K.R.Pura 14th Finance 
Improvements to Roads and Footpaths in 
21 Kanakappa Layout Surrounding area in ward No- 14th Finance 0 100% 70.00 0 0 
53 Basavanapura 
Improvements to Roads and Footpaths in 
22 Gayathri Layout 3rd stage Surrounding area in 14th Finance 0 100% 50.00 0 0 
ward No-53 Basavanapura 
Improvements to Roads and Footpaths in 
23 |Karunashree Layout Surrounding area in ward 14th Finance 0 100% 0 0 
No-53 Basavanapura 
Improvements to Drains in Karunashree Layout _ 
24 0 0 0 
ER Surrounding area in ward No-53 Basavanapura 14th Finance 
25 [Improvements to Drains at Kanakappa Layout N 0 0 
Surrounding area in ward No-53 Basavanapura Ii inane 
26 [Construction of Toilet Block in Ward No.53 § 0 0 
h Finance 
Basavanapura 
Providing Drinking Water Supply pipe line at K 
27 |Channasandra Village and Extention, NRI Layout h Finance 0 0 
and other Areas in R M nagara Ward No 26 
Improvements to Toilet Blocks to Govt Schools at 
28 |Kalkere, K Channasandra and other Area in RM h Finance 0 0 
Nagara Ward No-26 
Improvements to Damaged Portion of UGD and 
29 Restoration Works in RM Magara Area in Ward 14th Finance 0 100% 15.00 0 0 
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Providing, fixing and installation of CC Cameras 
to Garbage Black Spot areas in R.M Nagara 14th Finance 
Ward No-26 


£3 
S 
[=] 


131 Maa Rain Water Drain in R M Nagara Ward 14th Finance 0 0 0 0 
32 Roads and Footpath Maintenance in R M Nagara 14th Finance 0 0 0 0 0 


Ward No-26 


4 
33 Improvements to Kowdenahalli Burial Ground in 4 0 
R M Nagara Ward No-26 14th Finance 


Providing pipeline for Water Supply in Block-2 
Area and Repairs for Borewells in Vijinapura 14th Finance 0 
Surrounding area in Vijiinapura Ward No.51. 


Providing and Repairs for Basic amenities for 
Toilets in Ambedkar Nagar and Lakshmana 
murthy Nagara Government schools in Vijinapura 
Ward No.51. 


15.00 


[ee 
KR 
— 
[= 
[= 
ಹೌ 


ರು 
[9 


h Finance 


Providing and Repairs for UGD Pipeline and 
36 [manholes at Block-2 and Surrounding area in 
Vijinapura Ward No.51. 


14th Finance 


Clearing of Road Side debris using tractor and 
Gangman in Vijinapura Surrounding Area in ward 
no.51 


ರು 
Rel 


h Finance 


1 


4 

Providing and Constructing RCC Drain at BDA 

38 layout and Surrounding area in Vijinapura Ward 14th Finance 0 100% 15.00 
No.51. 
Improvement and Development for CC Road and 

39 [drain at Lakshmana Murthy Nagara in Vijinapura 14th Finance 0 100% 15.00 
Ward No.51. 
Repairs and Development works at Hindu 

40 |Smashana Bhoomi at Mini Tajmahal Road in 14th Finance 0 100% 5.00 
Vijinapura Ward No.51. 

41 |Maintenance of burrial ground & Other works in 14th Finance 0 100% 250 
Ward No-53 Basavanapura 

42 |Maintenance of Community Property works in 14th Finance 0 100% 2.50 
ward no.53 Basavanapura 
Basavanapura 

44 |Public Toilet Maintenance Works in Ward No.53 14th Finance 0 0 
Basavanapura 

45 | Providing UGD works in Ward No.53 14th Finance 0 0 
Basavanapura 


©| S|] Sj] SS 
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46 |Maintainance of Roads and Footpath in ward KEG 0 0 
No.53 Basavanapura 
47 |Maintainance Strom water drain works in ward p 0 0 
h Finance 


No.53 Basavanapura 


48 |Providing CC Cameras to black spot and removal 


o 
[=] 


; 0 0 0 0 
of debries at Ward no.53 Basavanapura LENS 
49 |Maintenance of burrial ground & Other works in kFindnes 0 0 0 0 0 0 0 
Ward No-55 Devasandra 
50 |Maintenance of Community Property works in Fi 0 0 0 0 0 0 0 
ward no.55 Devasandra EE 
51 ಲ supply works in Ward No. 55 h Finance 0 0 0 0 0 0 0 
52 Lanai Maintenance Works in Ward No.55 h Finanée 0 0 0 0 0 0 0 
53 PONG USO works in Ward No.55 h Fiance 0 0 0 0 0 0 0 
54 Means Roe and Footpath in ward 14th Finance 0 0 0 0 0 100% 7.50 0 0 
55 |Maintainance Strom water drain works in ward 14th Finance 0 0 0 0 0 100% 5.00 0 0 


No.55 Devasandra 
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56 [Providing CC Cameras to black spot and removal 
of debries at Ward no.55 Devasandra 


h Finance 


57 |Maintenance of burial ground and other works in 
ward no. 56 A Narayanapura 


5g [Construction of Public Toilet works in ward no. 56 
A.Narayanapura 


141 


h Finance 


h Finance 


[=] 


o 


59 | Providing drinking water facilities in ward no. 56 


A.Narayanapura 


61 
2 


1 


h Finance 


0 
0 
0 
0 
0 


4 
Providing UGD works in ward no. 56 A. A 
14th Finance 
Narayanapura 
Maintenance of roads and footpath in Ward no. f 0 
14th Finance 
56 A.Narayanapura 


[=] 


oj| So 
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76 |Maintenance storm water drain works in ward 
no.87 HAL Airport ward 


14th Finance 


77 


Providing CC camera to black spot and removal 
of debris at ward no. 87 HAL Airport ward 


141 


h Finance 


4 
Construction of public toilet in Ward no.87 HAL P 
A 14th Finance 
Airport ward 


0 
0 


[=] 


0 0 
0 0 
0 0 
0 0 
0 0 
0 0 
Maintenance of storm water drain works in Ward 14th Finance 0 0 0 
No. 56 A.Narayanapura 
Providing CC cameras to Black spot and 2 0 0 0 0 0 0 0 
removal of debris at ward no. 56 14th Finance 
64 |Maintenance of burrial ground and other works in 14th Finance 0 0 0 0 0 0 0 
ward no. 81 Vignana Nagar 
Maintenance of community property works in 14th Finance 0 0 0 0 0 0 0 
ward no81 Vignana Nagar 
66 Bib ii water facility in ward no.81 14th Finance 0 0 0 0 0 0 0 
nd UGD works in ward no 81 Vignana 14th Finance 0 0 0 0 0 0 0 
Whar public toilets In ward no.81 14th Finance 0 0 0 0 0 0 0 
5 Wantenance cfs fe Tan STs | nme | 0 ; 7 7 p 0 0 
Providing CC camera black spot and removal of 14th Finance 0 0 0 0 0 0 0 
debries at ward no. 81Vignana Nagara 
Maintenance of burrial ground and other works in R 0 0 0 0 0 0 0 
ward no.87 HAL Airport ward ns 
Maintenance of community property works in 14th Finance 0 0 0 0 0 0 0 
7 roel water facilities is in ward no.87 14th Finance 0 0 0 0 0 0 0 
74 |Providing UGD works in ward no.87 HAL Airport 14th Finance 0 0 0 0 0 0 0 
75 0 0 0 
0 0 


78 


Providing drinking water works in Ward No 54 in 
Mahadevpura Division 


4 


Financew 


100% 


79 


Engagement of Gangman and Hiring of Tractor 
Tippers for cleaning and Maintenance of road 
side drains and other cleaning works in works in 
ward no 54 


4 


Financew 


100% 


12.00 


80 


Engagement of Gangman and Hiring of Tractor 
Tippers for cleaning and Maintenance of road 
side drains and other cleaning works in works in 
ward no 83 


4 


Financew 


100% 


12.00 


Providing drinking water works in Ward No 83in 
Mahadevpura Division 


Financew 


100% 


13.00 


82 


Engagement of Gangman and Hiring of Tractor 
Tippers for cleaning and Maintenance of road 
side drains and other cleaning works in works in 
ward no 84 


Financew 


100% 


12.00 


0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
0 
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Providing drinking water works in Ward No 84in Pifincen 0 0 
Mahadevpura Division 
Providing drinking water works in Ward No 85 in Fiiahcewy 0 0 
Mahadevpura Division 
Engagement of Gangman and Hiring of Tractor 
Tippers for cleaning and Maintenance of road Finance 0 0 
side drains and other cleaning works in works in 
ward no 85 
Engagement of Gangman and Hiring of Tractor 
Tippers for cleaning and Maintenance of road pe 0 0 
side drains and other cleaning works in works in IManCew 
4th Financew 0 0 
Engagement of Gangman and Hiring of Tractor 
Tippers for cleaning and Maintenance of road Keck 0 0 
side drains and other cleaning works in works in 
ward no 149 
Providing drinking water works in Ward No 150 in Fae 0 0 
MahadevpuraDivision 
Engagement of Gangman and Hiring of Tractor 
90 Tippers for cleaning and Maintenance of road | EN 0 0 
side drains and other cleaning works in works in 
ward no 150 
Providing drinking water works in Ward No 150 in Einshcen 0 0 
MahadevpuraDivision 
Engagement of Gangman and Hiring of Tractor 
92 Tippers for cleaning and Maintenance of road | Fiance 0 0 
side drains and other cleaning works in works in 
ward no 150 
Providing Water Supplyand other works in Ward Fiat Ecw 0 0 
No. 82 
94 [RO Plantin WN 84 Financew 0 0 
pe 
95 roviding water supply and other works in ward Fie 0 0 
no 84 Hagaduru 
Development of Roads and Drains in Ward No ಆಣ 
97 F [) 0 0 
Development of Secondary drains Territary drains 0 0 
| 198 | at Ward No 86 Marathalli 4th Financew 
ಸ x 4th Financew 
in Hoodi ward no 54 
LS 1 LN EET CONSE EN EEE b 
ward no 54 
201 |Maintenance of BBMP Properties at Ward No. 84 4th Financew 0 0 100% 5.00 0 0 0 0 0 0 
Hagaduru 
202 [Sinking of Borewells in Ward No.84 Hagaduru 4th Financew 0 0 100% 20.00 0 0 0 0 0 0 
203 [Additional pipe line in Ward No.84 Hagaduru 4th Financew 0 0 100% 20.00 0 0 0 0 0 0 
204 |Balance works to piped water supply scheme in 4th Financow 0 0 100% 30.00 0 0 0 0 0 0 
Ward No.84 Hagaduru 
205 |Maintenance and Repairs to Borewells in Ward A Financew 0 0 100% 50.00 0 0 0 0 0 0 
No.84 Hagaduru 
206 [Providing drinking water at Marathalli ward no 86 4th Financew 0 0 100% 20.00 0 0 0 0 0 0 
207 Drilling of Borewells and providing and laying 4th Financow 0 0 100% 20.00 0 0 0 0 0 
pipeline in ward no 82 Garudacharpalya 
208 |Maintenance and Repairs to existing UGD lines Ai Finance 0 0 100% 15.00 0 0 0 0 0 0 


in Ward No.84 Hagaduru 
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Providing UGD lines in Ward No.84 Hagaduru 


Providing UGD works in Sadaramangala slum 
board in Hoodi ward no 54 


Maintenance of Roads and footpaths in 
Garudacharpalya ward no 82 


Construction of New road and drain in Hoodi 
ward no 54 


213 


Improvements to footpath in Hagaduru Ward 
area at Ward No. 84 Hagaduru 


Construction of roads and footpath at Marathalli 
ward no 86 

Improvements storm water drains at Marathalli 
ward no 86 


10.00 


©] 2] S| DS] S| 
©] ©] 2] D2] Dj|)S 


[oe] 


Desilting of Storm water drain in Hagaduru Ward 
area at Ward No. 84 Hagaduru 


10.00 


Construction of Public Toilets in Ward No.84 
Hagaduru 

Improvements to Solid Waste Management 
System at Ward No. 84 Hagaduru 


©] 2] 2] D2] D2] DD DD) 


100% 


50.00 


50.00 


©] ©] S| S|] OD] S|] Dj] Oj] 


[=] 


©] S| 
©] ©] Do 


222 


Providing solid waste management in Hoodi 
ward no 54 


1 

1 

1 

1 

Construction of Public toilet in Hoodi ward no.54 
2 Maintenance of Cremotorium, Burrial grounds Ath Fi 0 
and office maintenance in Hoodi ward no.54 IMancew 

p —— m 


Providing UGD works in Hoodi ward no.54 


4 
4 


Community property maintenance including parks 
in Hoodi ward no.54 
Providing drinking water facilities in Hoodi ward 
4th Financew 
no.54 
4 


Fi 0 
Fi 0 


tl 
General/Public toilet and septage maintenance in 
s th Financew 
Hoodi ward no.54 
tl 


4 


100% 


[=] 


100% 


15.00 


[2] 
[=] 
[=] 


©] ©] D2] DS] DDD DD] DD 


[=] 


©] 
[oe] 


Roads and Footpath maintenance in Hoodi ward 
no.54 


4 


Solid waste management at Hoodi ward no.54 


Providing street lights and maintenance at 
w.no.85 


4 


4 
5 
6 
7 
8 
9 
1 
3 
4 
6 
7 
[ 
9 
0 


2 
2 
2, 
2 
2 
2 
೪) 
2 
22 
22 
22 
22 
2 
23 


Maintenance of Burial grounds at Thubarahalli 
Village in w.no.85 

Providing maintenance at BBMP ward office in 
w.no.85 


4 


©] 2| SD] Sj) 


CSD) 


231 


Drinking water supply through tanker in w.no.85 


4 


232 


Providing General/Public toilet and septage 
maintenance at BBMP ward office in w.no.85 


4 


233 


Providing UGD pipelines and construction of man 
holes at AECS layout in w.no.85 


4 


©] ©] S| SDS 


©] S| S| S 


234 


Roads and Foothpath maintenance in w.no.85 


tl 
Storm water drain maintenance in w.no.85 


4 
Drilling of Borewells and Providing pipeline in £ 
237 F 
Garudacharpalya w.no.82 Mh Financew 
238 [Providing and laying UGD pipelines in 
Garudacharpalya w.no.82 Hb Finadcew 
239 Construction and repairs of solid waste 
f 4th Financew 
management work in Garudacharpalya w.no.82 
Go of SWM works in Garudacharpalya 


4 


[=] 


INR iE 


00% 50.00 
00% 30.00 
00% 40.00 
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[=] 


j WEE i 


©| ©] S| S| S|] S| S| SD] SD SD] SD] SD] SD] SD] SD SD SDD) S 


J 


©] 2] S| D]|D DD DDD DD] D|D O|D 2] D| DD] DD] DD] DDD D2 SD DD) 
©] S| S|] S|] SD 


Construction of SWD drains in 


Ml Ey Se PAR F ics k KUEN ES ee g i 
w.n0.82 
242 |Providing Street lights and maintenance at Fifiteee 0 0 0 0 0 0 0 
Garudacharpalya w.no.82 
243 [ee ERS udR at pe 0 0 0 0 0 0 0 
Drilling of Borewells and Providing and laying 2 0 0 0 0 0 0 
pipeline in Garudacharpalya w.no.82 IMEnCeW 
ruction of Public Toilets in Garudacharpalya Fifahbery 0 0 0 0 0 0 
Fi 0 0 0 0 0 0 
lacharpalya w.no.82 IMAnCeW 
lo footpaths in Garudacharpalya ward Fifnced 0 0 0 0 0 0 
ಗ of SWD drains in Garudacharpalya ifanece 0 0 0 0 0 0 
ruction and repairs of Solid waste 
250 management works in Garudacharpalya in Financew 0 0 
w.n0.82 
Providing and fixing LED street lights and ಜ್‌ 0 0 
maintenance, repairs to street lights in ward no.83 RCW 
252 |Maintenance of Cremotorium, Burial grounds at Fitincey. 0 0 
Kadugudi ward no.83 
Maintenance at BBMP Park in w.no.83 Kadugudi Financew 0 0 
254 |Maintenance and repairs to water supply scheme ಸ 0 0 0 0 0 
in w.no.83 Kadugudi APCS 
256 [Construction of Public toilet in ward no.83 Financew 0 0 0 0 0 0 0 
257 loess eds bad to existing UGD lines in Finencew. 0 0 0 0 0 0 0 
258 Per and repairs to Foothpath in w.no.83 Fiance 0 0 0 0 0 0 0 0 
259 ek Storm water drain in ward no.83 Fhadcew 0 0 0 0 0 0 0 
260 ee spot and removal of debris at Eifancee 0 0 0 0 0 0 0 
261 Mean SEN Burrial Grounds at Fitncew 0 0 0 0 0 0 0 0 
262 om of BBMP Park at ward no.149 Hihatcey 0 0 0 0 0 0 0 
263 |Maintenance and repairs to water supply scheme Picacccs 0 0 0 0 0 0 0 
in ward no.149 Varthur 
264 Sn, of Additional pipe line in Fino 0 0 0 0 0 0 0 
265 Ce of Public toilet in ward no.149 Financew 0 0 0 0 0 0 0 
266 ener repairs to existing UGD lines in pilates 0 0 0 0 0 0 0 
267 mei and repairs to foothpath in w.no.149 PR 0 0 0 50 0 0 0 0 
Ed Clin GT IR ES BS SS ES EN ES Es SS. 
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271 Repairs and maintenance water supply scheme Fifancee 0 0 
in Hagaduru in w.no.84 
272 [Construction of Public Toilets in w.no.84 Financew 0 0 
273 |R.0.Plant in ward no.84 in Hagaduru Financew 0 0 
274 Mpa of Storm water Drain in ward area in Fifancew 0 0 
275 Ms of Cremotorium, burial ground at Finincew. 0 0 
276 |Providing and laying UGD lines in W 0 
Ramagondanahally w.no.84 pane 
277 ibis and laying UGD lines in Siddapura in 4th Financew 0 
278 |Improvements of cremotorium, burial ground and At 0 0 
office maintance at Bellandur Wrad no.150 
Improvements of Community property and parks 
279 F 0 0 0 
| 279 | at Bellandur Wrad no.150 4th Financew 
Een Drinking water at Bellandur Wrad 4th Financew 0 0 0 
Constructions Public tailets and septage 
281 F 0 0 0 
| 281 | maintance at Bellandur Wrad no.150 4th Financew 
282 |Providing and constructing UGD works at re 0 0 0 
Bellandur Wrad no.150 Ab Financew 
283 [constructions of roads and footpath at Bellandur Fike 0 0 0 
Wrad no.150 
Improvements storm water drains at Bellandur Fiiineeer 0 0 0 
Wrad no.150 
Improvements to solid waste management at NS 0 0 0 
Bellandur Wrad no.150 
Providing Street light and maintenance at W 0 0 0 
Marathahally w.no.86 IMANCSW: 
Providing Public Toilet and Septage maintenance 0 0 0 
at Marathahally w.no.86 lance 
Improvements of cremotorium burial ground and ಸ 0 0 
A A FINnancew 
Office maintenance at Marathahalli w.no.86 
Improvements of Community Property and Parks re 0 0 
at Marathahalli w.no.86 CEN 
290 [Providing Drinking water at Marathahalli w.no.86 Financew 0 0 
291 sok of Roads and footpath at Marathalli Firanosn 0 0 
Improvements to Solid wase Management at ರ 
292 F 0 0 
Marathahalli w.no.86 RCW 
Providing and laying 230mm dia SW line and 
293 |Manholes at Manjunatha Nagar Surrounding area Financew 0 0 
of ward no.86 Marathahalli 
Improvements to roads and Providing RCC drain 
294 with 6 covering slabs of chowdeshwari Temple Piiahcew 100% 40.00 0 0 
main road and its cross roads at Marathahalli 
ward no.86 
Sinking and drilling of Borewells Providing and 
295 fixing pump motor and Pipeline for water supply in Eiiincew 25% 0.00 0 0 
Manjunathanagar and Sanjayanagar at 
Marathahalli ward no.86 
296 |Improvements to Public toilets at Marathahalli Ai FindtGew 0 0% 0.00 0 0 
ward no.86 
297 |Improvements to Rajakaluve and other 4th Financew 0 25% 0.00 0 0 


miscelleneous works at Marathahally ward no.86 
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Providing and laying 230mm dia Sw line 
298 |Monaholes and missiong bits at 


Manjunathanagar and Sanjaynagar surrounding 


Financew 


areas of Marathahalli ward no.86 


Sinking of Borewells and laying of Additional pipe 
299 [lines to 110 villages limits area in ward no.150 
Bellanduru 
300 Construction of Public Toilets in ward no.150 
Bellanduru 
Providing UGD Lines at Missing Bits, 
Maintenance and Repairs to existing UGD lines in 
rd no.150 Bellanduru 


lage and other cross roads in ward no.150 
landuru 


4th Fi 0 
i 0 


4 


Financew 


0 0 


Improvements to roads and drains at RR Layout 
at Hagaduru and other cross roads in ward 
no.150 Bellanduru 


4th Financew 0 


Providing GI Distribution pipe lines from 
Immadihalli GLR to Vinayakanagara 
Dhanamaande) in ward no.84 Hagaduru 
Construction of Public Toilets in ward no.84 
Hagaduru 


Financew 


Financew 


Providing UGD lines at Missing Bits, Maintenance 
and Repairs to existing UGD lines and 
Restoration in ward no.84 Hagaduru 
Improvements to roads and drains at 
Ramagondanahalli Burial ground road and 
Balance cross roads at Hagaduru in w.no.84 
Hagaduru 

308 |Providing Missing slabs for drains in ward no.84 

Hagaduru 

Sinking of Borewells and laying of Additional pipe 

309 [lines to 110 villages limits area in ward no.149 

Varthury 


Financew 


Financew 


310 [Construction of Public Toiles in ward no.149 
FInancew 
Varthur 


Providing UGD lines at Missing Bits Maintenance 
311 Jand repairs to existing UGD lines and Restoration 
in ward no.149 Varthur 


4th Fi 0 
4th Fi 0 
0 


4th Financew 


FIinancew ENE 


0 0 


Improvements to roads and drains at Shiradi Sai 
312 Layout 10th cross and surrounding area in ward 
no.149 Varthur 


Financew 0 


4th Financew 


Improvements to roads and drains at Kote beedi 
313 [water tank road Varthur surrounding area in 
w.no.149 
314 [Construction of CC roads and repairs to Footpath 
at Channasandra Village limits in w.no.83 
3 


316 |Sinking of Borewells and laying of Additional pipe 


tl 
15 |Maintenance and repairs to existing UGD lines in 
4th Financew 
ward no.83 
4th Fi 


lines to 110 village limits area in w.no.83 
Construction and repairs of solid waste 


4 


Financew 


0 
0 


317 [management building in w.no.82 4th Financew 0 0 
Garudacharpalya 

318 Construction of SWD Drains at Shetty layout in 4th Financew 0 0 0 100% 60.00 
Garudacharpalya w.no.82 

319 |Development and maintenance of Burial grounds 4th Financew 0 0 0 100% 5.00 


in ward no.82 Garudacharpalya 
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Road to Footpats Maintenance at 
320 Garudacharpalya and Basavananagara in ward 4th Financew 0 0 0 
no.82 
321 Drilling of Borewells and Providing and laying Filipe 0 0 0 0 0 
pipelines in ward no.82 Garudacharpalya 
322 Providing Public Toilets and septage Firisncew 0 0 0 0 0 
maintenance at Garudacharpalya w.no.82 
bits in Garudacharpalya w.no.82 
324 |Roads and Footpaths Maintenance in ward no.82 pita 0 0 0 0 
Garudacharpalya 
325 Repairs of Solid waste management building in Fiance; 0 0 
Garudacharpalya w.no.82 
326 Providing Public Toilets and Septage RiikneeW 0 0 
Maintenance at Garudacharpalya w.no.82 
Sinking of Borewells, Providing and fixing 
submersaible pumpsets, electrification and Financew 0 0 
pipeline works at Garudacharpalya Ward No.82 
Maintenance of Burial grounds in Flue oa 0 0 0 0 0 0 0 
Garudacharpalya ward no.82 
329 |Providing and laying UGD Missing bits at Fac 0 0 0 0 0 0 0 
Garudacharpalya w.no.82 
ruction of SWD drains in Garudacharpalya Fine 0 0 0 0 0 0 0 
0.82 
ing water supply works in Hoodi ward no.54 Financew 0 0 0 0 0 0 0 
ruction of Public Toilet in Hoodi w.no.54 Financew 0 0 0 0 0 0 0 
path Maintenance in Hoodi ward no.54 Financew 0 0 0 0 0 0 0 
ruction of Rain water drain in Hoodi w.no.54 Financew 0 0 0 0 0 0 0 
Providing of water supply in ward no.85 File 0 0 0 0 0 0 0 
dodanekkundi 
Improvement to roads and drains at spice garden Fiiahcew 0 0 0 0 0 0 0 
in ward no.85 Doddanekkundhi 
Development of Burial Grounds in ward no.85 ಕ 0 0 0 0 0 0 0 
Doddanekkundhi rid 
ruction of CC Roads, Drains and Asphalting 
ss roads in Doddanekundhi and Financew 0 0 
unding areas in ward no.85 Doddanekundhi. 
ruction of CC Roads, Drains and Asphalting 
of cross roads in BEML layout in ward no.85 Financew 0 0 
Doddanekundhi. 
Development of Stadium at Hoodi ward no.54 in Fie 0 0 
Mahadevapura Constituency 
Development of Road and drains in Basireddy Efharceny 0 0 
layout in Shanthinagara Hoodi ward no.54 
Development of road and drains in Sai layout Finca 0 0 
Belalthur in Hoodi ward no.54 
Development of road and drains Opp to HDFC 
road (Keerthi Apartment road) in Belathur Financew 0 0 
ward no.54 
| 34 | Constituenc 4th Financew 
ಮಾ ENE 
345 roviding Public Toilets in Mahadevapura ಟಿ 0 25% 0 0 
| ೫5 | Constituenc 4th Financew 0.00 
| 346 | Constituenc 4th Financew 0.00 
Development of road and drains in ವ [) 
347 F 0 100% 0 0 
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Chelekere, Horamavu, Horamavu, Horamavu Agara, 
Babusapalya in Horamavu Ward no. 25. 


348 roving 8 ng LED. Street lights in ward No. 26 in 4th Finaticew 100% ನ] 0 0 

349 |Providing & fixing LED Street lights in ward No. 53 in 0 0 
K.R.Puram division IMACEW: 

350 |Providing and fixing of LED Street lights in Ward No. Hs 0 0 
25 in K.R.Pruam division IAnCew 

351 |Providing and fixing of LED Street lights in Ward No. ಸ 0 0 
51in K.R.Pruam division IRANCSW 

352 |Providing and fixing of LED Sireet lights in Ward No. Rx 0 0 
52 in K.R.Pruam division US 

353 |Providing and fixing of LED Sireet lights in Ward No. r 0 0 
87 in K.R.Pruam division IANCEW, 

354 |Providing and fixing of LED Street lights in Ward m 0 0 
No.81 in K.R.Pruam division MACS 

355 |Providing and fixing of LED Street lights in Ward No. WN 0 0 
56 in K.R.Pruam division 4th Financew 

356 |Providing and fixing Sodium vapour LED lightings in WN 0 0 0 
| 356 | Ramamurthy Nagara Ward No.26 4th Financew 100% 30.00 
357 |Providing and fixing of LED Street lights In ward no 82 . d 0 0 0 
| 357 | in mahadevapura division 4th Financew 100% 19:00 
358 |Providing and fixing of LED Street lights In ward no 85 Rs i 0 0 0 
| 356 | in mahadevapura division 4th Financew 100% 15.00 
359 |Providing and fixing of LED Street lights In ward no 86 i 0 0 
in mahadevapura division 4th Financew 

360 |Providing and fixing of LED Sireet lights In ward no pr 0 0 
150 in mahadevapura division 4th Financew 

361 |Providing LED Street lights from ITT Gate TC palya 2 0 0 
singnal in K.R.Pura Asembly comtituenc 4th Financew 
Providing LED Street lights in Horamavu agara 

362 kalkere apprartment road from om shakthi temple road Financew 0 0 
channsandra road ward No. 25 

363 |Providing and fixing of LED street lights in Ward No. ಹ 0 0 0 
55 K.R.Pru Division ApANCEW, 
Providing and fixing of LED street lights in Ward No. 54 4th Financew 100% 0 ರ್‌] 0 0 
365 [Providing and fixing of LED street lights in Ward No. 83 Financew 0 0 0 
366 |Providing and fixing of LED street lights in Ward No. Fs 0 0 0 
84 in mahadevapura division InanCew’ 

367 proding and fixing of LED street lights at Ward No. Findiicew 0 0 0 

368 ov and fixing of LED street lights at Ward No. FinaAEeW 0 0 0 
Providing LED Street lights in T C palya to signal to 

369 [sathyasai hospitel K.R.Puram assembly consitituency 4th Financew 49.99 0 0 
ward No. 52 
Providing LED Street lights in T C palya to sathya sai 

370 [hospital to medhalli k.R.Puram assembly conutituency 4th Financew 49.99 0 0 
Ward No. 52 

371 |Providing LED Street lights in Vijaya Bank T C palya Rx 0 0 oy 0 0 

| | signal k.R.Puram assembly conutituency Ward No. 52 4th Financew 100% 49.99 

Swiftting of 11 K.V LT lines and transfer mersat 

373 nagondanahalli main road for road Viiding in ward 4th Financew 0 K 0 0 
no.84 hagaduru 
Maintained and to street lights il d No. 84 ಜಂ 

374 ಗ and requra to street lights in ward No. Finsncéw 0 , 0 0 
Providing Street lights & maintenance at Horamavu 
ward No.25 Kyalasanahalli, Kothanur, 
KN. Geddalahalli, Vadd: I ER 

375 arayanapura, Geddalahalli, Vaddarapalya, Fidaricev 0 0 
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Maintained and requra to street lights in ward No. 84 Rs 0 
4th Financew 
hagaduru 
roviding LED street light in Ward No.87 HAL et 0 
್ಯ 4th Financew 
Airport 
tl 0 


Financew 


ing street light & maintenance at 
lacharpalya 
roviding LED street light in Ward No.56, 
A.Narayanapura 


Financew 


Financew 


Providing LED street light in Ward No.53, 


Financew 
Basavanapura 


roviding Street light and maintenance at 
Marathahally ward no 86 


sy “| Ter {1 | 1579.96 


Financew 


378 [Providing LED strect light in Ward No.81 Vijinapura 4 
Providing ಇ icht in We 

379 roviding LED street light in Ward No.55, Ai Fiiahoea 
Devasandra 
Providi ಸ icht in We 

380 roviding LED street light in Ward No.25, Ath Financew 
Horamavu 

382 

383 

384 


Page 16 of 16 


ಬೃಹತ್‌ ಬೆಂಗಳೂರು ಮಹಾನಗರ ಪಾಲಿಕೆ 


ವಿಧಾನ ಪರಿಷತ್ತಿನ ಸದಸ್ಯರಾದ ಶ್ರೀ.ಪಿ.ಆರ್‌.ರಮೇಶ್‌ (ನಾಮನಿರ್ದೇಶನ ಹೊಂದಿದವರು) ರವರ 
ಚುಕ್ಕೆ ಗುರುತಿನ ಪ್ರಶ್ನೆ ಸಂಖ್ಯೆ:517ಕ್ಕೆ ಅನುಬಂಧ -2 


ಕಳೆದ 05 ವರ್ಷಗಳಲ್ಲಿ ಬೃಹತ್‌ ಬೆಂಗಳೂರು ಮಹಾನಗರ ಪಾಲಿಕೆ ವ್ಯಾಪ್ತಿಯಲ್ಲಿ ಕೇಂದ್ರ ಸರ್ಕಾರದ ವತಿಯಿಂದ ಬಿಡುಗಡೆಯಾದ ಅನುದಾನದ ವಿವರಗಳು (ಪ್ರತಿ ಕಾಮಗಾರಿಗಳ ಭೌತಿಕ / ಆರ್ಥಿಕ ಪ್ರಗತಿಯ ವರ್ಷವಾರು ವಿವರ). 


ಕಾಮಗಾರಿಯ ಹೆಸರು 


ಕೇಂದ್ರ ಸರ್ಕಾರದ 
ಅನುದಾನದಡಿಯಲ್ಲಿನ 
ಯೋಜನೆಯ ಹೆಸರು 


ಭೌತಿಕ ಪ್ರಗತಿ 
(ಶೇಕಡವಾರು) 


ಆರ್ಥಿಕ ಪ್ರಗತಿ 
(ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 


ಭೌತಿಕ ಪ್ರಗತಿ 
(ಶೇಕಡವಾರು) 


ಆರ್ಥಿಕ ಪ್ರಗತಿ 
(ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 


ಭೌತಿಕ ಪ್ರಗತಿ 
(ಶೇಕಡವಾರು) 


ಆರ್ಥಿಕ ಪ್ರಗತಿ 
(ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 


ಭೌತಿಕ ಪ್ರಗತಿ 
(ಶೇಕಡವಾರು) 


ಆರ್ಥಿಕ ಪ್ರಗತಿ 
(ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 


2020-21 


ಭೌತಿಕ ಪ್ರಗತಿ 
(ಶೇಕಡವಾರು) 


ಆರ್ಥಿಕ ಪ್ರಗತಿ 
(ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 


05 


ರಾ 


07 
ಜರಾಜೇಶ್ವರಿನಗರ ವಲಯ 
ಕೆಂಗೇರಿ ವಿಭಾಗ 


09 


1 


13 


Engagement of Gangman and 
hiring of Tractor/ Tippers for 
Cleaning and Maintenance of road 
side drains and Other Cleaning 
Works in ward no 40 


Providing C C camera at Garbage 
black spots in ward no 40 


14th Finance 
Commission 


14th Finance 
Commission 


Providing Drinking Water Works 
in Ward No:40 in Kengeri Division 


14th Finance 
Commission 


Providing Modren Dust Bin in 
Bangalore City in Ward No:40 


14th Finance 
Commission 


Construction Of Public Toilets at 14th Finance 
Doddabidrakallu Ward No:40 Commission 


Providing UGD Pipe Line in Ward 
No:40 Thigalarapalya 
Improvements and Developments 
Works atSWM Plant Stage-1, 


14th Finance 
Commission 


14th Finance 
Commission 


Improvements and Developments 
Works atSWM Plant Stage-2, 
Doddabidrakallu 


14th Finance 
Commission 


Construction Of Compound Wall 
and Other Infrastructure Works to 
the Burial Ground at 
Doddabidrakallu Ward No:40 


14th Finance 
Commission 


Engagement of Gangman and 
hiring of Tractor/ Tippers for 
Cleaning and Maintenance of road 
side drains and Other Cleaning 
Works in ward no 72 


14th Finance 
Commission 


Providing C C camera at Garbage 
black spots in ward no72 


Providing Drinking Water Works 
in Ward No:72, in Kengeri Division 


14th Finance 
Commission 


14th Finance 
Commission 
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Providing Modren Dust Bin in 
Bangalore City in Ward No:72 


14th Finance 
Commission 


Development Of Roads and Drain 
in Ward No:72 Herohalli 


Providing UGD Pipe Line at 
Nisarga Layout Near RTO Office 
Muddiyanapalya Stage-1 in Ward 
No:72 of Herohalli Sub Division 


14th Finance 
Commission 


14th Finance 
Commission 


Providing UGD Pipe Line at 
Nisarga Layout Near RTO Office 
Muddiyanapalya Stage-2 in Ward 
No:72 of Herohalli Sub Division 


14th Finance 
Commission 


Providing Drinking Water Works 
in ward no.198 Hemmigepura 


14th Finance 
Commission 


Providing CC Camera at garbage 
block Spot in ward no 198 


Engagement of Ganga man & 
hiring of Tractor, tipper for 
cleaning & Maintainence of Roads 
side Drains & other Cleaning 
Works in Ward 198 


14th Finance 
Commission 


14th Finance 
Commission 


Providing Modren Dust Bin in 
Bangalore City in Ward No.198 


14th Finance 
Commission 


Providing Drinking Water Works 
in ward no.130 Ullal 


Providing CC Camera at garbage 
block Spot in ward no 130 


Engagement of Ganga man & 
hiring of Tractor, tipper for 
cleaning & Maintainence of Roads 
side Drains & other Cleaning 
Works in Ward 130 

Providing Modren Dust Bin in 


Bangalore City in Ward No.130 


14th Finance 
Commission 


14th Finance 
Commission 


14th Finance 
Commission 


14th Finance 
Commission 


Providing Drinking Water Works 
in ward no.159 Kengeri 


Providing CC Camera at garbage 
block Spot in ward no 159 


Engagement of Ganga man & 
hiring of Tractor, tipper for 
cleaning & Maintainence of Roads 
side Drains & other Cleaning 
Works in Ward 159 

Providing Modren Dust Bin in 


14th Finance 
Commission 


14th Finance 
Commission 


14th Finance 
Commission 


14th Finance 


28 100% 1.29 - 
Bangalore City in Ward No.159 Commission ( 
Construction of Secondary transfer ) 
29 |Point of Garbage including fencing i Panes 100% 74.99 - 
Commission 


in Ward No.159 Kengeri 
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Construction of 2 Tons capacity 
Organic Waste Convertor and 
improvements to surrounding 
areas in Ward No.159 
Construction of OWC & 
Improvements to surrounding 
areas at AMV Nagar in Ward 


14th Finance 
Commission 


14th Finance 
Commission 


Construction of DWCC at Balaji 
Layout including construction of 
Compound wall around premises 
in Ward no.198 


14th Finance 
Commission 


Providing drinking water works in 
Ward No 198 in Kengeri Division 


34 Providing Street lights and 
maintenance at ward no 40 


Maintenance of 
35 Crematorium, burial ground and 
office maintenance at ward no 40 


14th Finance 
Commission 


14th Finance 


Commission 


14th Finance 
Commission 


14th Finance 
Commission 


14th Finance 
Commission 


General/ Public toilet & septage 
maintenance at ward no 40 


UGD works at ward no 40 


36 Community Property maintenance 
(including parks) at ward no 40 

37 Providing drinking water and 
Allied works at ward no 40 

38 


14th Finance 
Commission 
14th Finance 
Commission 
14th Finance 
Commission 


14th Finance 
Commission 


14th Finance 
Commission 


Providing Pipe Lines accessories to 


the drinking water System in Ward 
NO-198 Hemmigepura 


40 Improvements roads & Footpath at 
ward no 40 
Storm water drain maintenance at 

41 
ward no 40 

2 Solid waste management works 
maintenance at ward no 40 
Improvements to Park in repair 

13 works in BHEL Layout Bangalorel 
Park in Ward No-198 
Hemmigepura 


Providing Maintenance work 


14th Finance 
Commission 


14th Finance 
Commission 


15 Public Toilet in Kengeri near Govt 14th nance 100% 489 
Hospital in Ward NO-198 Commission 
Hemmigepura 
Maintenance of UGD System and 

16 Reconstruction of broken Manholes 14th Finance 100% 1495 
and sewer lines in Ward No-198 Commission 


Hemmigepura 
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Improvements to roads and drains 
surrounding Mookambika and RV 
Layoutin Ward No-198 
Hemmigepura 

Improvements to drains and silt 
removal and blockage clearance in 


Improvements to SWM Block spots 
in Ward No-198 Hemmigepura 


14th Finance 
Commission 


14th Finance 
Commission 


14th Finance 
Commission 


Maintenance of Crematorium, 
Burial grounds and Office 
maintenance in Ward No-198 
Hemmigepura 


14th Finance 
Commission 


Maintenance of Crematorium 
burial ground and office 
maintenance at Ward No-72 


14th Finance 
Commission 


Community property maintenance 
(including Park) at Ward No-72 


5 Providing Drinking Water and 
Allied workd at Ward no-72 


General Public Toilet and septage 


p maintenance at Ward No-72 


14th Finance 
Commission 


14th Finance 
Commission 


14th Finance 
Commission 


5. 
5. 


5 |UGD Works at Ward No-72 


14th Finance 
Commission 


56 Improvements Roads and Footpath 
at Ward No-72 
at Ward No-72 

Solid Waste Management Works at 
Ward NO-72 

Improvements of Roads and Drains 


59 [at Dubasipalya cross Roads in 
Ward No-130 


14th Finance 
Commission 
14th Finance 
Commission 
14th Finance 
Commission 


14th Finance 
Commission 


Improvements of Roads and Drains 
at Shivanapalya in Ward-130 Ullalu 


61 Providing Borewells and Pipeline 
in Ward-130 Ullalu 

62 Providing RO Plant in 
Shivanapalya in Ward-130 Ullalu 


Improvements of Roads and Drains 
at Shivanapalya cross roads near 
Patalamma Temple in Ward-130 


14th Finance 
Commission 


14th Finance 
Commission 


14th Finance 
Commission 


14th Finance 
Commission 


6 Improvements DGD Lines in Ward 14th Finance 100% 89.51 
No-198 Hemmigepura Commission 
Improvements of Crematorium in 14th Finance 
% 190.81 
ಬಸ Ward No-198 Hemmigepura Commission [; 
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Maintenance of Public Toilets in 14th Finance 
Ward No-40 of Doddabidarakallu Commission 
Improvements of UGD Works in 14th Finance 
Ward No-72 of Herohalli Commission 
Maintenance of Solid Waste 14th Finance 
Management in Ward No-40 of Cui 
Doddabidarakallu 
Improvements to Roads and Drains | P3112 Swacha 
in Ravagondalu Village Bharath Abhiyana 
Improvements to Roads in P3112 Swacha 
Chikkalluru Village Bharath Abhiyana 
Construction of Drains in P3112 Swacha 
Peddanapalya Village Bharath Abhiyana 
Improvements to Roads and Drains | P3112 Swacha 
in Lakshmipura Village Bharath Abhiyana 
Improvements to Roads and Drains P3112 Swacha 
including Construction of CD Bharath Abhi 
Works in Thittahalli Village 4 eS 
Improvements to Roads and Drains | P3112 Swacha 
in Uttari Village Bharath Abhiyana 
Improvements to Roads and Drains P3112 Swacha 
including Construction of CD Bharath Abhi 
Works in Karekallupalya Village 4 ಭವ 
Improvements to Roads and Drains 
in Doddamaranahalli P3112 Swacha 
Huccharasanapalya and Bharath Abhiyana 
Mallayanapalya Village 
Improvements to Roads and Drains 
in Hampapura Village, Thathaguni | P3112 Swacha 
Village including Komal House Bharath Abhiyana 
Road 
Improvements to Roads and Drains P3112 Swacha 
in Villages of Thavarekere BES Abi 
Panchayath X 
TT 
Thavarekere Panchayath aA bhiyons 
ಮ ಭ್ಯ ha ಮ and P3112 Swacha 
sphalting to Village Roads in Bharath Abhi 
Ajjanahalli Panchayath Ww pi 
Providing Street Light to Ward No- | P3112 Swacha x 
a 130 and 159 Bharath Abhiyana 100 4 
ಖಃ ಮ ರ Roads in P3112 Swacha We EW 
AES AAS UBPS Bharath Abhiyana i ' 


Panchayath 
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Providing concreting to the lanes 
and Asphalting to the Village 
Roads in Cholanayakanahalli 
Panchayath 

Providing concreting to the lanes in 
Metupalya in Cholanayakanahalli 
Panchayath 

Providing Asphalting to 
Gangenahalli Village Roads in 
Cholanayakanahalli Panchayath 


P3112 Swacha 
Bharath Abhiyana 


P3112 Swacha 
Bharath Abhiyana 


P3112 Swacha 
Bharath Abhiyana 


Improvements and Providing 
Asphalting to Gudde 
Anjaneyaswamy Temple in 
Peddanapalya 


P3112 Swacha 
Bharath Abhiyana 


Providing Concrete to the Lane 
near Dayanandsagara Collage to 
Ayurvedic Collage and 


Imprivements to Main Roads and 
Cross roads including drains in 
Sunnakallupalya in Ward no-198 


P3112 Swacha 
Bharath Abhiyana 


P3112 Swacha 
Bharath Abhiyana 


Providing Asphalting and 
Improvements to Drains in 
Basappa Layout Surrounding area 
in Ward No-198 


P3112 Swacha 
Bharath Abhiyana 


Improvements to Balance Roads 
and Drains in BHEL Layout in 
Ward No-198 

Improvements to Balance Roads in 
Kendriyanagara Surrounding area 
in Ward No-198 


Improvements to Balance Roads in 
Balaji Layout near Bangalorel 
Surrounding area in Ward No-198 


P3112 Swacha 
Bharath Abhiyana 


P3112 Swacha 
Bharath Abhiyana 


P3112 Swacha 
Bharath Abhiyana 


Providing Asphalting and 
Improvements to Drains in 
Kempegowda Main Road 
Surrouding area in BHEL Layout in 
ward no-198 


Improvements to Roads and Drains 
in Vyshnavinagara in Ward No-198 


Reconstruction of Culvets and 


P3112 Swacha 
Bharath Abhiyana 


P3112 Swacha 
Bharath Abhiyana 


95 Providing Water Supply through P3112 Swacha 100% 19.06 
Tanker to 110 villages area in Ward | Bharath Abhiyana ” 
No-198 
Improvements to Drains and 
Providing Concreting to the lanes 

P3112 Swacha 
96 |Shivanagar & Manasa Badavane Bharath Abhiyana 100% 73.53 


Surrounding area and Beedi 
Karmikara colony in Ward No-159 
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Improvements to Drains and 
Providing Concreting to the lanes 
Sacchidananda nagara, 
Shivanandanagara and Robin 
Theater Surrounding area in Ward 


No-159 
Providing High Mass Lights to the 


surrounding villages of SWM 
Plants in Yashwanthpura Assembly 
Constituency 


P3112 Swacha 
Bharath Abhiyana 


P3112 Swacha 
Bharath Abhiyana 


Construction of R.O. Plants to the 
surrounding villages of 
Lingadeeranahalli and 
Subbarayanapalya SWM plant 


Construction of R.O. Plants to the 
surrounding villages of Kannahalli 
and Seegehalli SWM plant 
Yeshwanthpura Assembly 
Constituenc 

Improvements of Roads and Drains 
in Kengeri Vidyapeeta road & 
surrounding area in Ward No-198 
Hemmigepura 


P3112 Swacha 
Bharath Abhiyana 


P3112 Swacha 
Bharath Abhiyana 


P3112 Swacha 
Bharath Abhiyana 


Improvements of Roads and Drains 
in Thalaghattapura west side in 
Ward No-198 Hemmigepura 


Improvements to Drains and 
Narrow lines in Thalaghattapura 
old village area in Ward No-198 
Hemmigepura 


P3112 Swacha 
Bharath Abhiyana 


P3112 Swacha 
Bharath Abhiyana 


Improvements to Roads and Drains 
in Chettupalya and Kodipalya in 
Ward No-198 


P3112 Swacha 
Bharath Abhiyana 


Improvements to Roads and Drains 
in Ganigarapalya south side and 
Krishnamurthy Layout in Ward No- 
198 Hemmigepura 

Improvements to Roads and Drains 
in Ganakallu village and Omkar 
Ashram Tenoke Road in Ward No- 
198 Hemmigepura 


Improvements to Roads and Drains 


P3112 Swacha 
Bharath Abhiyana 


P3112 Swacha 
Bharath Abhiyana 


107 |in Nagadevanahalli Surrounding ಮ i 100% 97.91 
area in Ward No-130 of Ullal fi ph 
Improvements and Provding 
H P3112 Swacha 0 
108 [Concrete lanes in Bandemutt area Bharath Abhiyana 100% 95.83 


in Ward No-159 of Kengeri 
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Improvements to Drains and CD 
Works of the villages of Agara 
Panchayath surrounding to 
Lingadheeranahalli SWM plant at 
Yeshwanthapura Constituency 


Improvements to Roads and 
Concrete lanes in the village of 
Agara Panchayath surrounding to 
Lingadheeranahalli SWM Plant at 
Yeshwanthapura Constituency 


P3112 Swacha 
Bharath Abhiyana 


P3112 Swacha 
Bharath Abhiyana 


Providing purification water R.O. 
plants around Doddabidarakal 
SWM plant 


Drilling of Borewells and sinking 
motors to area surrounding 
Doddabidarakal SWM plant 


Asphalting of bad approaches 
connecting Chennanayakanapalya 
and surroundings roads of 
Doddabidarakal SWM plant 


P3112 Swacha 
Bharath Abhiyana 


P3112 Swacha 
Bharath Abhiyana 


P3112 Swacha 
Bharath Abhiyana 


Asphalting of bad approaches 
connecting Thippenahalli and 
surrounding roads of 
Doddabidarakal SWM . 
Providing Street Lights to Roads 
connecting Doddabidarakal SWM 
plant. 

Providing purification water R.O. 
plants around Kannali and 
Sheegehalli SWM plant. 


P3112 Swacha 
Bharath Abhiyana 


P3112 Swacha 
Bharath Abhiyana 


P3112 Swacha 
Bharath Abhiyana 


Drilling of Bore Wells and sinking 
motors to area surrounding 
Kannali and Sheegehalli SWM 
plant. 


P3112 Swacha 
Bharath Abhiyana 


Asphalting of bad approaches 
connecting Kodigehalli and 
surrounding roads of Kannali and 
Sheegehalli SWM plant. 
Asphalting of bad approaches 
connecting Anjananagara and 
surrounding roads of Kannali and 
Sheegehalli SWM plant. 

Providing Street Lights to Roads 


P3112 Swacha 
Bharath Abhiyana 


P3112 Swacha 
Bharath Abhiyana 


P3112 Swach. 
120 connecting Kannali and Sheegehalli Wb 100% 98.88 
Bharath Abhiyana 
SWM plant. 
Providing purification water R.O. 
f . P3112 Swacha 
121 |plants around Lingadheeranahalli Bharath Abhiyana 100% 98.87 


SWM plant. 


Page 8 0f 25 


Drilling of Bore Wells and sinking 
122 |motors to area surrounding 
Lingadheeranahalli SWM plant. 


Asphalting of bad approaches 
123 [Connecting Thalaghattapura and 

surrounding roads of 

Lingadheeranahalli SWM plant. 


P3112 Swacha 


Bharath Abhiyana 


P3112 Swacha 


Bharath Abhiyana 


Asphalting of bad approaches 
connecting Kodipalya surrounding 
roads of Lingadheeranahalli SWM 
plant. 


124 


P3112 Swacha 


Bharath Abhiyana 


Providing Street Lights to Roads 
125 Jconnecting Lingadheeranahalli 
SWM plant. 
Improvements to road and drain 
and other development works at 
126 |Hosahalli Police Quarters and 
Surrounding/ area stage-1 


Doddabidrakallu in Ward No.40 
Maintenance of Doddabidarakallu 


Burial Ground at 
Doddabidarakallu Ward Limits in 
Ward No-40 


127 


P3112 Swacha 
Bharath Abhiyana 


14th Finance 
Commission 


14th Finance 
Commission 


Maintenance of Yoga Kendra in 
Ward No-40 


[EY 
Ny 
00 


14th Finance 
Commission 


Providing Water Supply to Public 
in Ward No-40 

Maintenance of Toilet at 

130 |Doddabidarakallu Ward Limits in 
Ward No-40 


Providing and Changing of UGD 
131 |Pipe Line at Doddabidarakallu 
Ward Limits in Ward No-40 


[EE 
Ny 
\O 


14th Finance 
Commission 


14th Finance 
Commission 


14th Finance 
Commission 


Maintenance of Andrahalli Main 
Road Footpath in Ward No-40 


Maintenance of Storm Water Drain 
in Ward No-40 


Removal of Block Spots in 
134 |Doddabidarakallu Ward Limits in 


32 


mm mm 
(6%) 
ರು 


Ward No-40 
Improvements to road and drain 
and other development works at 


14th Finance 
Commission 
14th Finance 
Commission 


14th Finance 


Commission 


100% 


14th Fi 
135 [Vigneshwara nagara and c pected - 100% 379.6 
\ R ommission 
Surrounding/ area stage-1 in Ward 
No.72 
Maintenance of Herohalli Burial 14th Finance 
136 |Ground at Herohalli Ward Limits ತ - 100% 4.18 
fh Commission 
in Ward No-72 
Maintenance of Yoga Kendra in 14th Finance $ 
197 Ward No-72 Commission 10% ೪ನ 
Providing Water Supply to Public 14th Finance 
138 - 100% 13.07 
in Ward No-72 Commission k 
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Maintenance of Toilet at Herohalli 
Ward Limits in Ward No-72 


14th Finance 
Commission 


Providing and Changing of UGD 
Pipe Line at Herohalli Ward Limits 
in Ward No-72 


14th Finance 
Commission 


Maintenance of Storm Water Drain 
in Ward No-72 

Providing SWM Works in Ward 
No-72 


14th Finance 
Commission 
14th Finance 


Commission 


Maintenance of Dwarakavasa Main 
Road Footpath in Ward No-72 


Maintenance of Crematorium 
Burial Ground and Office 
Maintenance in Ward No-130 


14th Finance 
Commission 


14th Finance 
Commission 


File send for Job Code D 


Freeze 


Providing Maintenance to 
Community Property in Ward No- 


14th Finance 
Commission 


Providing Drinking Water Facilities 
in Ward No-130 


Maintenance of General Public 
Toilet and Septage in Ward No-130 


Maintenance of UGD Works in 


14th Finance 
Commission 


14th Finance 
Commission 


14th Finance 
Commission 


100% 


5.75 


Maintenance of Roads and 
Footpath in Ward No-130 


14th Finance 
Commission 


100% 


5.41 


Maintenance of Storm Water Drain 
in Ward No-130 


14th Finance 
Commission 


100% 


3.75 


Providing Dust Bins in Ward No- 


Maintenance and Improvements 
Burrial Ground in Shivanapalya in 


14th Finance 
Commission 


14th Finance 
Commission 


File send for Job Code D 


Freeze 


Improvments to Ambedkar Bhavan 
Near Ullal Upanagara in Ward No- 
130 


14th Finance 
Commission 


Providing RO Plant in Ward No-130 


155 Construction and Improvements to 
Public Toilet in Ward No-130 


Maintenance of UGD Works at 


798 Maruthinagara in Ward No-130 


Improvements to Roads and 


14th Finance 
Commission 


Commission p 
Commission 


157 |Footpath near Amma Ashrama and pi Bienes - - 100% 11.08 
Surrounding areas in Ward No-130 A 
Emergency Repairs to SWD by ) 
14th F 
158 |Providing Precast Concrete Slabs in Re ಧಾ - 100% 9.8 
Commission 
Ward No-130 
Providing CC Camera Near Black 14th Finance 6 
7 Spot Areas in Ward No-130 Commission § p 190 1806 
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Providing Leachet Drain to 
Secondary Transformer Point in 
Ward No-159 Kengeri 


14th Finance 
Commission 


Maintenance of Roads and 
Footpath in Ward No-159 Kengeri 


14th Finance 
Commission 


Improvements Drains approaching 
SWD in Bandematta in Ward No- 
159 Kengeri 


14th Finance 
Commission 


Providing 223mm and 300mm dia 
Sanitary Line to White Medows in 
Ward No-159 Kengeri 


14th Finance 
Commission 


Maintenance of Water Supply Line 
in Ward No-159 Kengeri 


14th Finance 
Commission 


100% 9.89 


Maintenance of ARO Office in 
BHEL Layout Pattanagere in Ward 
No-168 Hemmigepura 
Maintenance of Compound around 
ARO Office in BHEL Layout 
Pattanagere in Ward No-198 
Hemmigepura 


14th Finance 
Commission 


14th Finance 
Commission 


File send for Job Code D 
Freeze 


File send for Job Code D 
Freeze 


Providing Drinking Water Facility 
in Water Scare City Areas of in 
Ward No-198 Hemmigepura 


14th Finance 
Commission 


File send for Job Code D 
Freeze 


Maintenance of Public Toilets in 
Ward No-198 Hemmigepura 
Providing UGD Connections to 
Houses in Ward No-198 
Hemmigepura 


Footpath Maintenance work in 
Kempegowda Road BHEL Layout 
in Ward No-198 Hemmigepura 


UGD Works in Hemmigepura 
Thalaghattapura Ganakal 


Mayasandra and Surrounding area 
in Ward No-198 

Improvements to Roads and Drains 
at Srichakranagara and 
Surrounding area in Ward No-40 of 
Herohalli Sub Division 
Improvements to Drains and 


14th Finance 
Commission 


14th Finance 
Commission 


14th Finance 
Commission 


14th Finance 
Commission 


14th Finance 
Commission 


File send for Job Code D 
Freeze 


File send for Job Code D 
Freeze 


File send for Job Code D 
Freeze 


173 Culverts at Selected reaches of 14th Finance p - ೨ 100% 96.99 
Doddabidarakallu in Ward No-40 Commission 
Under Phase-I 
Improvements to Drains and 

174 Culverts Muneshwara N. ೩ಕ್ರra near 14th Finance § £ R 100% 96.94 
Naik House and Surroundig areas Commission 


in Ward NO-40 Doddabidarakallu 
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Improvements to Drains and 
Culverts at Selected reaches of 
Doddabidarakallu in Ward No-40 


Maintenance Of Andrahalli Navilu 
Nagar Burial Ground at 
Doddabidrakallu Ward Limits in 


14th Finance 
Commission 


14th Finance 
Commission 


14th Finance 
Commission 


Providing PVC Pipe Lines And 
Other Water Supply Works at 
Doddabidrakallu Ward Limits in 


14th Finance 
Commission 


Providing Stoneware Pipe Lines 
And Construction Of Manholes at 
Doddabidrakallu Ward Limits In 


Maintenance Of Andrahalli Main 
Road FootPath in Ward No:40 


14th Finance 
Commission 


14th Finance 
Commission 


14th Finance 
Commission 


Cleaning Of D Group Strom Water 
Drain In Ward No40 


14th Finance 
Commission 


Removal Of Block Spots at 
Andrahalli, Thigalarapalya And 
Doddabidrakallu Ward Limits in 


14th Finance 
Commission 


14th Finance 
Commission 


14th Finance 
Commission 


Other Water Supply Works at 
Herohalli Ward Limits in Ward 


Maintenance Of Herohalli and 
184 |BEL Layout lst Stage Burial 
Ground at Herohalli Ward Limits 
in Ward No:72 
Maintenance Of Yoga Kendra at 
185 |Syndicate Bank layout in Ward 
No:72 
Providing PVC Pipe Lines And 
1 
No: 72 


8 
18 Maintenace Of Public Toilets In 
Ward No 72 


Providing Stoneware Pipe Lines 


6 
7 


14th Finance 
Commission 


14th Finance 
Commission 


188 And Construction Of Manholes at 14th Finance _ p 100% 152 
Herohalli Ward Limits In Ward Commission 
No72 
Maintenance Of { 
14th F 
189 |Mahadeshwaranagar Main Road A - - - 100% 10.62 
y Commission 
FootPath in Ward No:72 
Maintenance Of . 
14th F 
190 |Mahadeshwaranagar Strom Water ಘಂ ಈ - - 100% 1.85 
Commission 


Drain In Ward No72 
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Removal Of Block Spots at 
Anjananagar, BEL Layout and 14th Finance 
Herohalli Ward Limits in Ward Commission 


192 COR of Drains and 14th Finance 
Culverts in Ward No-130 Ullal Commission 
Construction of General Public . 

14th Finance 


93 [Toilet in Yeshwanthapura pga 100% 
ji Commission 
Assembly Constituency 


1 
lst & Part 
1 


Bill 
Submitted 
(Work in 
Progress) 


Construction of Samudhaya 14th Finance 


po Bhavana in Ward No-130 Commission 


Improvements to 
Doddagollarahatti Primary and 
195 |High School and Kuvempu 
Primary and High School Ullal 
Upanagar in Ward NO-130 


(lst & 
Providing Pipe Line Drilling of . Part Bill 
196 |Borewells and Sinking of Motors in ನಟ pnsnee Submitte) 
R Commission 
Yeshwanthapura Constituency Work in 
1 


14th Finance 
Commission 


Progress 


I ts to Side Drai d 
mprovements to Side Drains an hi Fics 


97 |Roads in Ullal and Surrounding c Fist 100% 
areas at Ward No-130 ommission 
8 


in Ward No-130 Commission 
Ward No-130 Commission 
Maintenance of UGD in Ward No- 14th Finance 
Commission 2 y § 


14th Finance 
Commission 


Maintenance to Existing Borewell 
at Ward No-130 

Improvements to Roads and 
Footpath at Ring Road behind 14th Finance 
Commission 


Improvements to Roads and 


14th Fi 
Footpath at Sachidananda Nagara mance 


Commission 


Maintenance of Water Supply Pipe 14th Finance 


line and Borewells in Ward NO-159 Commission 

205 Maintenance of Butial Grounds in 14th Finance N 2 4 § § 2 100% 761 ಸ ? 
Ward NO-159 Kengeri Commission 
Providing 223mm and 300mm 

206 [Sanitary Line to Kasturamma | 14th Einahce K & _ _ _ _ 100% 19.83 _ § 
badavane and 6th A main KST in Commission 


Ward No-159 Kengeri 


Page 13 of 25 


Maintenance of Footpath and 

Roads in 3rd and 4th Main and 6th 14th Finance 
Main in KST in Ward No-159 Commission 
Kengeri 


Improvements to Drains 
approaching SWD drains in 
Bandemata in Ward No-159 Kengeri 


14th Finance 
Commission 


Maintenance of Public Toilets in 14th Finance 
Ward NO-159 Kengeri Commission 
Development of Roads and 
Footpaths at MTS Layout 
Krishnappa Garden and 
Surrounding areas in Ward No-159 
Kengeri 


14th Finance 
Commission 


Construction of Compound Wall at 
Dry Waste Collection Center and 
Improvements in Mustering Point 
of SWM Surrounding area in Ward 
NO-198 


14th Finance 
Commission 


Providing Maintenance and 

Repairs to damaged manholes and 14th Finance 
UGD Lines in Hemmigepura Commission 
surrounding area Ward NO-198 


Providing and Laying and repairs 

works to damaged water pipe line 

and supplying drinking ater supply | 14th Finance 
through water tanker in water Commission 
scarcity area in Hemmigepura in 

Ward No-198 


Providing maintenance and repairs 
work in Kengeri Public Toilet near 14th Finance Work in 
Kengeri maramma temple in Commission Progress 
Hemmigepura in Ward No-198 


Construction of Culverts and Storm 
Water Drain and Clearing the drain 14th Finance 


blockages in Hemmigepura in Commission 
Ward NO-198 


Sub Total Kengeri Division 1125.77 5757.51 1120.61 1355.67 


ರಾಜರಾಜೇಶ್ವರಿನಗರ ವಿಭಾಗ 


14th Finance 
Commission 
Works 


14th Finance 
Commission \ \ ; \ Paid in 2021-22 
Works 


14th Finance 
Commission 
Works 


Providing CC Camera at Garbage 
Block Spots in ward no 16 


Annual Maintenance of 
Cremotorium Burial Ground and 
office maintenance in Jalahalli 
ward no 16 


Maintenance of Park in Jalahalli 
ward no 16 
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Supply of water pipe line around 
Jalahalli ward area in ward no 16 


14th Finance 
Commission 
Works 


Improvement of UGD (Under 
Ground Drainage) Lines in 
alahalli in ward no 16 


14th Finance 
Commission 
Works 


Improvements of Road and 
Footpath in Jalahalli ward no 16 


14th Finance 
Commission 
Works 


Providing of Solid Waste 
Management in Jalahalli ward no 
16 


Maintenance of Burial ground in 
Bahubali Nagar in ward no 16 


14th Finance 
Commission 
Works 
14th Finance 
Commission 
Works 


Paid in 2021-22 


Renovation and Upgradation of 
Ambedkar Samudaya Bhavana in 
Siddartha Nagar in ward no 16 


14th Finance 
Commission 
Works 


Maintenance of Borewells and R © 
plants in wardno16 


Providing Public Toilet in Jalahalli 
ward no 16 


Providing Modren Dust Bin in 
Bangalore City in ward no 16 


14th Finance 
Commission 
Works 
14th Finance 
Commission 
Works 
14th Finance 
Commission 
Works 


Job code Freezed 


Job code Freezed 


Job code Freezed 


Engagement of Gangman and 

Hiring of Tractor Tippers for 

cleaning and Maintenance of road 
side drains and other cleaning 
works in works in ward no 17 


UGD Works in Muthyala Nagar 
and Gokula in ward no 17]P Park 


14th Finance 
Commission 
Works 


14th Finance 
Commission 
Works 


Completed 


Completed 


Providing CC Camera at Garbage 
Block Spots in ward no 17 


14th Finance 
Commission 
Works 


Job code Freezed 


Providing Modren Dust Bin in 
Bangalore City in ward no 17 


Maintenance of Office in ward no 17 


Providing Drinking water in ward 
no17 


Providing UGD works in ward no 
17 


14th Finance 
Commission 
Works 
14th Finance 
Commission 
Works 
14th Finance 
Commission 
Works 
14th Finance 
Commission 
Works 
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Job code Freezed 


Tender in process 


Tender in process 


Tender in process 


Repair Works to Roads and 
Footpath at Selected Reaches in 
ward no 17 


14th Finance 
Commission 
Works 


Tender in process 


Construction of Toilets inside J] P 
Park in ward no 17 


14th Finance 
Commission 
Works 


Tender in process 


Annual Maintenance of 
Crematorium Burial ground and 
office maintenance in] P Park ward 
no 17 


14th Finance 
Commission 
Works 


Tender in process 


Community property maintenance 
(Including parks) in J P Park in 
ward no 17 


14th Finance 
Commission 
Works 


Tender in process 


Providing drinking water supply in 
ward no 17 


14th Finance 
Commission 
Works 


Tender in process 


Maintenance and Providing of 
Public Toilet in J] P Park in ward no 
17 


Improvement of UGD (Under 
Ground Drainage) Lines in] P Park 
in ward no 17 


14th Finance 
Commission 
Works 


14th Finance 
Commission 
Works 


Tender in process 


Tender in process 


) Maintenance of Road and 
Footpath in JP Park in ward no 17 


Improvements and Maintenance of 
S.W.M.inJP park ward no 17 


14th Finance 
Commission 
Works 


14th Finance 
Commission 
Works 


Tender in process 


Tender in process 


Developmental works for 
providing Drinking water facility 
in Yeshwanthpura Ward No 37 


14th Finance 
Commission 
Works 


249 


Providing CC Camera at Garbage 
Block Spots in ward no 37 


Community Property Maintenance 
(including parks) in ward no 37 


Community Property maintenance 
(including parks) in 
Yeshwanthpura in ward no 37 


Providing drinking water in ward 
no 37 


Providing drinking water in ward 
no 37 


14th Finance 
Commission 
Works 
14th Finance 
Commission 
Works 
14th Finance 
Commission 
Works 
14th Finance 
Commission 
Works 
14th Finance 
Commission 
Works 


0.00 


0.00 


0.00 


100 


17.72 
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Maintenance of Borewells and R © 
plants in ward no 37 


14th Finance 
Commission 
Works 


Providing drinking water supply 
in ward no 37 


14th Finance 
Commission 
Works 


Providing General public toilet and 
septage maintenance in ward no 37 


14th Finance 
Commission 
Works 


Providing General public toilet and 
septage maintenance in ward no 37 


Maintenance and Providing of 
Public Toilets in Yeshwanthpura in 
ward no 37 


14th Finance 
Commission 
Works 
14th Finance 
Commission 
Works 


Providing UGD works in ward no 
37 


14th Finance 
Commission 
Works 


Providing UGD works in ward no 
37 


Providing road and footpath 
maintenance in ward no 37 


Providing road and footpath 
maintenance in ward no 37 


Maintenance of Roads and 
Footpath on Yeshwanthpura ward 


14th Finance 
Commission 
Works 
14th Finance 
Commission 
Works 
14th Finance 
Commission 
Works 
14th Finance 
Commission 
Works 


14th Finance 
Commission 
Works 


Providing Borewell water 
connection work ward no 37 


14th Finance 
Commission 
Works 


Engagement of Gangman and 
Hiring of Tractor Tippers for 
cleaning and Maintenance of road 
side drains and other cleaning 
works in works in ward no 37 


14th Finance 
Commission 
Works 


Job code Freezed 


Providing Modren Dust Bin in 
Bangalore City in ward no 37 


Providing Water supply and other 
works at Ward No.37 


Providing SWM works in ward no 
37 


Maintenance of Crematorium 
Burial Grounds in ward no 37 


14th Finance 
Commission 
Works 
14th Finance 
Commission 
Works 
14th Finance 
Commission 
Works 
14th Finance 
Commission 
Works 
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Job code Freezed 


Job code Freezed 


Job code Freezed 


Tender in process 


Providing Borewell water 
Connection work in ward no 37 


14th Finance 
Commission 
Works 


Tender in process 


Engagement of Gangman and 

Hiring of Tractor Tippers for 

cleaning and Maintenance of road 
side drains and other cleaning 
works in works in ward no 38 


14th Finance 
Commission 
Works 


job code freezed 


Providing CC Camera at Garbage 
Block Spots in ward no 38 


Providing Modren Dust Bin in 
Bangalore City in ward no 38 


14th Finance 
Commission 
Works 
14th Finance 
Commission 
Works 


job code freezed 


job code freezed 


Providing Water supply and other 
works at Ward No. 38 


14th Finance 
Commission 
Works 


job code freezed 


Annual maintenance of 
Cremotorium Burrial Grounds and 
office Maintenance in ward no 38 


Improvement and Maintenance to 
Community property (Including 
Parks) in ward no 38 


14th Finance 
Commission 
Works 


14th Finance 
Commission 
Works 


job code freezed 


job code freezed 


Water supply Sinking and filling of 
Borewell in ward no 38 


14th Finance 
Commission 
Works 


job code freezed 


Constructioin of General Public 
Toilet and Maintenance in ward no 
38 


Construction of U G D Laying in 
ward no 38 


14th Finance 
Commission 
Works 
14th Finance 
Commission 
Works 


job code freezed 


job code freezed 


Special repair to poointing of 
footpath in ward no 38 


Removal of accumulated and 
debries in Storm water drain in 
ward no 38 


Supplying of dustbin for waste in 
ward no 38 


14th Finance 
Commission 
Works 
14th Finance 
Commission 
Works 
14th Finance 
Commission 
Works 


job code freezed 


job code freezed 


job code freezed 


Maintenance Crematorium Burrial 
ground and office Maintenance in 
ward no 38 


14th Finance 
Commission 
Works 


Community Property Maintenance 
in ward no 38 


14th Finance 
Commission 
Works 


283 


Drinking water Maintenance in 
ward no 38 


General Public Toilet and septages 
maintenance in ward no 38 


14th Finance 
Commission 
Works 
14th Finance 
Commission 
Works 


0.00 


0.00 


0.00 


0.00 


Page 18 of 25 


Construction of U G D Laying in 
ward no 38 


14th Finance 
Commission 
Works 


Roads and Footpath Maintenance 
in ward no 38 


14th Finance 
Commission 
Works 


tender in progress 


Storm water drain in ward no 38 


14th Finance 
Commission 
Works 


Solid waste Management 
maintenance in ward no 38 


Maintenance of Crematorium 
Burial grounds and office 
maintenance in ward no 38 HMT 


14th Finance 
Commission 
Works 
14th Finance 
Commission 
Works 


tender in progress 


tender in progress 


Supplying water through water 
tanker in ward no 38 HMT 


14th Finance 
Commission 
Works 


tender in progress 


General Public toilets and septage 
maintenance in ward no 38 HMT 


14th Finance 
Commission 
Works 

14th Finance 


tender in progress 


291 |UGD works in ward no 38 HMT Commission 0.00 0.00 0 0.00 0 0.00 0 0.00 tender in progress 
Works 
P 14th Finance 
292 A LOS pel Moen iE Commission 0.00 0.00 0 0.00 0 0.00 0 0.00 tender in progress 
in ward no 38 HMT 
Works 
NE 14th Finance 
ak 0.00 0.00 100 10.47 0 0.00 0 0.00 
Block Spots in ward no 42 
Works 
Engagement of Gangman and 
Hiring of Tractor Tippers for 14th Finance 
294 |cleaning and Maintenance of road Commission 0.00 0.00 0 0.00 0 0.00 0 0.00 job code freezed 
side drains and other cleaning Works 
works in works in ward no 42 
BN ಸ 14th Finance 
908 ONE, MOdER USL BE miso 0.00 0.00 0 0.00 0 0.00 0 0.00 job code freezed 
Bangalore City in ward no 42 
Works 
ಸ್‌ 14th Finance 
Job. Tomine, Woler SBppIpaRd SHE. A tae 0.00 0.00 0 0.00 0 0.00 0 0.00 job code freezed 
works at Ward No. 42 
Works 
Annual maintenance of 14th Finance 
297 |Cremotorium Burrial Grounds and Commission 0.00 0.00 0 0.00 100 4.66 0 0.00 
Office Maintenance in ward no 42 Works 
Improvement and Maintenance to 14th Finance 
298 |Community property (Including Commission 0.00 0.00 0 0.00 100 4.66 0 0.00 
Parks) in ward no 42 Works 
Wat lv Sinki d filli p 14th Finance 
299 | SUPPY SMEG ANC LINE © | mmission 0.00 0.00 0 0.00 0 0.00 100 20.76 
Borewell in ward no 42 
Works 
Construction of General Public 14th Finance 
300 [Toilet and maintenance in ward no Commission 0.00 0.00 0 0.00 100 4.14 0 0.00 
42 Works 
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Construction of U G D Laying in 
ward no 42 


14th Finance 
Commission 
Works 


Special repair to pointing of 
footpath in ward no 42 


14th Finance 
Commission 
Works 


Removal of accumulated and 
debries in Storm water drain in 
ward no 42 


14th Finance 
Commission 
Works 


Job code Freezed 


Supplying of dustbin for waste in 
ward no 42 


Annual Maintenance of 
Cremetorium, Burrial Grounds and 
office maintenance in 
Lakshmideveinagar in ward no 42 


14th Finance 
Commission 
Works 


14th Finance 
Commission 
Works 


Job code Freezed 


Maintenance of park in 
Lakshmidevinagar in ward no 42 


14th Finance 
Commission 
Works 


tender in progress 


Supply of water pipe line around 
Jai Bhuvaneshwari quarters in 
ward no 42 


14th Finance 
Commission 
Works 


work in progress 


Providing Public Toilet in 
Lakshmidevinagar in ward no 42 


Improvements of Under Ground 
Drainage lines in 
Lakshmidevinagar in ward no 42 


14th Finance 
Commission 
Works 


14th Finance 
Commission 
Works 


tender in progress 


tender in progress 


Improvements of Roads and 
Footpath in Lakshmidevinagar in 
ward no 42 


Solid waste management 
maintenance in ward no 42 


14th Finance 
Commission 
Works 
14th Finance 
Commission 
Works 


Maintenance and Repair of Office 
and Crematorium burial grounds 
in Lakshmideveinagara 
surrounding in ward no 42 


14th Finance 
Commission 
Works 


Tender in process 


Community property maintenance 
(Including parks) in 
Lakshmideveinagara surrounding 
in ward no 42 


14th Finance 
Commission 
Works 


Tender in process 


Providing drinking water supply 
in Lakshmideveinagara 
surrounding in ward no 42 
Maintenance and Providing of 


14th Finance 
Commission 
Works 


Tender in process 


Publi Toilet N 14th Finance 

id MN a pu Commission 0.00 0.00 0.00 0.00 0.00 Tender in process 
Lakshmideveinagara surrounding Works 
in ward no 42 
Improvements of UGD (Under 14th Finance 

gig: ound. Dramege) Lines Sin Commission 0.00 0.00 0.00 0.00 0.00 Tender in process 
Lakshmideveinagara surrounding Works 


in ward no 42 
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Maintenance of roads and footpath 
in Lakshmideveinagara 
surrounding in ward no 42 


Improvements and Maintenance of 
SWM Lakshmideveinagara 
surrounding in ward no 42 
Developmental works for 
providing Drinking water facility 
in Laggere Ward No 69 


14th Finance 
Commission 
Works 


14th Finance 
Commission 
Works 
14th Finance 
Commission 
Works 


Tender in process 


Tender in process 


Completed 


Development of Roads and Drains 
in Ward No 69 Laggerre 


Providing CC Camera at Garbage 
Block Spots in ward no 69 


14th Finance 
Commission 
Works 
14th Finance 
Commission 
Works 


Completed 


Completed 


Engagement of Gangman and 

Hiring of Tractor Tippers for 

cleaning and Maintenance of road 
side drains and other cleaning 
works in works in ward no 69 


Providing Modren Dust Bin in 
Bangalore City in ward no 69 


14th Finance 
Commission 
Works 


14th Finance 
Commission 
Works 


Completed 


Job code Freezed 


Providing CC Camera at Garbage 
Block Spots in ward no 73 


14th Finance 
Commission 
Works 


Completed 


Engagement of Gangman and 

Hiring of Tractor Tippers for 

cleaning and Maintenance of road 
side drains and other cleaning 
works in works in ward no 73 


14th Finance 
Commission 
Works 


Job code Freezed 


Providing Modren Dust Bin in 
Bangalore City in ward no 73 


14th Finance 
Commission 
Works 


Job code Freezed 


Providing Water supply and other 
works at Ward No. 73 


14th Finance 
Commission 
Works 


Job code Freezed 


Development of Burrial ground in 
Laggere ward no 69 


Maintenance of old Community 
hall in Laggere old Village in 
Laggere ward no 69 


Providing drinking water pipeline 
in Laggere ward no 69 
Maintenance of old sanitary line 


and man holes in Laggere ward no 
69 


14th Finance 
Commission 
Works 
14th Finance 
Commission 
Works 
14th Finance 
Commission 
Works 
14th Finance 
Commission 
Works 
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Job code Freezed 


Job code Freezed 


Completed 
Completed 


Desilting and Development of 


14th Finance 


drains in Laggere main road and | Commission Completed 
other surrounding in Laggere ward Works 
no 69 
14th Finance 
Solid waste management Laggere Commission Job code Freezed 
Works 
; . 14th Finance 
CORY. UPB Maisnance Commission File in Process 
Including Parks in ward no 69 Works 
14th Finance 
Providing Drinking water Pipeline Commission File in Process 
in ward no 69 Laggere Works 
14th Finance 
General Public toilet septage Commission Tender in process 
maintenance in Laggere ward no 69 Works 
14th Finance 
Maintenance of UGD works in Commission File in Process 
Works 
14th Finance 
Roads and Footpath Maintenance Commission File in Process 
in ward no 69 Laggere Works 
Solid Waste Management Laggere Le piace ಭೊ 
Ward 60 Commission File in Process 
Works 
14th Finance 
Improvements and maintenance of Commission File in Process 
storm water drain in ward No 69 Works 
14th Finance 
Providing of drinking water supply | Commission File in Process 
in ward no 69 Works 
Maintenance of General toilets in a pe ಹ 
Wardnded Commission File in Process 
Works 
Improvements to UGD (under 14th Finance 
general drainage) Line is ward no Commission Tender in process 
69 Works 
14th Finance 
Maintenance of Road and Foot path | Commission Tender in process 
in Ward No 69 Works 
Development and improvements to 
roads drains in KR road and Lil Flnahcs 
345 Commission 100 0.00 99.07 0.00 0.00 0 0.00 
cross roads of ward No 129 Works 
Jnanabharathi ward. 
Developmental works for 14th Finance 
$ig- Pro ding-DHBSing WEE CEE | 7 Corhtiadio 100 0.00 0.00 24.64 0.00 0 0.00 
in Rajarajeshwarinagar Ward No Works 


160 
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Engagement of Gangman and 
Hiring of Tractor Tippers for 
cleaning and Maintenance of road 
side drains and other cleaning 
works in works in ward no 129 


Providing Modren Dust Bin in 
Bangalore City in ward no 129 


14th Finance 
Commission 
Works 


14th Finance 
Commission 
Works 


Providing CC Camera at Garbage 
Block Spots in ward no 129 


Providing CC Camera at Garbage 
Block Spots in ward no 160 


14th Finance 
Commission 
Works 
14th Finance 
Commission 
Works 


Engagement of Gangman and 


Hiring of Tractor Tippers for 


cleaning and Maintenance of road 
side drains and other cleaning 
works in works in ward no 160 


Providing drinking water pipeline 
in ward no 129 Jnanabharathi 


Improvements to UGD works in 
ward no 129 Jnanabharathi 


14th Finance 
Commission 
Works 


14th Finance 
Commission 
Works 
14th Finance 
Commission 
Works 


Bill paid in 2021- 
22 


Bill paid in 2021- 
22 


Improvements to roads and 
footpath maintenance ward no 129 
Jnanabharathi 


14th Finance 
Commission 
Works 


Bill paid in 2021- 
22 


Maintenance of Crematorium 
burial grounds and office 
maintenance ward no 160 


Community Property maintenance 
in ward no 160 


14th Finance 
Commission 
Works 
14th Finance 
Commission 
Works 


Tender in process 


Tender in process 


Drinking water in ward no 160 


General Public Toilets and Septage 
maintenance in ward no 160 


UGD Works in ward no 160 


Roads and footpath maintenance 
in ward no 160 


Solid waste management in ward 


14th Finance 
Commission 
Works 
14th Finance 
Commission 
Works 
14th Finance 
Commission 
Works 
14th Finance 
Commission 
Works 
14th Finance 


0.00 
0.00 
0.00 
0.00 
7.39 
7.40 
0.00 
0.00 
0.00 
0.00 


Tender in process 


Tender in process 


Tender in process 


Tender in process 


361 Commission 0.00 0.00 0.00 0.00 0 Tender in process 
no 160 
Works 
Office maintenance works in ward 14 Finance 
362 A Commission 0.00 0.00 0.00 0.00 25 0.00 Work in progress 
no 129 (Jnanabharathi) Work 
orks 
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Maintenance and repair works of 
community properties in ward no 
129 (nanabharathi) 


14th Finance 
Commission 
Works 


Bill to be 
submitted 


Drinking water works in ward no 
129 (Jnanabharathi) 


14th Finance 
Commission 
Works 


Work in progress 


Maintenance and repair works of 
Public toilets in ward no 129 
nanabharathi) 


14th Finance 
Commission 
Works 


Tender in process 


UGD works in ward no 129 
(nanabharathi) 


Roads and footpath maintenance 
works in ward no 129 
nanabharathi) 


14th Finance 
Commission 
Works 
14th Finance 
Commission 
Works 


Tender in process 


Bill Not 
Submitted 


Storm water drain works in ward 
no 129 (Jnanabharathi) 


14th Finance 
Commission 
Works 


Work in progress 


Providing and Supply of Labors 

Earth movers and Tippers for one 

time clearance of garbage block 
in no 129 


Maintenance of Crematorium 
Burial Grounds and Office 
Maintenance in ward noi 160 
Rajarajeshwarinagara 


14th Finance 
Commission 
Works 


14th Finance 
Commission 
Works 


Bill Not 
Submitted 


Tender in process 


Community property Maintenance 
(Including ) in ward no 160 
Rajarajeshwarinagara 


Drinking water in ward no 160 
Rajarajeshwarinagara 


General Public toilets and septage 
maintenance in ward no 160 
Raiarajieshwarinagara 


14th Finance 
Commission 
Works 


14th Finance 
Commission 
Works 
14th Finance 
Commission 
Works 


Bill paid in 2021- 
22 


Bill paid in 2021- 
22 


Bill paid in 2021- 
22 


UGD works in ward no 160 
Rajarajeshwarinagara 


14th Finance 
Commission 
Works 


379 


Roads and Footpath Maintenance 
in ward no 160 


Rajarajeshwarinagara 


Storm water drain in ward no 160 
Rajarajeshwarinagara 


Solid waste management in ward 
no 160 Rajarajeshwarinagara 


Improvements of roads and drains 
in Javaregowda Doddi Ideal homes 
in ward no 160 

Improvements of roads and drains 
in Marappa layoaut and Dwaraka 
layout in ward no 160 


14th Finance 
Commission 
Works 
14th Finance 
Commission 
Works 
14th Finance 
Commission 
Works 
14th Finance 
Commission 
Works 
14th Finance 
Commission 
Works 


0.00 


0.00 


0.00 


0.00 


100 


Handed over 
SWD 


Bill paid in 2021- 
22 


Bill paid in 2021- 
22 


Bill paid in 2021- 
22 
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14th Finance 
Commission . | f ; k Tender in process 


Works 


Providing UGD lines in 
Channasandra in ward no 160 


Augmentation of water supply 

through borewells, network of 15th Finance 
Pipelines and Ground water Commission . i : f . File in process 
Reacharge Facilities in RR Nagara Works 
Constituency (in all 9 wards) 


P2200 Works to 
be taken up under 
13th 
Finance 


Commission 
P2200 Works to 
be taken up under 
13th 
Finance 


Commission 
P2200 Works to 


be taken up under 
13th 
Finance 
Commission 


P3111 State 
_ Finance 
Comprehensive Developmental Comiinissiol 100% 190.05 
works in ward no 73 , 
United 
Grant Works 
P3111 State 
Construction of CC Roads at Finance 
Srinivasanagar and Commission 100% 89.02 
Salapuradamma Layou Untied Grant 
Works 
P3111 State 
§ Finance 
Construction of CC Roads at Bir hE 100% 19.34 
Premnagar in ward no 73 i 
ಹಟ i 


Grand Total RR Nagara Zone 1579.38 ETRE 6178.63 | 135265 | 1622.59 06 


Improvement and asphalting to 
kanahalli road from Kannahalli 
village to approachof kannahalli 
land fill sit 


Constructingh of drain in Ratnagiri 
nagara vilage 


Improvements to parks in RR 
Nagara zone of BBMP 
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ಬೃಹತ್‌ ಬೆಂಗಳೂರು ಮಹಾನಗರ ಪಾಲಿಕೆ 


ವಿಧಾನ ಪರಿಷತ್ತಿನ ಸದಸ್ಯರಾದ ಶ್ರೀ. ಪಿ.ಆರ್‌. ರಮೇಶ್‌ (ನಾಮನಿರ್ದೇಶನ ಹೊಂದಿದವರು) ರವರ 
ಚುಕ್ಕೆ ಗುರುತಿನ ಪ್ರಶ್ನೆ ಸಂಖ್ಯೆ: 517ಕ್ಕೆ ಉತ್ತರಗಳು ಅನುಬಂಧ -2 


ಕಳೆದ ೦೮ ವರ್ಷಗಳಲ್ಲ ಬೃಹತ್‌ ಬೆಂಗಳೂರು ಮಹಾನಗರ ಪಾಅಕೆ ವ್ಯಾಪ್ತಿಯಲ್ಲ ಕೇ೦ದ್ರ ಸರ್ಕಾರದ ವತಿಯಂದ ಜಡುಗಡೆಯಾದ ಅನುದಾನದ ವಿವರಗಳು (ಪ್ರತಿ ಕಾಮಗಾರಿಗಳ ಫೌತಿಕ / ಆರ್ಥಿಕ ಪ್ರಗತಿಯ ವರ್ಷವಾರು ವಿವರ). 


ಕೇಂದ್ರ ಸರ್ಕಾರದ 
ಕ್ರಸಂ ಕಾಮಗಾರಿಯ ಹೆಸರು ಅನುದಾನದಡಿಯಲ್ಲನ ಯೋಜನೆಯ | ಛಾತಿಕ ಪ್ರತಿ | ಆರ್ಥಿಕ ಪ್ರಗತಿ | ಭೌತಿಕ ಪ್ರಗತಿ | ಆರ್ಥಿಕ ಪ್ರಗತಿ | ಭೌತಿಕ ಪ್ರಗತಿ | ಆರ್ಥಿಕ ಪ್ರಗತಿ | ಭೌತಿಕ ಪ್ರಗತಿ | ಆರ್ಥಿಕ ಪ್ರಗತಿ | ಭೌತಿಕ ಪ್ರಗತಿ | ಆರ್ಥಿಕ ಪ್ರಗತಿ ಷರಾ 
ಹೆಸರು (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲ) | (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಪ) | (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲ) | (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲ) | (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 
1 Providing CC Camera at Garbage Block 2016-17 14th finance 100% 10.00 0 0 0 0 0 0 
spots in ward no-01 
2 Providing CC Camera at Garbage Block 2016-17 14th finance 100% 10.00 0 0 0 0 0 0 
spots in ward no-02. 
3 Providing CC Camera at Garbage Block 2016-17 14th finance 100% 10.00 0 0 0 0 0 
spots in ward no-03 
Providing grill to BBMP Division office in » 
4 ಸ 100% 2.40 0 0 0 0 
ward No:01 of Yelahanka Sub division. 20-19 14h fineness 
5 Providing Community property Maintenance 2018-19 14th finance 0 0 0 0 100% 2.40 0 0 0 0 
in ward no:01 of Yelahanka sub division 
6 Providing drinking water supply ward no:01 2018-19 14th finance 0 0 0 0 100% 9.70 0 0 0 0 
of Yelahanka Sub Division 
Maintenance of existing public toilets in ward » 
7 0 0 0 0 100% 2.40 0 0 0 0 
8 Providing UGD Work System in Ward no:01 2018-19 14th finance 0 0 0 0 100% 7.30 0 0 0 0 
of Yelahanka Sub Division 
9 Improvements roads and footpath in ward 2018-19 14th finance 0 0 0 0 100% 7.30 0 0 0 0 
no:01 of Yelahanka Sub division 
Construction of lead of drain to SWD in 
0 2 0 0 0 0 100% 4.80 0 0 0 0 
Construction of Compound wall and other 
1 | works to DWCC in ward no:01 of Yelahanka | 2018-19 14th finance 0 0 0 0 100% 6.20 0 0 0 0 
Sub Division 
2 Providing street lights in ward No:02 of 2018-19 14th finance 0 0 0 0 100% 25.10 0 0 0 0 KN 
Yelahanka Sub division 
Providing grill to BBMP Division office in : 
3 Ke 0 0 0 0 100% 12.50 0 0 0 0 — 
ward No:02 of Yelahanka Sub division. 20S lnanee 
Providing Community property Maintenance R 
4 i 0 0 0 0 100% 12.50 0 0 0 0 — 
in ward no:02 of Yelahanka sub division ST Ay Mnance 
Providing drinking water supply ward no:02 
೨ 0 0 0 0 100% 5.09 0 0 0 0 3 
of Yelahanka Sub Division SIL ance 
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16 


Maintenance of existing public toilets in ward 
no:02 of Yelahanka Sub Division 


20 


8-19 14 


finance 


17 


Providing UGD Work System in ward no:02 
of Yelahanka Sub Division 


20 


8-19 14 


finance 


18 


Improvements roads and footpath in ward 
n0:02 of Yelahanka Sub division 


20 


8-19 14 


finance 


19 


Construction of lead of drain to SWD in 
ward no:02 of Yelahanka Sub Division 


20 


8-19 14 


finance 


20 


Construction of Compound wall and other 
works to DWCC in ward no:02 of Yelahanka 
Sub Division. 


20 


8-19 14 


finance 


21 


22 


23 


24 


25 


26 


Improvments to roads and drains at Ayyappa 
swamy layout, Bharath gowda layout ,and 
Providing Grill work at BB road in ward no -01 
of yelahanka Sub division (PACKAGE - 01) 


Improvments to roads and drains at AMS layout 
and Judicial layout in ward no -03&04 of 
yelahanka satellite town sub division 
(PACKAGE - 02) 

Improvements to Burial ground at yelahanka and 
kenchenahalli in ward no -01 & 02 of yelahanka 
Sub division (PACKAGE - 03) 


Improvements to Burial ground at Attur layout 
and Allalsandra in ward no -03&04 of yelahanka 
satellite town sub division (PACKAGE - 04) 


Improvments and developments of roads and 
drains at yelahanka 4th phase and construction of 
providing parking lot at 16th A Main, A sector, 
16th B in yelahanka satellite town sub division 
(PACKAGE - 05) 

mprovements and development of park at 
Vinivink shastry layout in ward no -01 of 
Yelahanka Sub Division . 


20 


20 


20 


20 


20 


20 


9-20 14 


9-20 14 


9-20 14 


9-20 14 


9-20 14 


9-20 14 


finance 


finance 


finance 


finance 


finance 


finance 


27 


Tmprovemens and development of parks in 
ward no -03 of Yelahanka New Town Sub 
Division 


20 


9-20 14 


finance 


28 


29 


Improvements and development of parks m 
ward no -04 of Yelahanka New Town Sub 
Division. 

Providing water supply and drilling 0 
borewells in ward no-01 & 02 of yelahanka 
sub division 


20 


20 


9-20 14 


9-20 14 


finance 


finance 


30 


Providing water supply and drilling of 
borewells and RO Plant in ward no-03 of 
yelahnka new town sub division 


20 


9-20 14 


finance 
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31 


32 


33 


Providing water supply and drilling © 
borewells and RO Plant in ward no-03 & 04 
of yelahnka new town sub division 

onstruction of Toilets at Parks in Yelahanal 
new town sub division 


Providing and fixing of water purifiers to 
Govt Buildings in kempegowda ward No-01 
of yelahanka Sub division. 


20 


20 


20 


9-20 14 


9-20 14 


9-20 14 


hn 


h 


hn 


finance 


finance 


finance 


0 0 0 


5.00 0 0 


100% 50.00 0 0 


100% 


34 


35 


Construction of Toilets at Govt PU collage in 
kempegowda ward No-01 of yelahanka Sub 
division. 

Development of Burial Grounds at Venkatala 
in kempegowda ward No-01 of yelahanka 
Sub division. 


20 


20 


9-20 14 


9-20 14 


hn 


hn 


finance 


finance 


100% 


100% 


15.00 0 0 


36 


Drilling of borewell and pipe line in 
kempegowda ward No-01 Limits of 
yelahanka Sub division. 


20 


9-20 14 


h 


finance 


100% 15.00 0 0 


37 


Improvements to main and cross road at 
Bharath gowda layout and GKVK layout in 
kempegowda ward No-01 of yelahanka Sub 
division. 


20 


9-20 14 


h 


finance 


100% 40.00 0 0 


38 


Drilling of borewells, Providing pipe line and 
construction of RO plants in Attur ward no 
03 of yelahanka Satellite town sub division 


20 


9-20 14 


hn 


finance 


100% 30.00 0 0 


39 


Cnstruction of toilets at Anganavadi building 
in Attur ward No-03 of yelahanka satellite 
town sub division. 


20 


9-20 14 


h 


finance 


100% 10.00 0 0 


40 


Providing and installation of CC camera in 
ward no 03 & 04 of yelahanka Satellite 
town sub division 


20 


9-20 14 


h 


finance 


100% 10.00 0 0 


41 


Providing painting work to existing kerb 
stones,medians and benches at main and 
cross roads of Attur ward no 03 of yelahanka 
Satellite town sub division 


20 


9-20 14 


hn 


finance 


100% 20.00 0 0 


42 


Providing and construction of foot path / 
walking path at Major sandeep unnikrishnan 
road from Doddaballapura main road 
junction to dairy circle in Attur ward no 03 
of yelahanka Satellite town sub division 


2019-20 14th finance 


100% 40.00 0 0 


43 


Improvements to parks at Major sandeep 
unnikrishnan road from Doddaballapura 
main road junction to dairy circle in Attur 
ward no 03 of yelahanka Satellite town sub 
division 


2019-20 14th finance 


100% 70.00 0 0 


44 


Additional grant for Construction of parking 
lots at 16th A & B cross road in ward no 
04 of yelahanka Satellite town sub division 


2019-20 14th finance 


100% 40.00 0 0 
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45 


Drilling of borewells and construction of RO 
plants in ward no -04 of yelahnka Satellite 
town sub division 


20 


9-20 14 


finance 


46 


Providing painting work to existing kerb 
stone and benches in ward no 04 of 
yelahanka Satellite town sub division 


20 


9-20 14 


finance 


47 


construction of Public Toilet at NES circle 
in ward no 04 of yelahanka Satellite town 
sub division 


20 


9-20 14 


finance 


48 


Improvements to parks at Judicial layout in 
ward no 04 of yelahanka Satellite town sub 
division 


20 


9-20 14 


finance 


49 


50 


51 


Construction of street vendors Zone in ward 
no 04 of yelahanka Satellite town sub ivision 


Improvements to roads and drains from Jakkur 

main road towards sewage treatment plant and 

surrounding areas in kempegowda ward no- 01. 
Improvements to roads and drains at Balance 


roads and drains at GK VK and surrounding areas 
in kempegowda ward no-01. 


20 


20 


20 


9-20 14 


9-20 14 


9-20 14 


finance 


finance 


finance 


00.00 


52 


53 


54 


55 


Improvements to roads and drains at kondappa 
layout, kamakshamma layout, chowdeshwari 
layout, besthara bheedhi and surrounding areas in 
chowdeshwari ward no -02. 


Improvement to roads and drains at surya vamshi 
layout, ISRO layout and surrounding areas in 
chowdeshwari ward no -02. 


Improvements to Roads and Drains at AMS 
layout and Muneshwara layout in ward no-03 of 
Yelahanka Satellite Town Sub Division. 
Improvements to roads and drains 18th Main 19th 
Main, 20th Main road and surrounding areas of 
Judicial layout in ward no-04 Yelahanka 
Upanagara 


20 


20 


20 


20 


9-20 14 


9-20 14 


9-20 14 


9-20 14 


finance 


finance 


finance 


finance 


100% 
100% 


100% 


00.00 


200.00 


56 


57 


58 


Improvements to roads and drains 22nd & 23rd 
Main road and surrounding areas of Judicial 
layout in ward no-04 Yelahanka Upanagara 


Providing and supplying drinking water 
facility in kempegowda ward no -01 of 
yelahanka Sub division 

Construction of Public toilets in kempegowda 
ward no — 01 of yelahanka Sub division 


20 


20 


20 


9-20 14 


9-20 14 


9-20 14 


finance 


finance 


finance 


0 0 0 
0 0 0 
0 0 0 
0 0 0 
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0 0 


100% 


100% 


20.00 


10.00 


Prorividing Grill work to Park in 
kempegowda ward no -01 of yelahanka Sub 2019-20 14th finance 
division 


Construction and Developments of roads in 
kempegowda ward no -01 of yelahanka Sub 2019-20 14th finance 
division 


Improvements and development of 
Yelahanka Burial ground in kempegowda 2019-20 14th finance 
ward no -01 of yelahanka Sub division 


Providing and supplying drinking water 
facility in chowdeshwari ward no -02 of 2019-20 14th finance 
yelahanka Sub division 


Construction of Public Toilets in 
chowdeshwari ward no -02 of yelahanka Sub 2019-20 14th finance 
division 
Prorividing Grill work to Park in 
chowdeshwari ward no -02 of yelahanka 2019-20 14th finance 
Sub division 

Construction and Developments of roads in 
chowdeshwari ward no -02 of yelahanka 2019-20 14th finance 
Sub division 

Providing and supplying of Racks for Record 
Room in BBMP division office in 
chowdeshwari ward no -02 of yelahanka 
Sub division 

Providing pipe lines to RO Plants GI Pipes 
for Existing Borewells in ward No-03 Attur, 
Yelahanka Sattellite town sub division. 


2019-20 14th finance 


2019-20 14th finance 


Construction of Rain Water Harvesting Pits 
and Toilets at Parks in ward No-03 Attur, 2019-20 14th finance 
Yelahanka Sattellite town sub division 

Construction of CC roads in ward No-03 


Attur, Yelahanka Sattellite town sub division 2019520144 fmance 


Providing Benches and drilling of borewlls at 
Burial ground in ward No-03 Attur, 2019-20 14th finance 
Yelahanka Sattellite town sub division 
Providing pipe lines to RO Plants and 
maintenance of Existing Borewells in ward 
No-04 Yelahanka Sattellite town sub 
division 

Construction of Rain Water Harvesting Pits 
and Toilets at Parks in ward No-04 2019-20 14th finance 
Yelahanka Sattellite town sub division 


2019-20 14th finance 


Construction of CC roads in ward No-04 


Yelahanka Sattellite town sub division ZO L Sh ERANeS 


Providing Benches and drilling of borewlls at 
Burial ground in ward No-04 Yelahanka 2019-20 14th finance 
Sattellite town sub division 


- - - SSE] SEE 
- - - epee sl] spss 
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PROVIDING DRINKING WATER WORKS IN 


P3110 14th Finance 


75 | WARD NO SIN BYATARAYANPURA SNS 00% 12.87 
DIVISION 
ENGAGEMENT OF GANGMAN AND HIRING 
OF TRACTOR / TIPPERS FOR CLEANING RN 
76 AND MAINTENANCE OF ROAD SIDE ce 00% 12.51 
DRAINS AND OTHER CLEANING WORKS Ei 
IN WARD NO. 06 
77 [PROVIDING WATER SUPPLY AND OTHER P3110 14th Finance Fe ತ 
WORKS AT WARD NO. 6 Commission Grant Works i p 
78 [PROVIDING CC CAMERA AT GARBAGE P3110 14th Finance 
BLOCK SPOTS IN WARD NO 06 Commission Grant Works 
79 [PROVIDING MODREN DUST BIN IN P3110 14th Finance 
BANGALORE CITY IN WARD NO 06 Commission Grant Works 
g0 | CONSTRUCTION AND DEVELOPMENTS OF P3110 14th Finance 
TOILETS IN WNG6 Commission Grant Works 
4 ine 
81 [PROVIDING UGD LINESIN WN 6 P3110 Lath Emenee 
Commission Grant Works 
PROVIDING DRINKING WATER WORKS IN Me 
82 | WARDNO7IN BYATARAYANPURA Ee lees | 
DIVISION O0IMmmiss1ion ULran OTKS 
g3 [PROVIDING WATER SUPPLY AND OTHER P3110 14th Finance 
WORKS AT WARD NO. 7 Commission Grant Works 
ENGAGEMENT OF GANGMAN AND HIRING 
OF TRACTOR TIPPERS FOR CLEANING EA 
84  |AND MAINTENANCE OF ROAD SIDE PHS 
DRAINS AND OTHER CLEANING WORKS a 
IN WORKS IN WARD NO 07 
gs  |PROVIDING CC CAMERA AT GARBAGE P3110 14th Finance 
BLOCK SPOTS IN WARD NO 07 Commission Grant Works 
6 [PROVIDING MODREN DUST BIN IN P3110 14th Finance 
BANGALORE CITY IN WARD NO 07 Commission Grant Works 
ENGAGEMENT OF GANGMAN AND HIRING 
OF TRACTOR TIPPERS FOR CLEANING a 
87 |AND MAINTENANCE OF ROAD SIDE Br 00% 10.89 
DRAINS AND OTHER CLEANING WORKS ಅ 
IN WORKS IN WARD NO 08 
8 [PROVIDING CC CAMERA AT GARBAGE P3110 14th Finance pA id 
BLOCK SPOTS IN WARD NO 08 Commission Grant Works ಇ s 
9 [PROVIDING MODREN DUST BIN IN P3110 14th Finance ol ide 
BANGALORE CITY IN WARD NO 08 Commission Grant Works $ k 
PROVIDING DRINKING WATER WORKS IN NRE 
90 |WARD NO 8IN BYATARAYANPURA 00% 12.05 


DIVISION 


Commission Grant Works 
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91 CONSTRUCTION AND IMPROVMENTS OF P3110 14th Finance 100% 39.61 
TOILETS IN W N 8, KODIGEHALLI Commission Grant Works § y 
PROVIDING DRINKING WATER WORKS IN P3110 14th Finance 

92 WARD NO9IN BYATARAYANPURA c ission Grant Works 100% 12.98 
DIVISION O0Mmmiss1ion ULran OTKS 

93 PROVIDING CC CAMERA AT GARBAGE P3110 14th Finance 100% 9.99 
BLOCK SPOTS IN WARD NO 09 Commission Grant Works § | 
ENGAGEMENT OF GANGMAN AND HIRING 
OF TROCTOR TIPPERS FOR CLEANING P3110 14th Finance 

94 AND MAINTENANCE OF ROAD SIDE c issih Graiit Works 100% 11.95 
DRAINS AND OTHER CLEANING WORKS CR 
IN WORKSIN WARD NO 09 

95 PROVIDING MODREN DUST BIN IN P31 10 141 Finance 100% 140 0 0 0 0 
BANGALORE CITY IN WARD NO 09 Commission Grant Works 
PROVIDING DRINKING WATER WORKS IN P3110 14th Finance 

96 WARD NO 10IN BYATARAYANPURA c ission Grant Works 100% 12.21 
DIVISION O0MmmIiss1ion ULran Or! 

ENGAGEMENT OF GANGMAN AND HIRING 
OF TROCTOR TIPPERS FOR CLEANING P3110 14th Finance 

97 AND MAINTENANCE OF ROAD SIDE c sion Grant Works 100% 10.53 
DRAINS AND OTHER CLEANING WORKS OS 
IN WORKSIN WARD NO10 

98 PROVIDING CC CAMERA AT GARBAGE P3110 14th Finance 100% 9.99 
BLOCK SPOTS IN WARD NO 10 Commission Grant Works % | 

99 PROVIDING MODREN DUST BIN IN P3110 14th Finance 100% 140 
BANGALORE CITY IN WARD NO 10 Commission Grant Works % ಇ 
DEVELOPMENTS OF BURIAL GROUND Lb 4 

ain! a 
100 |IN WARD NO 06 BYATARAYANAPURA ಗ 
B DIVISION Cremotorium, Burial 
SU Grounds 
MAINTENANCE AND REPAIRS OF ಬ 
EXISTING CREMETORIUM AND ದ bn 
antenance 
101 |BURRIAL GROUND IN HEBBAL NEAR FA HRGES 
Cremotorium, Burial 
CREMETORIUM IN WARD NO 07 Cs 
BYATARAYANAPURA 
IMPROVEMENT WORKS TO BURRIAL [ 
102 [GROUND AT KODIGEHALLI WARD NO ME 
Cremotorium, Burial 
8 Grounds 
MAINTENANCE OF CREMATORIUMS P3291 14th Fin - 
103 |AND BURIAL GROUNDS IN WARDNO Maintenance of id od ಗ l § 0 


11 (KUVEMPUNAGARA) 
VIDY ARANYAPURA SUB DIVISION 


Cremotorium, Burial 
Grounds 
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P3292 14th Finance 


DEVELOPMENT OF PARK AT Commission Works - 
104 | HEGADENAGARA IN WARDNO06 Community Property 
BYATARAYANAPURA SUB DIVISION Maintenance (including 
Parks) 
PROVIDING TO SHREDDER MACHINES | A325 Finance 
105 |IN COFFEE BOARD LAYOUT PARK NEPA 
AND AMRUTHANAHAR PARK IN LGR 
Maintenance (including 
WARD NO 07 BYATARAYANAPURA Parks) 
P3292 14th Finance 
106 | IMPROVEMENTS OF PARKIN WARD ui ಕ p 
NO 8 KODIGEHALLI ಸ YE 
aintenance (including 
Parks) 
MAINTENANCE OF COMMUNITY eS 
107 [PROPERTY IN WARDNO Il AGE 
(KUVEMPUNAGARA) Maintenance (including 
VIDYARANYAPURA SUB DIVISION Parks) 
PROVIDING DRINKING WATER P3293 14th Finance 
108 | THROUGH BOREWELLS IN WARD NO Commission Works - 
06 THANISANDRA Drinking Water 
MAINTENANCE WORKS OF EXISTING P3293 14th Finance 
109 |[BOREWELLS IN WARD NO 06 Commission Works - 
BYATARAYANAPURA SUB DIVISION Drinking Water 
PROVIDING WATER SUPPLY 
THROUGH DRILLING NEW 
BOREWELLS AND WATER PIPE LINEIN | 16, grin, 
110 |[HEBBALA, KARIYANNA LAYOUT, ಗ 
Commission Works - 


111 


ERRANNAPALYA, KEMPAPURA, 
MARIY ANNAPALYA, AMRUTHAHALLI 
AND SURROUNDING AREAS IN WAR 
DNO 07 BYATARAY ANAPURA 


PROVIDING WATER SUPPLY 
THROUGH DRILLING NEW 
BOREWELLS AND WATER PIPE LINE IN 
AMRUTHAHALLI JAKKU, 
SAHAKARANAGARA, GKVK LAYOUT, 
YASHODHANAGARE, PADMA TEND 
ROAD, L AND T LAYOUT, 

BYATARAY ANAPURA AND 
SURROUNDING AREAS IN WAR DNO 
07 BYATARAY ANAPURA 


Drinking Water 


P3293 14th Finance 
Commission Works - 
Drinking Water 


112 


PROVIDING PIPE LINE IN WARD NO 07 
BYATARAY ANAPURA 


P3293 14th Finance 
Commission Works - 
Drinking Water 
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113 


PROVIDING DRINKING WATER 
FACILITY IN WARDNO8 
KODIGEHALLI 


P3293 14th Finance 
Commission Works - 
Drinking Water 


PROVIDING DRINKING WATER 
FACILITY IN MARUTHI NAGARA AND 


P3293 14th Finance 


114 issi s- 
DEVINAGARA IN WARDNO8 Sod 
Drinking Water 
KODIGEHALLI 
DRILLING OF BOREWELLS PROVIDING 
PUMP MOTOR AND COMMISSINING TO P3293 14th Finance 
115  JBOREWELLS IN WARD NO 09 Commission Works - 
(VIDY ARANY APURA) Drinking Water 
VIDYARANYAPURA SUB DIVISION 
DRILLING OF BOREWELLS PROVIDING 
PUMP MOTOR AND COMMISSIONING P3293 14th Finance 
116 |AT KUVEMPUNAGARA AREA IN WARD Commission Works - 
NO 11 (KUVEMPUNAGARA) Drinking Water 
VIDYARANYAPURA SUB DIVISION 
P3294 14th Finance 
Commission Works - 
117 RR TO TOILETS IN WARD General Public 100% 2485 
K ToiletandSeptage 
Maintenance 
IMPROVEMENTS OF EXISTING Ks 14th ಮ 
‘ommission Works - 
118g |TOILETS AT HEGADENAGARA IN General Public 100% 490 
WARD NO 06 BYATARAY ANAPURA Toi 
‘oiletandSeptage 
SUB DIVISION Maiiteralice 
P3294 14th Finance 
REPAIRS TO EXISTING TOILET NEAR Commission Works - 
119 |JAKKUR IN WARD NO 07 General Public 100% 3.53 
BYATARAY ANAPURA ToiletandSeptage 
Maintenance 
P3294 14th Finance 
REPAIRS AND MAINTENANCE OF Commission Works - 
120 [PUBLIC TOILETIN WARD NO$8 General Public 00% 4.50 
KODIGEHALLI ToiletandSeptage 
Maintenance 
PROVIDING AND LAYING UGD WORKS P3295 14th Finance 
121 AT HEGADENAGARA IN WARD NO06 | Commission Works - UGD 00% 14.99 
BYATARAY ANAPURA SUB DIVISION Works 
IMPROVEMENTS TO SANITARY PSE 
WORKS AT MANJUNATHA LAYOUT, 1721S PInance 
122 Commission Works - UGD 00% 74.85 
NAGAWARA, NAGAWARA COLONY IN Works 
WARD NO.06, THANISANDRA. 
P3295 14th Finance 
123 |PROVIDING AND LAYING UGD LINE IN Commission Works - UGD 0.00 


WARD NO 07 BYATARAY ANAPURA 


Works 
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REPLACEMENT OF UGD PIPELINE AT 


P3295 14th Finance 


24 |KODIGEHALLIIN WARD NO 08 Commission Works - UGD 00% 
KODIGEHALLI Works 
P3295 14th Finance 
25 [PROVIDING UGD WORKS WARD NO8 | Commission Works - UGD 00% 
Works 
REPAIR AND CONSTRUCTION OF UGD _ 

26 [PIT AND PIPELINE INWARDNO11 [nance th 8 
(KUVEMPUNAGARA) ಸ 
VIDYARANYAPURA SUB DIVISION 
IMPROVEMENTS TO ROAD AND P3296 14th Finance 

27 FOOTPATHS IN WARD NO.06, Commission Works - Roa 
THANISANDRA and Footpath Maintenance 
IMPROVEMENTS TO ROADS AND | 

28 [FOOTPATHS AT HEGADENAGARA IN | O  Pihance 
WARD NO 06 BYATARAYANAPURA y 

and Footpath Maintenance 
SUB DIVISION 

29 |Package3 Includes 4 Works of Rs. 249.00 Ri 
lakhs and Footpath Maintenance 
CONSTRUCTION OF RCC DRAIN AT P3296 14th Finance 

30 |CHINNAPPA LAYOUT IN WARD NO 07 | Commission Works - Roa 
BYATARAYANAPURA and Footpath Maintenance 
IMPROVEMENTS FOOTPATH AND P3296 14th Finance 

31 [DRAINS SAHAKARANAGARA IN Commission Works - Roa 
WARD NO 8 KODIGEHALLI and Footpath Maintenance 

32 [IMPROVEMENTS ROADS AND DRAN | 1S Finance 
IN WARD NO 8 KODIGEHALLI p 

and Footpath Maintenance 
IMPROVEMENTS TO ROAD AND | 

33 [FOOTPATH MAINTENANCE IN WARD | ge Pence 
NO 11 (KUVEMPUNAGARA) and Footpath Maintenance 
VIDYARANYAPURA SUB DIVISION 
DEVELOPMENT OF SWD DRAINS IN P3297 14th Finance 

34 |WARDNO 06 BYATARAYANAPURA Commission Grants - SWD 
SUB DIVISION Works 
DESILTING AND REPAIRS TO SIDE ] 

35 [WALLS op TERTIARY DRANS | ne 
AMRUTHAHALLI IN WARD NO 07 ಹಾ 
BYATARAY ANAPURA 

16 |DESILTING OF EXISTING STORM 
WATER DRAINS WARD NO 8 

Works 
DESILTING AND REPAIRS TO SWD AT P3297 14th Finance 

37 KODIGEHALLIIN WARD NO 08 Commission Grants - SWD 
KODIGEHALLI Works 
INSTALLATION OF CCTV CAMERA IN P3298 14th Finance 

38 |GARBAGE BLACK SPOTS IN WARD NO | Commission Works - SWM 


07 BYATARAY ANAPURA 


Works 
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139 


PROVIDING SOLID WASTE 
MANAGEMENT WORKS IN WARD NO 
07 


P3298 14th Finance 
Commission Works - SWM 
Works 


00% 


140 


141 


142 


43 


44 


PROVIDING SOILD WASTE 
MANAGEMENT WORKS WARD NO$8 


PROVIDING SWM WORKS AT 
KODIGEHALLI IN WARD NO 08 
KODIGEHALLI 


14TH FINANCE COMMISSION WORKS 
SOLID WASTE MANAGEMENT IN 
WARD NO 11 (KUVEMPUNAGARA) 
VIDYARANYAPURA SUB DIVISION 


CLEANING OF BURRIAL GROUND AND 
PROVIDING WATER TANK AT 
KATTIGENAHALLI BURRIAL GROUND IN 
WARDNOS 


MAINTENANCE OF CREMOTORIUM, 
BURRIAL GROUND AND OFFICE 
MAINTENANCE IN WARD NO 10 
(DODDABOMMASANDRA) 


P3298 14th Finance 
Commission Works - SWM 
Works 


P3298 14th Finance 
Commission Works - SWM 
Works 


P3298 14th Finance 
Commission Works - SWM 
Works 


P3291 14th Fin - 
Maintenance 0 
Cremotorium, Burial 
Grounds 


P3291 14th Fin - 
Maintenance 0 
Cremotorium, Burial 
Grounds 


00% 


00% 


00% 


45 


146 


147 


MAINTENANCE OF TELECOM LAYOUT 
PARKS IN WARDNOS 


REPAIR WORKS TO EXISTING HELP POINT 
BUILDING AND ADDITIONAL WORKS AT 
HEGADENAGARA IN WARD NO 06 
BYATARAY ANAPURA SUB DIVISION 


COMMUNITY PROPERTY MAINTENANCE 
INCLUDING PARKS IN WARD NO 10 
(DODDABOMMASANDRA) 


P3292 14th Finance 
Commission Works - 
Community Property 
Maintenance (including 
Parks) 
P3292 14th Finance 
Commission Works - 
Community Property 
Maintenance (including 
Parks) 
P3292 14th Finance 
Commission Works - 
Community Property 
Maintenance (including 
Parks) 


100% 


100% 


4.03 


2.13 


48 


SUPPLY OF DRINKING WATER THROUGH 
WATER TANKER IN WARD NO 05 
BYATARAY ANAPURA SUB DIVISION 


P3293 14th Finance 
Commission Works - 
Drinking Water 


100% 


9.18 


49 


PROVIDING AND LAYING PIPELINE IN 
WARD NO 06 BYATARAYANAPURA SUB 
DIVISION 


P3293 14th Finance 
Commission Works - 
Drinking Water 


100% 


17.19 


50 


PROVIDING AND FIXNG NEW 
ACCESSORIES TO EXISTING BOREWELLS 
IN WARD NO 06 BYATARAYANAPURA SUB 
DIVISION 


P3293 14th Finance 
Commission Works - 
Drinking Water 


100% 


17.54 


51 


DRILLING OF NEW BOREWELL AND 
PROVIDING PIPELINE IN WARD NO 07 
BYATARAY ANAPURA 


P3293 14th Finance 
Commission Works - 
Drinking Water 


100% 


37.75 
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DRILLING OF BOREWELIS AND 


P3293 14th Finance 


152 [PROVIDING WATER PIPE LINE IN WARD Commission Works - 100% 17.66 0 0 
NO 07 BYATARAYANAPURA Drinking Water 
P3293 14th Finance 
53 [Package -2 Inclues 5 Works of Rs. 90.00 Lakhs Commission Works - 
Drinking Water 
P3293 14th Finance 
54 [Package -3 Inclues 7 Works of Rs. 85.00 Lakhs Commission Works - 
Drinking Water 
PROVIDING DRINKING WATER BY P3293 14th Finance 
55 [SINKING OF BOREWELL AND PIPELINES Commission Works - 
IN WARD NO 10 (DODDABOMMASANDRA) Drinking Water 
REPAIR WORKS OF PUBLIC TOILETS AT P3293 14th Finance 
56 |AGRAHARA LAYOUT AND Commission Works - 
VINAYAKANAGARA IN WARDNOS Drinking Water 
P3294 14th Finance 
IMPROVEMENTS AND MAINTENANCE OF Commission Works - 
57 [PUBLIC TOILET AT KODIGEHALLI IN General Public 100% 4.50 
WARD NO 08 ToiletandSeptage 
Maintenance 
P3294 14th Finance 
IMPROVEMENTS TO GENERAL PUBLIC Commission Works - 
158 |TOILET AND SEPTAGE MAINTENANCE IN General Public 
WARD NO 10 (DODDABOMMASANDRA) ToiletandSeptage 
Maintenance 
159 [PROVIDING UGD LINE IN WARD NO 07 ear 
BYATARAYANAPURA : 
Works 
MAINTENANCE OF UGD LINES IN P3295 14th Finance 
160 [DODDABOMMASANDRA AREAS IN WARD | Commission Works - UGD 
NO 10 (DODDABOMMASANDRA) Works 
161 [IMPROVEMENTS OF ROADS AND kn p 
FOOTPATH IN WARD NO 5 y K 
and Footpath Maintenance 
CONSTRUCTION OF DRAIN FROM VARMA P3296 14th Finance 
162 J|LAND TO SWD IN AMRUTHAHALLI IN | Commission Works - Road 100% 42.65 0 0 
WARD NO 07 BYATARAYANAPURA and Footpath Maintenance 
IMPROVEMENTS ROADS AND FOOTPATH P3296 14th Finance 
163 |MAINTENANCE IN WARD NO 10 | Commission Works - Road 100% 6.61 0 0 
(DODDABOMMASANDRA) and Footpath Maintenance 
REPAIRS AND MAINTENANCE OF SS 
EXISTING DRY WASTE COLLECTION 
164 Commission Works - SWM 100% 6.16 0 0 
CENTER BUILDING AT PALANAHALLI IN | * 
WARDNOS iis 
P3298 14th Finance 
ಈ [a } Na ” ಭೇ & Ww We: Mr NN ECS 


Lakhs 


Works 
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166 


67 


IMPROVEMENTS TO SOLID WASTE 
MANAGEMENT IN WARD NO 10 
(DODDABOMMASANDRA) 

MAINTENANCE OF CREMITORIUM 


BURIAL GROUND IN WARD NO S JAKKUR 


P3298 14th Finance 
Commission Works - SWM 
Works 
P3291 14th Fin - 
Maintenance of 
Cremotorium, Burial 
Grounds 


100% 6.24 


68 


69 


MAINTENANCE OF COMMUNITY 
PROPERTY INCLUDING PARKS IN WARD 
NOS JAKKUR 


PROVIDING DRINKING WATER BY 
SINKING BOREWELLS AND PIPELINE IN 
WARD NOS JAKKUR 


P3292 14th Finance 
Commission Works - 
Community Property 
Maintenance (including 
Parks) 
P3293 14th Finance 
Commission Works - 
Drinking Water 


70 


IMPROVEMENTS OF GENERAL PUBLIC 
TOILET AND SEWAGE MAINTENANCE IN 
WARD NOS JAKKUR 


P3294 14th Finance 
Commission Works - 
General Public 
ToiletandSeptage 
Maintenance 


71 


72 


IMPROVEMENTS TO ROADS AND 
FOOTPATH IN WARD NOS JAKKUR 


IMPROVEMENTS TO STORM WATER 
DRAINS IN WARD NOS JAKKUR 


P3296 14th Finance 
Commission Works - Road 
and Footpath Maintenance 

P3297 14th Finance 
Commission Grants - SWD 
Works 


00% 


8.78 


73 


IMPROVEMENTS TO SOLID WASTE 
MANAGEMENT IN WARD NOS JAKKUR 


P3298 14th Finance 
Commission Works - SWM 
Works 


00% 


5.14 


174 


IMPROVEMENTS TO ROADS AND RCC 
DRAINS AT BRUNDHAVANA COLLEGE 
ROAD VINAYAKANAGARA SHIVAPURA 
AND SURROUNDING AREA IN WARD NO 0S 


P3297 14th Finance 
Commission Grants - SWD 
Works 


00% 


450.00 


175 


DRILLING OF BOREWELL AND PROVIDING 
PUMP AND MOTOR AND LAYING PIPE 
LINE AT VINAYAKANAGARA 
DWARAKANAGARA KATTIGENAHALLI 
SURROUNDING AREA IN WARD NO 05 
BYATARAY ANAPURA 


P3293 14th Finance 
Commission Works - 
Drinking Water 


100% 


150.00 


176 


IMPROVEMENTS TO ROADS AND RCC 
DRAINS AT BABANAGARA MAIN AND 
CROSS ROADS, DWARAKANAGAR AND 
SURROUNDING AREA IN WARD NO 05 


P3297 14th Finance 
Commission Grants - SWD 
Works 


100% 


400.00 


177 


DEVELOPMENT OF ROADS AND DRAINS 
IN WARD NO 06 


P3296 14th Finance 
Commission Works - Road 
and Footpath Maintenance 


100% 


5.37 
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DEVELOPMENT OF SECONDARY DRAINS 


P3297 14th Finance 


178 iad (emi 0, 3.59 
IN WARD NO 06 Commission Grants - SWD 100% 
Works 
P3291 14th Fin - 
79 [MAINTENANCE OF GRAVEYARD IN Maintenance of fk 
WARD NO 06 Cremotorium, Burial 4 
Grounds 
P3294 14th Finance 
Commission Works - 
80 | MAINTENANCE OF TOILET IN WARD NO 06 General Public 100% 
ToiletandSeptage 
Maintenance 
P3295 14th Finance 
$1 MTGE OF UGD LINE IN WARD NO | Cision Works - UGD _ 
Works 
2 [PROVIDING DRINKING WATER FACILITY oy sea ia 
IN WARD NO 06 fs i 
Drinking Water 
SOLID WASTE MANAGEMENT WORKS IN BSAA LIBR 
83 Commission Works - SWM 100% 
WARD NO 06 
Works 
4 I ಈ 
CONSTRUCTION OF COMPOUND WALL TO ನ 1 ge bn £ 
84 [WARD 7 OFFICE IN SAHAKARANAGARAIN | js y Hk kl 
WARD NO 07 remotoriun, Burl: 
Grounds 
P3292 14th Finance 
MAINTENANCE OF COMMUNITY Commission Works - 
85 PROPERTY PARKS IN SAHAKARANAGARA | Community Property 
E BLOCK IN WARD NO 07 Maintenance (including 
Parks) 
4 1 Ww 
OFFICE MAINTENANCE AND ಭ i ರ p 
86 |CREMATORIUM MAINTENANCE IN WARD AD SnaNEE 1 
Cremotorium, Burial 
NO$8 
Grounds 
P3292 14th Finance 
Commission Works - 
7 |MAINTENANCE OF COMMUNITY oe 
PROPERTY IN WARDNO8 J YP 
Maintenance (including 
Parks) 
g8 [PROVIDING WATER SUPPLY IN WARD NO ERTS 
8 Commission Works - 
Drinking Water 
P3294 14th Finance 
g9 [IMPROVEMENTS TO TOILETS WORKS IN Commission Wong: 
General Public 
WARD NO8 \ 
ToiletandSeptage 
Maintenance 
P3295 14th Finance 
190 [IMPROVEMENTS TO UGD WORKS IN | aiscion Works. UGD (ii 93 KN 


WARDNO8 


Works 
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IMPROVEMENTS TO FOOTPATH AND 


P3296 14th Finance 


191 issi Rs 9 0.00 0 
ROADS IN WARDNOS8 Commission Works Road 35% 
and Footpath Maintenance 
192 [MAINTENANCE OF STORM WATER | ದ Ay ge iii 
DRAINS IN WARD NO 8 SS © 
Works 
193 [IMPROVEMENTS TO SOLID WASTE |[_ ಗ ಘು mr a 
MANAGEMENT IN WARD NO 8 NM % 
Works 
MAINTENANCE OF BURIAL GROUNDS P3291 14th Fin - 
194 |(COMPOUND REPAIR GATE AND Maintenance of 2 
CLEANING) AT CANARA BANK LAYOUT Cremotorium, Burial % 
IN WARD NO 09 (VIDYARANYAPURA) Grounds 
P3292 14th Finance 
IMPROVEMENTS AND MAINTENANCE OF Commission Works - 
195 |PARKS IN HMT LAYOUT STH BLOCK IN Community Property 65% 
WARD NO 09 (VIDYARANYAPURA) Maintenance (including 
Parks) 
DRILLING OF BOREWELLS AND ಈ 
196 [PROVIDING PIPELINES AT ಮ ನ ಬ 
VIDYARANYAPURA AREA IN WARD NO ಕನಾ y 
09 (VIDYARANYAPURA) 8 
P3294 14th Finance 
REPAIRS AND MAINTENANCE TO PUBLIC Commission Works - 
197 [TOILET NEAR NARASIPURA LAKE IN General Public 40% 
WARD NO 09 (VIDYARANYAPURA) ToiletandSeptage 
Maintenance 
IMPROVEMENTS TO ROADS AND DRAINS 
AT MUNIBYRAPPA LAYOUT P3296 14th Finance 
198  |CHAMUNDESHWARI TEMPLE AND Commission Works - Road 75% 
SURROUNDING AREA IN WARD NO 09 | and Footpath Maintenance 
(VIDYARANYAPURA) 
P3297 14th Finance 
199 Package - 1, Includes 5S works of Rs. 300.00 Commission Grants - SWD 00% 
Lakhs 
Works 
4 I pe 
MAINTENANCE AND REPAIR OF BURIAL nd 
200 |GROUNDS IN WARD NO 10 NTN 00% 8.46 0 
(DODDABOMMASANDRA) ROE UL 
Grounds 
P3292 14th Finance 
IMPROVEMENTS AND MAINTENANCE OF Commission Works - 
201 |PARKSIN BEL2ND BLOCK IN WARD NO 10 Community Property 00% 8.75 0 
(DODDABOMMASANDRA) Maintenance (including 
Parks) 
PROVIDING PIPELINES TO EXISTING P3293 14th Finance 
202 |BOREWELL DODDABOMMASANDRA IN Commission Works - 100% 17.52 0 


WARD NO 10 (DODDABOMMASANDRA) 


Drinking Water 
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REPAIRS AND MAINTENANCE TO PUBLIC 


P3294 14th Finance 
Commission Works - 


203 [TOILET IN WARD NO 10 General Public 100% 9.30 0 0 

(DODDABOMMASANDRA) ToiletandSeptage 

Maintenance 
IMPROVEMENTS TO ROADS AND DRAINS P3296 14th Finance 
AT DODDDABOMMASANDRA AND 

204 csi ; _ Ror ) 34.59 0 0 
SURROUNDING AREA IN WARD NO 10 pL ಪ is 
(DODDABOMMASANDRA) OOP ERG 

P3292 14th Finance 
COMMUNITY PROPERTY MAINTENANCE Commission Works - 
205 [INCLUDING PARKS IN WARD NO Il Community Property 
(KUVEMPUNAGARA) Maintenance (including 
Parks) 
P3294 14th Finance 
IMPROVEMENTS TO GENERAL PUBLIC Commission Works - 

206 TOILET AND SEEPAGE MAINTENANCE IN General Public 

WARD NO 11 (KUVEMPUNAGARA) ToiletandSeptage 
Maintenance 
IMPROVEMENTS TO ROADS AND P3296 14th Finance 

207 FOOTPATH MAINTENANCE IN WARD NO | Commission Works - Road 
11 (KUVEMPUNAGARA) and Footpath Maintenance 
MAINTENANCE OF CREMATORIUM P3291 14th Fin - 

208 BURIAL GROUND AND OFFICE Maintenance of 
MAINTENANCE IN WARD NO ll Cremotorium, Burial 
(KUVEMPUNAGARA) Grounds 
PROVIDING DRINKING WATER BY P3293 14th Finance 

209 SINKING OF BOREWELL AND PIPELINES IN Commission Works - 

WARD NO 11 (KUVEMPUNAGARA) Drinking Water 
Augmentation of Water Supply through 

210 Borewell, network of piplines and ground water | 15th Finance Commission 
recharge facilities in ward no. 05 & 06 (Package Works 
No-3) (Package Consists of 6 Works) 

211 PROVIDING DRINKING WATER WORKS IN WARD NO | 13th Finance Commission 00% 13.00 
5 IN BYATARAYANPURA DIVISION Works ks 
ENGAGEMENT OF GANGMAN AND HIRING OF 

212 | TRACTOR /TIPPERS FOR CLEANING AND 13th Finance Commission 00% 12.00 
MAINTENANCE OF ROAD SIDE DRAINS AND OTHER Works ly 
CLEANING WORKS IN WARD NO. 06 

213 PROVIDING WATER SUPPLY AND OTHER WORKS AT | 13th Finance Commission 
WARD NO. 6 Works 

214 PROVIDING CC CAMERA AT GARBAGE BLOCK 13th Finance Commission 
SPOTS IN WARD NO 06 Works 

215 PROVIDING MODREN DUST BIN IN BANGALORE 13th Finance Commission 
CITY IN WARD NO 06 Works 

216 CONSTRUCTION AND DEVELOPMENTS OF TOILETS 13th Finance Commission 
INWNG Works 

217 13th Finance Commission 
PROVIDING UGD LINESIN WN6 

Works 
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218 PROVIDING DRINKING WATER WORKS IN WARD NO | 13th Finance Commission 
7 IN BYATARAYANPURA DIVISION Works 
219 PROVIDING WATER SUPPLY AND OTHER WORKS AT | 13th Finance Commission 
WARD NO.7 Works 
ENGAGEMENT OF GANGMAN AND HIRING OF 
220 | TRACTOR TIPPERS FOR CLEANING AND 13th Finance Commission 
MAINTENANCE OF ROAD SIDE DRAINS AND OTHER Works 
CLEANING WORKS IN WORKS IN WARD NO 07 
221 PROVIDING CC CAMERA AT GARBAGE BLOCK 13th Finance Commission c R 
SPOTS IN WARD NO 07 Works omplete 
222 PROVIDING MODREN DUST BIN IN BANGALORE 13th Finance Commission 
CITY IN WARD NO 07 Works 
ENGAGEMENT OF GANGMAN AND HIRING OF 
223 TRACTOR TIPPERS FOR CLEANING AND 13th Finance Commission 
MAINTENANCE OF ROAD SIDE DRAINS AND OTHER Works 
CLEANING WORKS IN WORKS IN WARD NO 08 
224 PROVIDING CC CAMERA AT GARBAGE BLOCK 13th Finance Commission 
SPOTS IN WARD NO 08 Works 
225 PROVIDING MODREN DUST BIN IN BANGALORE 13th Finance Commission 
CITY IN WARD NO 08 Works 
226 PROVIDING DRINKING WATER WORKS IN WARD NO | 13th Finance Commission t 
§ IN BYATARAYANPURA DIVISION Works e 
227 CONSTRUCTION AND IMPROVMENTS OF TOILETS IN | 13th Finance Commission c ಹ 
WN 8, KODIGEHALLI Works omplete 
228 PROVIDING DRINKING WATER WORKS IN WARD NO | 13th Finance Commission c i 
9 IN BYATARAYANPURA DIVISION Works omplete 
229 |PROVIDING CC CAMERA AT GARBAGE BLOCK 13th Finance Commission c R 
SPOTS IN WARD NO 09 Works omplete 
ENGAGEMENT OF GANGMAN AND HIRING OF 
230  |TROCTOR TIPPERS FOR CLEANING AND 13th Finance Commission 
MAINTENANCE OF ROAD SIDE DRAINS AND OTHER Works 
CLEANING WORKS IN WORKS IN WARD NO 09 
231 PROVIDING MODREN DUST BIN IN BANGALORE 13th Finance Commission 
CITY IN WARD NO 09 Works te 
232 PROVIDING DRINKING WATER WORKS IN WARD NO | 13th Finance Commission c t 
10 IN BYATARAYANPURA DIVISION Works omplete 
ENGAGEMENT OF GANGMAN AND HIRING OF 
233 TROCTOR TIPPERS FOR CLEANING AND 13th Finance Commission c t 
MAINTENANCE OF ROAD SIDE DRAINS AND OTHER Works omp!ete 
CLEANING WORKS IN WORKS IN WARD NO10 
234 PROVIDING CC CAMERA AT GARBAGE BLOCK 13th Finance Commission c t 
SPOTS IN WARD NO 10 Works omplete 
235 PROVIDING MODREN DUST BIN IN BANGALORE 13th Finance Commission c t 
CITY IN WARD NO 10 Works omplete 
236 Providing Drinking Water through Borewells in 14th Finance Commission 
A A completed 
Ward no.08, Kodigehalli Works 
Providing Drinking Water through Drilling New § PN 
237 REAR 14th Finance Commission 
Borewells and water pipe line in Ward no.08, Work completed 
OTKS 
Kodigehalli 
Improvements to Sanitary works in Ward no.08, 14th Finance Commission 
238 p Y ) 100% 75.00 completed 


Kodigehalli 


Works 
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14 


Finance Commission 


239 Improvements to SWD in Ward no. 08 Kodigehalli completed 
Works 
240 [Construction and Improvements to Toilets in 14th Finance Commission 4 
gE § Work in Progress 
Ward no. 08, Kodigehalli Works 
241 PES & ‘| 14th Finance Commission K 
Improvements to Toilet in Ward no. 08 Kodigehalli Works Work in Progress 
Improvements to Roads and Drain at Kodigehalli § PRE 
242 _ K 14th Finance Commission 
village from 4th to 5th cross and other roads in Works completed 
Ward no.08, Kodigehalli 
243 R x | 14th Finance Commission 
Improvements to Parks in Ward no.08, Kodigehalli completed 
Works 
Improvements to Drain and footpatgh at tata R ಹಕ್‌ 
244 K 14th Finance Commission 
nagar from 5th to 7th cross and other roads in Works completed 
Ward no.08, Kodigehalli 
Improvements to Roads and Drain at Kodigehalli 14th Fi c Ne 
K p inance Commission 
245 village from 1th to 3th cross and other roads in Works 50.00 completed 
Ward no.08, Kodigehalli ¥ 
246 solid waste management works in ward no.08 14th Finance Commission 100.00 okrbleied 
kodigehalli Works p 
247 Construction and Improvements to Toilets in 14th Finance Commission 0.00 Work in Progress 
Ward no. 07, Bytarayanapura Works 8 
248 solid waste management works in ward no.07 14th Finance Commission 00% 100.00 roleted 
Byatarayanapura Works 9 p 
TpTOVenIS ODN WaT NE-Ld Ge 14th Finance Commission 
4 Ss! Works | | [no Ue || [| comes | 
Improvement and Asphalting roads at Agrahara Layout | 14th Finance Commission 
250 iGo 300.00 Wark corsleied 
in Ward No:05 Byatarayanapura Sub Division Works kh RS 
251 Improvement and Asphalting roads ೩ Kogilu Layout in | 14th Finance Commission 100% 200.00 Work completed 
Ward No:05 Byatarayanapura Sub Division Works 
2೨ Construction of Compound wall to Bagalur Burial 14th Finance Comicon A | 
Ground and Improvements of road from police Works 50% Work in progress 
station to Bagalur Burial Ground 
253 Improvemenits of Road from Bagalur Kannoor Road | 14th Finance Commission 100% 20.00 Completed 
to Anjinappa House in Bagalur Village Works 
254 Improvements of Drain {ror old Coramunity Hall to | 14th Finance Commission 160 Completed 
Venugopalaswamy Temple in Bagalur Village Works 
255 Improvement of Muneshwara Temple road in Bagalur | 14th Finance Commission 100% 30.00 caiicieted 
Village Works § g i 
256 Construction of Draip in Bagalur Colony (Left and Right | 14th Finance Commission 100% EN Completed 
side of main road) in Bagalur Village Works 
257 Construction of compound Wall at Government 14th Finance Commission NE 600 Work i 
Higher Primary School in Bagalur Village Works % Kk ‘ork in progress 
258 Construction of overhead tank and Laying pipe line at | 14th Finance Commission 20% Work in progress(site 
Government High School in Bagalur Village Works Y problem) 
259 Improvements to road at Jawahar Nahodaya School in | 14th Finance Commission 100% 30.00 Eémpleted 
Bagalur Village Works p H 
260 Improvements to [ರ8ಥೆ at Government Pre University | 14th Finance Commission 100% 24.00 Completed 
College in Bagalur Village Works 
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Improvements to road from Pyarusab Welding shop to 


14 


Finance Commission 


261 Completed 
Darga in Rajzaksabpalya Village Works K 
Improvements to three cross roads near Akram 14th Finance Commission 

262 Completed 
pasha house in Rajzaksabpalya Village Works 

ps Improvements to two cross roads B-palya main road 14th Fitutice Corhimisdion 
to Sameeulla and Khadar House in Rajzaksabpalya Works Completed 
Village 

ಸ Improvements to road from Rajzaksabpalya main idth Finance Corhuission 
road to Water man Rahaman house in Rajzaksabpalya Works Completed 
Village § 

265 Improvements to road from Budansabpalya main road | 14th Finance Commission Completed 
to New Masjid in Budansabpalya Village Works 

266 Improvements to Budansabpalya main road in 14th Finance Commission Completed 
Budansabpalya Village Works 

267 Installation & Electrification of( 6 nos) Hi-mast lights | 14th Finance Commission Completed 
in Bagalur Grama Panchayath Limit Works 
Construction of overhead tank and pipeline at Ward | 14th Finance Commission K 

268 Work in progress 
No.01 in Bagalur Village Works 

269 Improvements to Drain from Krishnappa house to 14th Finance Commission Work in progress 
Nanjegowda House in Bagalur Village Works 

14th Finance Commission 
270 Improvements to roads around Byapanahalli Village w. Completed 
orks 
Improvements to roads and Drain in Balaji Layout, | 14th Finance Commission 

271 completed 
Mohanraj Layout and Sathanoor Village Works 

272 Ney 14th Finance Commission 
Improvements to roads and Drain in Hosahalli Village Works Completed 
Improvements to roads and Drains at Balaji 

273 Layout(from 11" Cross to central excise Layout) and 14th Finance Commission Work in progress 
in Basavalingappa Layout at Police Quarters entrance Works 
road in Ward No:05 
Improvements to roads and Drains from Bagalur main | 14th Finance Commission 4 

274 Work in progress 
road to Shivapura in Ward No.05 Works 
Improvements to roads and Drains at Prakurthi Layout | 14th Finance Commission 

275 Work in progress 
in Ward No.05 Works 
Asphalting road from Amruthahalli Main road to | 14th Finance Commission R 

276 Work in progress 
Jakkur Burrial ground in Ward No.05 Works 

14th Finance Commission 
271 Improvements to Sampigehalli colony roads Work 80% 0.00 Work in progress 
rks 
Improvements to Roads and Drains at Kogilu Layout at | 14th Finance Commission 

278 wh i 0 las Works 80% 0.00 Work in progress 
Construction of Dr.B.R.Ambedkar Bhavan in Kogilu | 14th Finance Commission 

279 100% 40.00 Completed 
layout in Ward No.05 Works 2 P 
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280 


281 


282 


Package-1 

1. Development of park near renuka yellamma temple 
at bagalur village 

2. Improvement of drain and cc road at ward no 01 
Ward no 02, ward no 03 

3. Improvement and asphalting to Suggappa layout 
cross roads in Ward No.01 construction of maternity 
building providing equipments and other 
developments works at bagaluru 

4. Improvement to rajakaluve at bagaluru village 

5. Improvement of drain with covering slab at 
bagaluru colony 

6. Improvement from vijay jyothi to naheekunte 
marenahalli road 

7. Improvement of drain and cc roads at puttenahalli 
gopalappa house to anchepura anjinappa house at 
bagaluru 

Package-2 

1. Construction of watertank sump and providing 
motor with pipeline at budansabpalya and 
bagalurucolony 

2. Construction of ambedkar bhavana at bagaluru 

3. Construction of govt,urdu school new building at 
bagaluru colony 

4. Drilling of bore wells, providing pipeline and 
electrification at bagaluru village 

5. Construction of bagalur grama panchayath building 
at bagaluru 

6. Laying of sanitary pipeline and other development 
work 


Package-3 

1. Development of drain and cc roads at water man 
rehman to dongara 

2. Improvement of drain and cc road at ward no 1 
razak playa 

3. Improvement of drain and cc road at ward no 2 
razak playa 

4. Improvement of drain and cc road at 
budansabpalya village 

5. Improvement of drain and cc road at 
budansabpalya -vidyanagara main road 

6. Construction of compound wall and allied work 
electrical crematorium at bagaluru village 


14th Finance Commission 
Works 


14th Finance Commission 
Works 


14th Finance Commission 
Works 


30% 


WW W 


30% 0.00 


Work in progress 


Work in progress 


Work in progress 
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283 


Package-4 

1. Improvement of road and drain near muniraju 
house sathanur village 

2. Improvement of road and drain near shiva 
waterman house sc colony 

3. Improvement of road and drain near chikka 
thimmarayappa house sc colony 

4. Improvement of road and drain near woonde 
thimmarayappa house sc colony 

5. Improvement of road and drain near annappa 
kariyappa house sc colony 


14th Finance Commission 


30% 0.00 Work in progress 
6. Improvement of road and drain near bharathapa Works 
house sc colony 
7. Improvement of road and drain near rajanna (gopal) 
house sc colony 
8. Improvement of road and drain near woonde 
thimmarayappa and kare muniyappa house sc colony 
9. Improvement of road and drain near chikka 
hemanna ( rajanna) house sc colony 
10. Construction of compound wall to graveyard at 
sathanur village 
Package-5 
1. Improvement of drain near essar petrol bunk 
2. Improvement of road and drain in srinivasa garden 
3. Improvement of road and drain near sathanur govt 
school 
4. Improvement of road and drain near ly 
284 byappanahalli to mittaganahalli road 14th Pinance- Commission 60% 0.00 Work in progress 
5. Requirements of highmast lights at sathanur, Works 
byapanahalli and hosahalli village 
6. Construction of school room in sathanur govt school 
7. Improvement of roads in hosahalli village 
8. Improvement of park at sathanur village 
Package-6 
1. Drilling of bore well and providing pump motor and N PN 
285 laying pipeline in ward no 05 surroundind surrounding L4thkinance Commission 60% 0.00 Work in progress 
area byatarayanapura sub division Works 
Package-7 
1. Improvement of roads for layout where the cauvery p PS 
286 and ugd works are in progress in ward no 05 and ward 14th Finance Commission 100% 390.00 Completed 


no 06 byatarayanapura sub division 


Works 
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287 


288 


Package-8 

1. Improvement of roads and drain at kogilu layout 
main road and cross road in ward no 05 
byatarayanapura sub division 

2. Improvement of roads and drain at kattigenahalli 
kuvempunagara cross road in ward no 05 
byatarayanapura sub division 

3. Improvement of drain at dwarakanagara srirama 
temple road in ward no 05 byatarayanapura sub 
division 

4. Improvement of roads and drain at kattigenahalli 
surrounding area in ward no 05 byatarayanapura sub 
division 

5. Improvement of roads and drain at nirantara layout 
in ward no 05 byatarayanapura sub division 

6. Improvement of drain and asphalting to road at 
agrahara layout harihara temple surrounding area in 
ward no 05 byatarayanapura sub division 


Package-9 

1. Improvement of drain at thirumenahalli village 
main road in ward no 05 byatarayanapura sub division 
2. Improvement of road and drain at thirumenahalli 
junction to agrahara layout govt hospital in ward 
no05 byatarayanapura sub division 

3. Improvement of roads and drain at chokkanahalli 
village main road cross road in ward no 05 
byatarayanapura sub division 

4. Improvement of roads and drain at 
markendeyanagara main road and cross roads in ward 
no 05 byatarayanapura sub division 

5. Improvement of roads and drain at sriraj layout 
main road and cross road in ward no 05 
byatarayanapura sub division 

6. Improvement of roads and drain at kogilu 
surrounding in ward no 05 byatarayanapura sub 
division 

7. Improvement of roads and drain at agrahara village 
cross roads in ward no 05 byatarayanapura sub 
division 

8. Improvement of roads and drain at agrahara layout 
kallappa reddy main road in ward no 05 
byatarayanapura sub division 


14th Finance Commission 
Works 


14th Finance Commission 
Works 


100% 


100% 


300.00 


285.00 


Completed 


Completed 
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Package-10 

1. Construction of anganawadi building at kogilu in 
ward no 05 byatarayanapura sub division 

2. Improvement of road and drain at ward no 05 to 
ward no 06 and 07 connecting roads in ward no 05 
byatarayanapura sub division 

289 3. Improvement of roads and drain at telecom layout 
cross roads in ward no 05 byatarayanapura sub 
division 

4. Improvement of roads and drain at 
shivaramakaranthanagara 1st stage cross roads in 
ward no 05 byatarayanapura sub division 


14th Finance Commission 
Works 


Package-11 

1. Improvement of roads and drain at jakkur lake back 
side roads in ward no 05 byatarayanapura sub division 
2. Providing street lights in ward no 05 surrounding 
areas byatarayanapura sub division 

3. Improvement of roads and drain at royal enclave in 
ward no 05 byatarayanapura sub division 

4. Improvement of roads and drain at srirampura 
railway parlel road to jakkur railway gate in ward no 
05 byatarayanapura sub division 

290 5. Improvement of roads and drain at srirampura 
cross road in ward no 05 byatarayanapura sub division 
6. Improvement of roads and drain at bellahalli 
surrounding area in ward no 05 byatarayanapura sub 
division 

7. Development of roads and drain at 
shivaramakaranthanagara 2nd stage cross roads in 
ward no 05 byatarayanapura sub division 

8. Improvement of roads and drain at jakkur cross 
roads in ward no 05 byatarayanapura sub division 


14th Finance Commission 
Works 


Construction and Development of Road from Hennur 
291 Bande Main Road, Koshys College Junction to Swacha Bharath Grant 
Marenahalli, Chokanahalli iunction 


292 Improvements and Asphalting to Kannuru Main road | 14th Finance Commission 
Bellahalli Scientific Land fill site road in yelahanka Zone Works 
293 Improvemential Works to Animal Birth Control (ABC) 14th Finance Commission 0 NS 
Centre near Mediagrahara in Yelahanka Zone Works In prog 
idi i i 4th Finance Commission 
294 Providing CC camera and improvements to solid 1 1009 3750 
waste management in Ward No.11 Kuvempunagar Works (4 Completed 


295 Maintenance of UGD lines in Singapura areas in Ward | 14th Finance Commission 
No.11 Kuvempunagara Works 


296 Improvement to General/Public toilet and septage 14th Finance Commission 100% 1250 
maintenance in Ward No.11 Kuvempunagara Works i - 

297 Improvements to roads and footpath maintenance in 14th Finance Commission 100% 37.50 
Ward No.11 Kuvempunagara Works J - 


Completed 


0.00 Work in progress 

0.00 Work in progress 
0 Tender in process 

200 Completed 


100% 
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Community property maintenance including parks in 


14 


Finance Commission 


298 
Ward No.11 Kuvempunagara Works Completed 
299 Providing drinking water, Sinking of Borewell and 14th Finance Commission Completed 
pipelines in ward No.11 Kuvempunagara Works p 
300 Maintenance of UGD lines in Ramachandrapura areas 14th Finance Commission 100% 
in Ward No.11 Kuvempunagara Works jk 
301 Maintenance of UGD lines in Vinayakanagara and 14th Finance Commission 100% 
Varadarajanagara arcas in Ward No.11 Kuvempunagara Works Y 
302 Maintenance of UGD lines in Kuvempunagara areas in | 14th Finance Commission 
Ward No.11( Kuvempunagara) Works 
303 Maintenance of UGD lines in MS Palya areas in Ward 14th Finance Commission 
No.11( Kuvempunagara) Works 
304 Improvements to general Public toilets and septage 14th Finance Commission 
maintenance in ward no.03 Works 
305 Maintenance of Crematorium Burrial Ground and 14th Finance Commission 
Office maintenance in ward no.03 Works 
RRS 14th Finance C issi 
306 Improvements to Storm Water drains in Ward No.03 CE OM 
Works 
307 Improvements to roads and footpath maintenance in 14th Finance Commission 
ward no.03 Works 
308 Community property maintenance including parks in 14th Finance Commission 
ward no.03 Works 
309 Providing CC Camera and improvements to SWM in 14th Finance Commission 
Ward No.03 Works 
310 Improvements of drains and Construction of RCC 14th Finance Commission 
Culverts at Hegdenagara Ward No.06 Works 
311 Improvements of drains and Construction of RCC 14th Finance Commission 
Culverts at Chanukya Layout Nagawara Ward No.06 Works 
ee Improvements of existing toilets NE constructiori 4th Finance Corifission 
of Sump tank compound wall and grills in ward no 
Works 
06 Byatarayanapura 
313 Construction of lead of drain to connect strom 14th Finance Commission 
water drain at Dasarahalli in Ward No.06 Works 
WR Improvements and Cleaning of Burrial ground at 14th Finance Commission 
Dasarahalli and Rachenahalli in Ward No.06, 
Works 
Bvyataravanapura 
Additional and alteration of existing BBMP building 14th Fin: c Pe 
315 p Bi Kk inance Commission 
and construction to toilets in hegdenagara in Ward 
Works 
No.06 
14th Finance Commission 
316 Maintenance of BBMP Ward office in Ward No.04 
Works 
14th Finance Commission 
317 Maintenance of Samudaya Bhavana in Ward No.04 
Works 
14th Finance Commission 
318 Construction of Public Toilet in Ward No.04 
Works 
14th Finance Commission 
319 Maintenace of Footpath and Roads in Ward No.04 
Works 
320 pe PN ಪ್‌ 14th Finance Commission 
Providing Drinking Water facility in ward No.04 Works 100% 10.00 Complete 
321 Providing and Installation of RO Plant at Narasipura | 14th Finance Commission 80% 0.00 80% 
in Ward No.09 (Vidyaranyapura) Works 4 4 4 
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322 Providing Drinking water by Sinking of Borewell 14th Finance Commission 
and pipelines in Ward No.09 (Vidyaranyapura) Works 
32 Maintenance of UGD lines in Vidyaranyapura areas 14th Finance Commission 
in Ward No.09 (Vidyaranyapura) Works 
324 Improvements and maintenance of roads and 14th Finance Commission 
footpath in Ward No.09 (Vidyaranyapura) Works 
325 Improvements to Solid Waste Management in Ward | 14th Finance Commission 
No.09 (Vidyaranyapura) Works 
326 Maintenance of Burrial ground in Ward No.09 14th Finance Commission 
(Widyaranyapura) Works 
327 Maintenance of parks in Ward No.09 14th Finance Commission 
(Widyaranyapura) Works 
328 Maintenance Public Toilet and Septage 14th Finance Commission 
maintenance in Ward No.09 (Vidyaranyapura) Works 
329 Providing and laying UGD pipeline and 14th Finance Commission 
Construction of Man Holes in Ward No.06 Works 
Byatarayanapura Sub Division 
330 Improvements to Footpath and Roads in Ward 14th Finance Commission 
No.07 Works 
14th Finance Commission Work in P: 
331 Maintenance of Strom Water Drains in Ward No.07 es; 
Works (80%) 
J Providing and laying UGD pipeline and F 4th Finance Commission 
Construction of Man Holes at Hedgenagara in Ward Works Complete 
No.06 Byataravanapura Sub Division 
443 Drilling of New Borewells and providing pipeline in | 14th Finance Commission Work in Progress 
Ward No.07 Works (70%) 
14th Finance C issio 
334 Improvements to UGD works in Ward No.07 3 ಗ 9 Complete 
335 Improvements to Solid Waste Management in Ward | 14th Finance Commission Work in Progress 
No.07 Works (50%) 
336 ¥ _ 14th Finance Commission Work in Progress 
Improvements to Toilet works in Ward No.07 Works (60%) 
337 Construction of Compound wall to Ward No.07 14th Finance Commission ಸ ET 
office in Sahakaranagara in Ward No.07 Works § P 
338 Maintenance of community property parks in 14th Finance Commission 2.50 Completed 
Sahakaranagara E Block in Ward No.07 Works K P 
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ಬೃಹತ್‌ ಬೆಂಗಳೂರು ಮಹಾನಗರ ಪಾಲಿಕೆ 


ವಿಧಾನ ಪರಿಷತ್ತಿನ ಸದಸ್ಯರಾದ ಶ್ರೀ.ಪಿ.ಆರ್‌.ರಮೇಶ್‌ (ನಾಮನಿರ್ದೇಶನ ಹೊಂದಿದವರು) ರವರ ಚುಕ್ಕೆ ಗುರುತಿನ ಪ್ರಶ್ನೆ ಸಂಖ್ಯೆ:517ಕ್ಕೆ ಅನುಬಂಧ -2 


ಕಳೆದ 05 ವರ್ಷಗಳಲ್ಲಿ ಬೃಹತ್‌ ಬೆಂಗಳೂರು ಮಹಾನಗರ ಪಾಲಿಕೆ ವ್ಯಾಪ್ತಿಯಲ್ಲಿ ಕೇಂದ್ರ ಸರ್ಕಾರದ ವತಿಯಿಂದ ಬಿಡುಗಡೆಯಾದ ಅನುದಾನದ ವಿವರಗಳು (ಪ್ರತಿ ಕಾಮಗಾರಿಗಳ ಭೌತಿಕ / ಆರ್ಥಿಕ ಪ್ರಗತಿಯ ವರ್ಷವಾರು ವಿವರ). 


2016-17 2017-18 2018-19 2019-20 2020-21 
E ಕೇಂದ್ರ ಸರ್ಕಾರದ 
ನ ಸಃ ಅನುದಾನದಡಿಯಲ್ಲಿನ ಆರ್ಥಿಕ ಪ್ರಗತಿ ಆರ್ಥಿಕ ಆರ್ಥಿಕ ಪ್ರಗತಿ ಆರ್ಥಿಕ ಆರ್ಥಿಕ ಷರಾ 
ಸಂ ಕಾಮಗಾರಿಯ ಹೆಸರು( Package name) ಲ್ಲ ಭಾಕ ಪಂತ [ನ್‌ ಪೌ | ಪ್ಯೂ ವರತ il ಭಾ ಪಂತ [ನ್‌್‌ ಪೌ | ತ ಪ್ರಗತಿ ಘ ಭೌತಿಕ ಪ್ರಗತಿ ಈ ks 
ಯೋಜನೆಯ ಹೆಸರು Ks (ರೂ. ೪ ತಿ ( § (ರೂ. § ಫಗತಿ (ರೂ. Kk ಫಗತಿ (ರೂ. 
(ಶೇಕಡವಾರು) (ಶೇಕಡವಾರು) | (ಶೇಕಡವಾರು) (ಶೇಕಡವಾರು) | (ಶೇಕಡವಾರು) | 
ಲಕ್ಷಗಳಲ್ಲಿ) ಕ್ಷಗಳಲ್ಲಿ) ಲಕ್ಷಗಳಲ್ಲಿ) ಲಕ್ಷಗಳಲ್ಲಿ) ಲಕ್ಷಗಳಲ್ಲಿ) 
01 02 03 04 05 06 07 08 09 10 1 12 13 14 
ರಸ್ತೆ ಮೂಲಭೂತ ಸೌಕರ್ಯ 
A) 
Providing micro surfacing of Bellary road from Hebbal flyover to 
ಸ್‌: PES 
1 [Windsor Manor under bridge 15ನೇ ಹಣಕಾಸು ಯೋಗ Tender to be invited 
Providing micro surfacing of Bad reaches as identified by Traffic Police ಆಡಿ eT 
2 [Department in Bengaluru city 15ನೇ ಹಣಕಾಸು ಆಯೋಗ Tender to be invited 
ing micro surfacing of worn out surface of roads in South zone SEEN 
€ ಹಣಕಾಸು ಆಯೋ Tender to be invited 
ing micro surfacing of worn out surface of roads in West zone is SR 
ಸು Tender to be invited 
ing micro sur 
Tender to be invited 
Procurement of Asphalt Mixes from BBMP Batch mix plant for Filling 
up of Potholes, Asphalting of Bad reaches, Rectification of road cut | 15ನೇ ಹಣಕಾಸು ಆಯೋಗ 334.77 Work completed 
portion and water leakage points 
Providing Thermoplastic Painting for Rumbler strips, Lane marking, 
junction Markings, different types of signboards, pelican signals, 
scientific humps, medians, Painting of medians and Kerb Stones, HRPC 
p % 4 15ನೇ ಹಣಕಾಸು ಆಯೋಗ i ; 
and other road safety furniture as per Traffic Police requests in arterial Tendefin process 
and sub arterial roads pertain to East Zone. 
Providing Thermoplastic Painting for Rumbler strips, Lane marking, 
junction Markings, different types of signboards, pelican signals, 
scientific humps, medians, Painting of medians and Kerb Stones, HRPC 
| H p 15ನೇ ಹಣಕಾಸು ಆಯೋಗ i ್ಯ 
and other road safety furniture as per Traffic Police requests in arterial Lender in process 
and sub arterial roads pertain to West and South Zone. 
Providing Thermoplastic Painting for Rumbler strips, Lane marking, 
junction Markings, different types of signboards, pelican signals, 
scientific humps, medians, Painting of medians and Kerb Stones, HRPC 15ನೇ ಹಣಕಾಸು ಆಯೋಗ ಹ 
ender In process 


and other road safety furniture as per Traffic Police requests in arterial 


and sub arterial roads pertain to Mahadevapura Zone. 
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2016-17 2017-18 2018-19 2019-20 2020-21 


ಕೇಂದ್ರ ಸರ್ಕಾರದ 


ಕ್ರ 
5 ಅನುದಾನದಡಿಯಲ್ಲಿನ ಷರಾ 
Ke ಕಾಮಗಾರಿಯ ಹೆಸರು( Package name) ps ಸಿ ಭೌತಿಕ ಪ್ರಗತಿ ಭೌತಿಕ ಪ್ರಗತಿ ಭೌತಿಕ ಪ್ರಗತಿ ಭೌತಿಕ ಪ್ರಗತಿ ಭೌತಿಕ ಪ್ರಗತಿ ಷಃ 
ೀಜ: . . . 
(ಶೇಕಡವಾರು) (ಶೇಕಡವಾರು) (ಶೇಕಡವಾರು) (ಶೇಕಡವಾರು) | (ಶೇಕಡವಾರು) 
04 06 08 14 


Providing Thermoplastic Painting for Rumbler strips, Lane marking, 
junction Markings, different types of signboards, pelican signals, 
scientific humps, medians, Painting of medians and Kerb Stones, HRPC 
and other road safety furniture as per Traffic Police requests in arterial 
and sub arterial roads pertain to Dasarahalli and Yelahanka Zone. 


15ನೇ ಹಣಕಾಸು ಆಯೋಗ 


Tender in process 


Providing Thermoplastic Painting for Rumbler strips, Lane marking, 
junction Markings, different types of signboards, pelican signals, 
scientific humps, medians, Painting of medians and Kerb Stones, HRPC 
and other road safety furniture as per Traffic Police requests in arterial 
and sub arterial roads pertain to RR Nagar Zone and Bommanahalli 
Zone. 


15ನೇ ಹಣಕಾಸು ಆಯೋಗ 


Tender in process 


Construction of Bus Bays in BBMP Limits 


15ನೇ ಹಣಕಾಸು ಆಯೋಗ DPR preparation in 


Developments of footpath and allied works in Selected Arterial and Sub EE 
Arterial Roads 15ನೇ ಹಣಕಾಸು ಆಯೋಗ 


Construction of Water fountain around Kempegowda tower infront of 
Cubbon Park and BBMP Head office at NR Square to reduce air | 15ನೇ ಹಣಕಾಸು ಆಯೋಗ 
pollution in BBMP limits. 


progress 


Tender in process 


DPR preparation in 
progress 


Construction of Water fountain in Anil Kumble circle, Brigade road and 


Mayo Hall junction to reduce air pollution in BBMP limits. 15ನೇ ಹಣಕಾಸು DPR preparation in 


progress 


Construction of Water fountain in and Town Hall junction & SJP Road 


DPR preparation in 
[junction to reduce air pollution in BBMP limits. 


progress 


15ನೇ ಹಣಕಾಸು 


Water fountain in Mysore Sandal Soap factory Junction 


mma Temple junction to reduce air pollution in BBMP | 15ನೇ ಹಣಕಾಸು DPR preparation in 


progress 


Construction of Water fountain in and Gubbi Thotadappa Tank Bund 
road, Upparpet Police station junction and Sangolli Rayanna circle 
(Khodays junction) junction to reduce air pollution in BBMP limits. 


DPR preparation in 
progress 


15ನೇ ಹಣಕಾಸು 


Water fountain in KR Market-Makkalakoota circle, 
Junction and in Madhavan park circle to reduce air | 15ನೇ ಹಣಕಾಸು 
pollution in BBMP limits. 


DPR preparation in 
progress 


Construction of Water fountain in Srigandada Kaval (Magadi road & 
ORR) circle, Sumanahalli Junction circle, Goragunte Palya Junction 
and BEL junction to reduce air pollution in BBMP limits. 


DPR preparation in 
progress 


15ನೇ ಹಣಕಾಸು 


Construction of Water fountain in Chord Road- Basaveshwaranagar 


main road, Vijayanagara Bus stand circle, Magadi road Toll Gate 
[junction to reduce air pollution in BBMP limits. 


DPR preparation in 
progress 


15ನೇ ಹಣಕಾಸು 


Construction of Water fountain in and around Hudson circle and KR BE 

ircl duce air pollution in BBMP limits 15ನೇ ಹಣಕಾಸು DPR preparation in 
circle to reduce air pollution in mits. progress 
Construction of Water fountain infront of Vidhanasoudha, LH circle, SR 
Balekundri circle, basaveshwara circle and Rajbhavan circle to reduce | 15ನೇ ಹಣಕಾಸು DPR preparation in 
air pollution in BBMP limits. progress 
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ಕಾಮಗಾರಿಯ ಹೆಸರು( Package name) 


ಕೇಂದ್ರ ಸರ್ಕಾರದ 
ಅನುದಾನದಡಿಯಲ್ಲಿನ 


ಯೋಜನೆಯ ಹೆಸರು 


2016-17 


ಭೌತಿಕ ಪ್ರಗತಿ 
(ಶೇಕಡವಾರು) 


2017-18 


ಭೌತಿಕ ಪ್ರಗತಿ 
(ಶೇಕಡವಾರು) 


2018-19 


ಭೌತಿಕ ಪ್ರಗತಿ 
(ಶೇಕಡವಾರು) 


2019-20 


ಭೌತಿಕ ಪ್ರಗತಿ 
(ಶೇಕಡವಾರು) 


2020-21 


ಭೌತಿಕ ಪ್ರಗತಿ 
(ಶೇಕಡವಾರು) 


Construction of Water fountain in BHEL junction Mysore road 
Junction, Nayandahalli junction and in Banashankari Temple junction 
to reduce air pollution in BBMP limits. 


15ನೇ ಹಣಕಾಸು 


04 


06 


08 


DPR preparation in 
progress 


Construction of Water fountain in Dairy circle junction and Hosur Road 
[junction to reduce air pollution in BBMP limits. 


15ನೇ ಹಣಕಾಸು 


DPR preparation in 
progress 


Construction of Water fountain in Benniganahalli KR Puram junction 
and Hebbal junction to reduce air pollution in BBMP limits. 


15ನೇ ಹಣಕಾಸು 


DPR preparation in 
progress 


Construction of Water fountain in Trinity circle to reduce air pollution 
in BBMP limits. 


Construction of Water fountain in Jnanabharathi Junction at Mysore 
road and Jayanna Circle at Kenchenahalli road to reduce air pollution in 
BBMP limits. 


15ನೇ ಹಣಕಾಸು 


15ನೇ ಹಣಕಾಸು 


DPR preparation in 
progress 


DPR preparation in 
progress 


Construction of Water fountain in Guttahalli circle Junction Bellary 
road and Windsor Manor Junction to reduce air pollution in BBMP 
limits. 

Construction of Water fountain in Domluru Junction, Minsk Square 
Junction, Suranjan Das Junction and Komala Hotel Junction to reduce 
air pollution in BBMP limits. 


15ನೇ ಹಣಕಾಸು 


15ನೇ ಹಣಕಾಸು 
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DPR preparation in 
progress 


DPR preparation in 
progress 


ಬೃಹತ್‌ ಬೆಂಗಳೂರು ಮಹಾನಗರ ಪಾಲಿಕ 


ವಿಧಾನ ಪರಿಷತ್ತಿನ ಸದಸ್ಯರಾದ ಶ್ರೀ.ಪಿ.ಆರ್‌.ರಮೇಶ್‌ (ನಾಮನಿರ್ದೇಶನ ಹೊಂದಿದವರು) ರವರ 
ಚುಕ್ಕೆ ಗುರುತಿನ ಪ್ರಶ್ನೆ ಸಂಖ್ಯೆ:517ಕ್ಕೆ ಅನುಬಂಧ -2 


ಕಳೆದ 05 ವರ್ಷಗಳಲ್ಲಿ ಬೃಹತ್‌ ಬೆಂಗಳೂರು ಮಹಾನಗರ ಪಾಲಿಕೆ ವ್ಯಾಪ್ತಿಯಲ್ಲಿ ಕೇಂದ್ರ ಸರ್ಕಾರದ ವತಿಯಿಂದ ಬಿಡುಗಡೆಯಾದ ಅನುದಾನದ ವಿವರಗಳು (ಪ್ರಿ ಕಾಮಗಾರಿಗಳ ಭೌತಿಕ / ಆರ್ಥಿಕ ಪ್ರಗತಿಯ ವರ್ಷವಾರು ವಿವರ). 


2016-17 2017-18 2019-20 2020-21 


ಕೇಂದ್ರ ಸರ್ಕಾರದ 
ಕಾಮಗಾರಿಯ ಹೆಸರು ಅನುದಾನದಡಿಯಲ್ಲಿನ | ಭಾತ್ರಿಕ ಪ್ರಗತಿ | ಆರ್ಥಿಕ ಪ್ರಗತಿ | ಭೌತಿಕ ಪ್ರಗತಿ | ಆರ್ಥಿಕ ಪ್ರಗತಿ | ಭೌತಿಕ ಪ್ರಗತಿ | ಆರ್ಥಿಕ ಪ್ರಗತಿ | ಭೌತಿಕ ಪ್ರಗತಿ | ಆರ್ಥಿಕ ಪ್ರಗತಿ | ಭೌತಿಕ ಪ್ರಗತಿ | ಆರ್ಥಿಕ ಪ್ರಗತಿ 
ಯೋಜನೆಯ ಹೆಸರು | (ಕ್ರೀಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) | (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) | (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) | (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) | (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 


Development of Green Spaces and 

Parks to Neharu 'B&C' Block Park, ಕಾಮಗಾರಿ ಪೂರ್ಣಗೊಂಡಿದೆ 
BDA Officers Quarters, Ward 115- 
Vannarpet, B &C Block, East Zone 
Development of Green Spaces and 

Parks to Poorna Pragyana layout 29th 

Main road,37 and 38cross road 
Uttarhalli park, Ward-184, Uttarhalli, 
Bommaahalli Zone 

Development of Green Spaces and 

Parks to Andrahalli Lake Park, Ward- ಕಾಮಗಾರಿ ಪೂರ್ಣಗೊಂಡಿದೆ 

40, Doddabidarekallu, R.R.Nagar 

Zone 


ಕಾಮಗಾರಿ ಪೂರ್ಣಗೊಂಡಿದೆ 


Development of Green Spaces and 
Parks to Vin Field layout main road 
park, Ward-S Jakkur, Yelahanka Zone 


ಕಾಮಗಾರಿ ಪೂರ್ಣಗೊಂಡಿದೆ 


Development of Green Spaces and 
Parks to Bhirathi park, Ward-54 ಕಾಮಗಾರಿ ಪೂರ್ಣಗೊಂಡಿದೆ 


Hoodi, Mahadevpura Zone 
Development of Green Spaces and 


Parks to Gunduthopu park, Byrathi, 
Ward No.54, Mahadevpura Zone 


ಕಾಮಗಾರಿ ಪೂರ್ಣಗೊಂಡಿದೆ 


Development of Green Spaces and 


Parks to Mallasandra gutte park, Awaiting Land Transfer 
Ward-13 Mallasandra, Dasarahalli k y from DC Urban 
Zone 
Development of Green Spaces and 
8 | Parks to Mahadev Banakar Park, Amrut 0 0 0 0 0 100% 43.88 77.46] ಕಾಮಗಾರಿ ಪೂರ್ಣಗೊಂಡಿದೆ 


Ward No.108, West Zone 
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Development of Green Spaces and 
Parks to Kanakadasa park, 
Govindarajnagar- Ward No.104, West 
Zone 
Development of Green Spaces and 
Parks to Mestri Layout park, 
Koramangala Ward No.151, South 
Zone 


231.95 


249.36 


ಕಾಮಗಾರಿ ಪೂರ್ಣಗೊಂಡಿದೆ 


ಕಾಮಗಾರಿ ಪೂರ್ಣಗೊಂಡಿದೆ 


14th Finanace 2016-17 


Providing sewerage tramtment 
plants to Ullala lake 


14th Finanace 


231.95 


ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ 


Providing sewerage tramtment 
plants to Handrahalli lake 


Providing sewerage tramtment 
plants to Kattigenahalli lake 


14th Finanace 


14th Finanace 


ಕಾಮಗಾರಿ 
ಪೂರ್ಣಗೊಂಡಿದ್ದು A 
ನಿರ್ವಹಣೆ ಪ್ರಗತಿಯಲ್ಲಿದೆ. 


Providing sewerage tramtment 
plants to Kodige singasandra lake 


Providing sewerage tramtment 
plants to Bhattarahalli lake 


14th Finanace 


14th Finanace 


ಕಾಮಗಾರಿ 
ಪೂರ್ಣಗೊಂಡಿದ್ದು N 
ನಿರ್ವಹಣೆ ಪ್ರಗತಿಯಲ್ಲಿದೆ. 


ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ 


Providing sewerage tramtment 
plants to Challakere lake 


Providing sewerage tramtment 
plants to Basapura lake 


14th Finanace 


14th Finanace 


ಕಾಮಗಾರಿ 
ಪೂರ್ಣಗೊಂಡಿದ್ದು A 
ನಿರ್ವಹಣೆ ಪ್ರಗತಿಯಲ್ಲಿದೆ. 


ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ 


pps ಕಾಮಗಾರಿ 
Providing sewerage tramtment ii Flcdtace ಪೂರ್ಣಗೊಂಡಿದ್ದು, 
plants to Tbblur lake ನಿರ್ವಹಣೆ ಪ್ರಗತಿಯಲ್ಲಿದೆ. 
0 636.71 50.51 
ಪಾಲಿಕೆಯ ಕೆರೆಗಳು ವಿಭಾಗದ 231.95 1545.97 597.91 
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ಬೃಹತ್‌ ಬೆಂಗಳೂರು ಮಹಾನಗರ ಪಾಲಿಕೆ 


ವಿಧಾನ ಪರಿಷತ್ತಿನ ಸದಸ್ಯರಾದ ಶ್ರೀ.ಪಿ.ಆರ್‌.ರಮೇಶ್‌ (ನಾಮನಿರ್ದೇಶನ ಹೊಂದಿದವರು) ರವರ 
ಚುಕ್ಕೆ ಗುರುತಿನ ಪ್ರಶ್ನೆ ಸಂಖ್ಯೆ:517ಕ್ಕೆ ಅನುಬಂಧ -2 


ಕಳೆದ 05 ವರ್ಷಗಳಲ್ಲಿ ಬೃಹತ್‌ ಬೆಂಗಳೂರು ಮಹಾನಗರ ಪಾಲಿಕೆ ವ್ಯಾಪ್ತಿಯಲ್ಲಿ ಕೇ೦ದ್ರ ಸರ್ಕಾರದ ವತಿಯಿಂದ ಬಿಡುಗಡೆಯಾದ ಅನುದಾನದ ವಿವರಗಳು (ಪ್ರತಿ ಕಾಮಗಾರಿಗಳ ಭೌತಿಕ / ಆರ್ಥಿಕ ಪ್ರಗತಿಯ ವರ್ಷವಾರು ವಿವರ). 


EN. 


ಸಂ ಕಾಮಗಾರಿಯ ಹೆಸರು 


let 


2016-17 


ಕೇಂದ್ರ ಸರ್ಕಾರದ 
ಅನುದಾನದಡಿಯಲ್ಲಿ 
ಯೋಜನೆಯ ಹೆಸರು 


ಭೌತಿಕ ಪ್ರಗತಿ 


(ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 


2017-18 


ಭೌತಿಕ ಪ್ರಗತಿ 


(ಶೇಕಡವಾರು) (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 


2018-19 


ಭೌತಿಕ ಪ್ರಗತಿ 
(ಶೇಕಡವಾರು) 


ಆರ್ಥಿಕ ಪ್ರಗತಿ 
(ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 


2019-20 


ಭೌತಿಕ ಪ್ರಗತಿ 
(ಶೇಕಡವಾರು) 


ಆರ್ಥಿಕ ಪ್ರಗತಿ 
(ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 


2020-21 


ಭೌತಿಕ ಪ್ರಗತಿ 
(ಶೇಕಡವಾರು) 


ಆರ್ಥಿಕ ಪ್ರಗತಿ 
(ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 


ಹೂರ್ವ ವಲಯ 
Remodeling of Primary drain C-200 from Stephens 
1 |road to Komalal Refreshment junction in W N 78 100% 98.97 
Pulikeshinagar 
2 [Improvements to Storm Water Drain in Ward No.58 100% 99.46 
100% 99.67 


3 [Improvements to Storm Water Drains in WN 79 


Construction and improvements to Strom Water 


Drain at W-29 Kacharakanahalli 


4 OI 
Remodeling of storm water drain at New Gol 100% 98.97 
Thippasandra main road in ward no 58 


Remodelling of secondary SWD from Pollution 
6  J[constrol board to carmel school in V-116 Bhovi 


Colony in ward no. 100 


G 


GOI 100% 


139.76 


7 Development of secondary drains tertiary drains at 


ward no. 75 shankarmutt 


GOI — — 


100% 


98.97 


Coinstruction of rec retaining wall in place of 
collasped ssm wall rising of existing retaining wall 
providing chain link fencing for the left over 
$8 [portions and removal of accumulated earth in 
primary swd v 200 at ch:4075.00 to 4300.00 mtr 
and secondary swd v 202 at ch: 2675.00 mt to 


3050.00 mtr 


GOI ಜ — 


100% 


123.67 
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ಕಾಮಗಾರಿಯ ಹೆಸರು 


ಕೇಂದ್ರ ಸರ್ಕಾರದ 
ಅನುದಾನದಡಿಯಲ್ಲಿನ 
ಯೋಜನೆಯ ಹೆಸರು 


2017-18 


ಭೌತಿಕ ಪ್ರಗತಿ ಭೌತಿಕ ಪ್ರಗತಿ 
(ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) | (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 


ಭೌತಿಕ ಪ್ರಗತಿ 
(ಶೇಕಡವಾರು) 


ಆರ್ಥಿಕ ಪ್ರಗತಿ 
(ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 


ಭೌತಿಕ ಪ್ರಗತಿ 
(ಶೇಕಡವಾರು) 


ಆರ್ಥಿಕ ಪ್ರಗತಿ 
(ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 


ಭೌತಿಕ ಪ್ರಗತಿ 
(ಶೇಕಡವಾರು) 


ಆರ್ಥಿಕ ಪ್ರಗತಿ 
(ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 


Construction of RCC retaining wall in place of 
dilapidated SSM wall, rising wall of sristing 
retaining wall providing chain link fencing for the 
left over portion and removal of accumulated earth 
in primary SWD V-200 at ch:4300.00 to 4850.00 


Improvements to SWD drain in 18th main 
Rajajinagara in Ward no.107 


100% 


Improvements and storm water drain in shivanagar 
in ward no. 107 


Providing Jacketing and bed protection 
to secondary SWD at Magadi road from 
8th cross in KP Agrahara in ward No.122 


14ನೇ ಹಣಕಾಸು ಆಯೋಗ 


Desilting and Improvemts of SWD in 
ward n-122 of KP Agrahara of south zone 


14ನೇ ಹಣಕಾಸು ಆಯೋಗ 


Construction of RCC box culvert for 
Strom Water Drain acrross Rastriya 
Vidyalaya road near Nanda Talkies in 
Jayanagar East of Yediyur ward no-167 


Construction of RCC Retaining Wall to 
Secondary SWD V-116 at 
Krishnadevaraya road, (Pipeline Road) 
in ward no.123 

Providing Chainlink fencing and gate to 
SWD drain at Opposite of Devegowda 
petrol Bunk in ward no. 182 
Padmanabhanag 


14ನೇ ಹಣಕಾಸು ಆಯೋಗ 


14ನೇ ಹಣಕಾಸು ಆಯೋಗ 
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ಕಾಮಗಾರಿಯ ಹೆಸರು 


ಕೇಂದ್ರ ಸರ್ಕಾರದ 
ಅನುದಾನದಡಿಯಲ್ಲಿನ 
ಯೋಜನೆಯ ಹೆಸರು 


ಭೌತಿಕ ಪ್ರಗತಿ | ಆರ್ಥಿಕ ಪ್ರಗತಿ 
(ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 


2017-18 


ಭೌತಿಕ ಪ್ರಗತಿ 
(ಶೇಕಡವಾರು) (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 


ಭೌತಿಕ ಪ್ರಗತಿ 
(ಶೇಕಡವಾರು) 


ಆರ್ಥಿಕ ಪ್ರಗತಿ 
(ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 


ಭೌತಿಕ ಪ್ರಗತಿ 
(ಶೇಕಡವಾರು) 


ಆರ್ಥಿಕ ಪ್ರಗತಿ 
(ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 


ಭೌತಿಕ ಪ್ರಗತಿ 
(ಶೇಕಡವಾರು) 


ಆರ್ಥಿಕ ಪ್ರಗತಿ 
(ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 


Remodeling of SWD infront of 
Shrikanteshwara park in kathriguppe in 
ward no 163 


14ನೇ ಹಣಕಾಸು ಆಯೋಗ 


Construction of RCC Retaining wall to 
collapsed SWD drain V-100 at 


Maintenance of Strom Water Drain in 
ward no-123 


14ನೇ ಹಣಕಾಸು ಆಯೋಗ 


14ನೇ ಹಣಕಾಸು ಆಯೋಗ 


Comprehensive developments to SWD 
in Basasvanagudi constituency 


14ನೇ ಹಣಕಾಸು ಆಯೋಗ 


ಕೋರಮಂಗಲ ಕಣಿವೆ 


Construction of RCC Box drain from passport 
office to KPWD Quarters & culvert across 
80feet road in Koramangala ward no.148 E 
jipura 


P3110 14th Finance 
Commission Grant 
Works 


Improvements of strom water drain Allied works 
in BTM Layout constituency Koramangala valley 


Construction of RCC culvert and allied works in 
la valleyK-200 behind Lakshmi theater 
Koramang 


P3297 14th Finance 
Commission Grants - 
SWD Works 


P3297 14th Finance 
Commission Grants - 
SWD Works 


100% 


Development of Secondary drain teritary drains 
at ward no.172 Madiwala 


Development of Secondary teritary at ward 
no.176 BTM layout 


P3110 14th Finance 
Commission Grant 
Works 


P3110 14th Finance 
Commission Grant 
Works 


100% 


Improvements of Secondary and territiary 
Storm water drains in ward no 176 BTM Layout 


P3297 14th Finance 
Commission Grants - 
SWD Works 
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ಕಾಮಗಾರಿಯ ಹೆಸರು 


ಕೇಂದ್ರ ಸರ್ಕಾರದ 
ಅನುದಾನದಡಿಯಲ್ಲಿ 
ಯೋಜನೆಯ ಹೆಸರು 


2017-18 


ಭೌತಿಕ ಪ್ರಗತಿ ಭೌತಿಕ ಪ್ರಗತಿ 
(ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) | (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 


ಭೌತಿಕ ಪ್ರಗತಿ 
(ಶೇಕಡವಾರು) 


ಆರ್ಥಿಕ ಪ್ರಗತಿ 
(ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 


ಭೌತಿಕ ಪ್ರಗತಿ 
(ಶೇಕಡವಾರು) 


ಆರ್ಥಿಕ ಪ್ರಗತಿ 
(ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 


ಭೌತಿಕ ಪ್ರಗತಿ 
(ಶೇಕಡವಾರು) 


ಆರ್ಥಿಕ ಪ್ರಗತಿ 
(ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 


Improvements of Secondary and territiary 
Storm water drains in ward no 172 Madiwala 


Improvements of Secondary and territiary 
Storm water drains in ward no 152 
Suddaguntepalya 


P3297 14th Finance 
Commission Grants - 
SWD Works 


P3297 14th Finance 
Commission Grants - 
SWD Works 


Construction of Balance Portion of RCC U- 
Shape Retaining wall from Laljinagar to 
BOSCH Compound in ward no 146 


P3297 14th Finance 
Commission Grants - 
SWD Works 


Providing and Fixing of SWD Boundary poles and 
chain link fencing at Vulnerable locations of SWD 
in Ward No. 01 


Providing and Fixing of SWD Boundary poles and 
chain link fencing at Vulnerable locations of SWD 
in Ward No. 09 


Providing and Fixing of SWD Boundary poles and 
chain link fencing at Vulnerable locations of SWD 
in Ward No. 10 


Providing and Fixing of SWD Boundary poles and 
chain link fencing at Vulnerable locations of SWD 
in Ward No. 11 


Estimated for Providing and Fixing of SWD 
boundary poles and chain link fencing at 
vulnerable locations of SWD in ward no.04 


Estimated for Providing and Fixing of SWD 
boundary poles and chain link fencing at 
vulnerable locations of SWD in ward no.08 
Estimated for Providing and Fixing of SWD 
boundary poles and chain link fencing at 
vulnerable locations of SWD in ward no.05 
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ಕಾಮಗಾರಿಯ ಹೆಸರು 


ಕೇಂದ್ರ ಸರ್ಕಾರದ 
ಅನುದಾನದಡಿಯಲ್ಲಿನ 
ಯೋಜನೆಯ ಹೆಸರು 


ಭೌತಿಕ ಪ್ರಗತಿ 
(ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 


2017-18 


ಭೌತಿಕ ಪ್ರಗತಿ 
(ಶೇಕಡವಾರು) |(ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 


ಭೌತಿಕ ಪ್ರಗತಿ 
(ಶೇಕಡವಾರು) 


ಆರ್ಥಿಕ ಪ್ರಗತಿ 
(ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 


ಭೌತಿಕ ಪ್ರಗತಿ 
(ಶೇಕಡವಾರು) 


ಆರ್ಥಿಕ ಪ್ರಗತಿ 
(ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 


ಭೌತಿಕ ಪ್ರಗತಿ 
(ಶೇಕಡವಾರು) 


ಆರ್ಥಿಕ ಪ್ರಗತಿ 
(ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 


Providing chainlink fencing and other 


development works at SWD drains in ward no 82 


Garudacharpalya 


ಮಹದೇವಪುರ 


Providing chain link fencing to SWD drains in 


ward no.54 


Providing chain link fencing to SWD drains in 


ward no.86 


Construction of SWD in Abhaya reddy layout 
29th main Puttenhalli ward NO 187 (Balance 
work) 


14th Finance 
Commission Grants 
SWD Works 


Construciton of lead off drain and remodelling of 
SWD joining Beguru Doddakere from 
Subhashnagar BH-568 Begur ward 


14th Finance 
Commission Grants 
SWD Works 


Construction of SWD in Vittal Nagara in 
Vasanthpura ward No Balance work 


Constructio of SWD Ramaiah city to Puttenahalli 
tank in Konanakunte ward No 195 (14th Finance) 


Construction of SWD from Archarappa layout 
Muneshwara 3rd block to joining of BH-516 in 
Harinagara Amruthnagara main road in 
Anjanapura ward 


14th Finance 
Commission Grants 
SWD Works 
14th Finance 
Commission Grants 
SWD Works 


14th Finance 
Commission Grants 
SWD Works 


79.07 _ 


100% 


Construction and Remodeling of SWD 27th main 
Backside of Masjid in HSR Layout 1st sector 
(Agra village) ward No 174 of Bommanahalli 

Constituency 
Construciton of RCC storm water drain for SWD 
RN-223 in Lakkegowda Nagar (Bharth Housing 
Socity) in Uttarahalli ward No 184 Bangalore 
South Constituncy 


14th Finance 
Commission Grants 
SWD Works 


14th Finance 
Commission Grants 
SWD Works 


100% 


216.28 
192.54 
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ಕಾಮಗಾರಿಯ ಹೆಸರು 


ಕೇಂದ್ರ ಸರ್ಕಾರದ 
ಅನುದಾನದಡಿಯಲ್ಲಿ 
ಯೋಜನೆಯ ಹೆಸರು 


ಭೌತಿಕ ಪ್ರಗತಿ | ಆರ್ಥಿಕ ಪ್ರಗತಿ 
(ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 


2017-18 


ಭೌತಿಕ ಪ್ರಗತಿ 
(ಶೇಕಡವಾರು) |(ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 


ಭೌತಿಕ ಪ್ರಗತಿ 
(ಶೇಕಡವಾರು) 


ಆರ್ಥಿಕ ಪ್ರಗತಿ 
(ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 


ಭೌತಿಕ ಪ್ರಗತಿ 
(ಶೇಕಡವಾರು) 


ಆರ್ಥಿಕ ಪ್ರಗತಿ 
(ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 


ಭೌತಿಕ ಪ್ರಗತಿ 
(ಶೇಕಡವಾರು) 


ಆರ್ಥಿಕ ಪ್ರಗತಿ 
(ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 


Construction of RCC storm water drain 27th 
main to 24th main in HSR layout 2nd sector ward 
No 174 Bommanahalli Constituency 


14th Finance 
Commission Grants 
SWD Works 


Construction of RCC storm water drain in W-192 
Begur in Bangalore south constituency to 19th 
cross Vishwapriya layout 


14th Finance 
Commission Grants 
SWD Works 


Construction of storm water drain in Sy No 137 
from Doddakammanahalli lake and retaining wall 
adjoining the drain along Vibgyor school 


Improvement Storm Water Drain in ward No. 
175, Bommanahalli 


14th Finance 
Commission Grants 
SWD Works 


14th Finance 
Commission Grants 
SWD Works 


Construction of RCC box drain at Sagar Layout to 
join Hulimavu to Madivala Lake, SWD drain in 
ward no 175 


Raising of U Shape SWD drain from MICO Layout 
to Begur Ward No 192. 


14th Finance 
Commission Grants 
SWD Works 
14th Finance 
Commission Grants 
SWD Works 


Raising of U Shape SWD drain and Remodelling 
of missing bits and chain link fencing in ward No. 
192 


14th Finance 
Commission Grants 
SWD Works 


Re Construction of SSM drain and parapet wall to 
SWD near Rajagarden area in Uttarahalli ward 
184 


Construction of SWD near Beguru main road 
Beguru ward No 192 


14th Finance 
Commission Grants 
SWD Works 
14th Finance 
Commission Grants 
SWD Works 


Construction of SWD at weaver Colony in 
Gottigere ward No 194 


Construction of culvert and drain at 9th cross 
Shreyas colony in ward No 195 


14th Finance 
Commission Grants 
SWD Works 
14th Finance 
Commission Grants 
SWD Works 


Construction RCC wall damaged portion 1st 
cross Bank Colony in ward No 196 


Construction of Box culvert at Narayana Nagar 
near Ramya Garden in Vasanthapura ward No 
197 


14th Finance 
Commission Grants 
SWD Works 
14th Finance 
Commission Grants 
SWD Works 
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ಕಾಮಗಾರಿಯ ಹೆಸರು 


ಕೇಂದ್ರ ಸರ್ಕಾರದ 
ಅನುದಾನದಡಿಯಲ್ಲಿ 
ಯೋಜನೆಯ ಹೆಸರು 


ಭೌತಿಕ ಪ್ರಗತಿ 


2017-18 


ಭೌತಿಕ ಪ್ರಗತಿ 


(ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) | (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 


ಭೌತಿಕ ಪ್ರಗತಿ 
(ಶೇಕಡವಾರು) 


ಆರ್ಥಿಕ ಪ್ರಗತಿ 
(ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 


ಭೌತಿಕ ಪ್ರಗತಿ 
(ಶೇಕಡವಾರು) 


ಆರ್ಥಿಕ ಪ್ರಗತಿ 
(ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 


ಭೌತಿಕ ಪ್ರಗತಿ 
(ಶೇಕಡವಾರು) 


ಆರ್ಥಿಕ ಪ್ರಗತಿ 
(ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 


Construction of Culvert and SWD near 
Pillaganahalli Tippu Circle Weaver Colony in 
Gottigere ward No 194 


14th Finance 
Commission Grants 
SWD Works 


ರಾಜರಾಜೇಶ್ವರಿ ನಗರ ವಲಯ 


Construction of RCC Retaining wall in place of 
Damaged portion at SWD V-200 Beside park 
behind Bande Maramma Bus Stand and damaged 
two box culvets near Nagarabhavi 9th Block 12th A 
main in ward No.73 of Kottige Palya in R.R Nagara 
Lone. 


Construction of SWD DH-367 from Appanappa 
Layout to Kempegowda Nagara Ch: 450.00 to 
1000.00m in Herohalli ward no.72 in R.R Nagara 
Lone. 

Construction of 3 Nos RCC Box Culvert at DH 
218,228 at Bhavani Nagara Doddabidarakallu in 
Ward No 40. 

Development of Secondary drains Territary drains at 
Ward No 69 Laggere 


100% 


Development of Secondary drainsTerritary drains at 
Ward No 72 Herohalli 


Construction of RCC Retaining Wall to SWD RHS 
side RN-181 V-valleyy from Downstream of 
Mylsandra Bridge beside SWM transfer point in 
ward no.198 of RR Nagara Zone 


Construction of SWD RN-169 Krishnanandanagara 
in ward no 73 

Construction of RCC Road Culverts to SWD Next 
to Nagarabhavi lake beside Chirag Cube 
Appartment Nagarabhavi 3rd block ward no 73 of 
RR Nagar Zone 

Construction of U Shape Drain to SWD at cross 
beside St Clarant School in ward no 16 Jalahalli of 
RR Nagar Zone 


Construction of Protection wall to Storm water drain 
at Premanagara in ward no 73 

Construction of RCC Road Culvert to SWD DH-113 
(Rakshasi Halla) at Preetinagara in ward no 69 of 
RR Nagar Zone 
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ಕಾಮಗಾರಿಯ ಹೆಸರು 


ಕೇಂದ್ರ ಸರ್ಕಾರದ 
ಅನುದಾನದಡಿಯಲ್ಲಿನ 
ಯೋಜನೆಯ ಹೆಸರು 


2017-18 


ಭೌತಿಕ ಪ್ರಗತಿ 
(ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 


ಭೌತಿಕ ಪ್ರಗತಿ ಭೌತಿಕ ಪ್ರಗತಿ | ಆರ್ಥಿಕ ಪ್ರಗತಿ | ಭೌತಿಕ ಪ್ರಗತಿ | ಆರ್ಥಿಕ ಪ್ರಗತಿ [ಭೌತಿಕ ಪ್ರಗತಿ | ಆರ್ಥಿಕ ಪ್ರಗತಿ 
(ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) | (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) | (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) | (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 


Providing chain link fencing to SWD RN 19] at 
Bheemana Katte down stream in ward no 160 of 
RR Nagar Zone 


Construction of road culvert to SWD 2nd cross, 
Gnanaganga Nagara opp to P V P School Near 
Mariyappana Palya in ward no 129 of RR Nagar 
Lone 


ದಾಸರಹಹಳ್ಳಿ ವಲಯ 
Nil 
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ಬೃಹತ್‌ ಬೆಂಗಳೂರು ಮಹಾನಗರ ಪಾಲಿಕೆ 


I | I | I | I 
ವಿಧಾನ ಪರಿಷತ್ತಿನ ಸದಸ್ಯರಾದ ಶ್ರೀ.ಪಿ.ಆರ್‌.ರಮೇಶ್‌ (ನಾಮನಿರ್ದೇಶನ ಹೊಂದಿದವರು) ರವರ 


ಚುಕ್ಕೆ ಗುರುತಿನ ಪ್ರಶ್ನೆ ಸಂಖ್ಯೆ:517ಕ್ಕೆ ಅನುಬಂಧ -2 


ಕಳೆದ 05 ವರ್ಷಗಳಲ್ಲಿ ಬೃಹತ್‌ ಬೆಂಗಳೂರು ಮಹಾನಗರ ಪಾಲಿಕೆ ವ್ಯಾಪ್ತಿಯಲ್ಲಿ ಕೇ೦ದ್ರ ಸರ್ಕಾರದ ವತಿಯಿಂದ ಬಿಡುಗಡೆಯಾದ ಅನುದಾನದ ವಿವರಗಳು (ಪ್ರತಿ ಕಾಮಗಾರಿಗಳ ಭೌತಿಕ / ಆರ್ಥಿಕ ಪ್ರಗತಿಯ ವರ್ಷವಾರು ವಿವರ). 


ಕೇಂದ 2016-17 2017-18 2018-19 2019-20 2020-21 a 
[ನ] 
ಪ 


yl 
ಪ್ಯಾಕೇಜ್‌ / ಕಾಮಗಾರಿಯ ಹೆಸರು ಸರ್ಕಾರದ ಬೌತಿಕ ಪ್ರಗತಿ ಪ್ರ ಬೌತಿಕ ಪ್ರಗತಿ ಪ್ರ ಬೌತಿಕ ಪ್ರಗತಿ ಪ್ರ fol ಪ್ರ ಭೌತಿಕ ಪ್ರಗತಿ 


ಅನುದಾನದಡಿಯಲ್ಲಿನ (ಶೇಕಡವಾರು) ವಿ” | (ಶೇಕಡವಾರು) | (ಶೇಕಡವಾರು) | (ಶೇಕಡವಾರು) 
ಯೋಜನೆಯ ಹೆಸರು 


ವಿದ್ದು ತ್‌ (ರಾ.ರಾ.ನಗರ 5 


Providing and fixing of LED Street Light in Ward No 38 in RR ್ಥ A 
RS Grant Works- 
Nagar Division 3110 100% 11.31 
Providing and fixing of LED Street Light in Ward No 42 in RR|'* "Mance 
Nagar Division Grant Works 100% 10.38 


Providing and fixing of LED Street Light in Ward No 69 in RR 
N Grant Works | oo | 
agar Division 


4 Providing and fixing of LED Street Light in Ward No 73 in RR 
Nagar Division Gui Works 100% 8.95 
Providing and fixing of LED Street Light in Ward No 129 in 4 hi 
5 ಮ Grant Works 100% 8.31 
RR Nagar Division 
Providing and fixing of LED Street Light in Ward No 160 in|" i 
RN Grant Works 100% 11413 
RR Nagar Division 
Providing and fixing of LED Street Light in Ward No 16 in RR|["™ TCE 
ಗಾ and fixing of LED Street Light in Ward No 17 in RR 
Nagar Division Grant Works | oo | | 0 | 02 
Providing and fixing of LED Street Light in Ward No 37 in RR ¥ 
ES Grant Works 100% 
Nagar Division 
Providing and fixing of LED Street Light in Ward No 40 in|" ®#™ Mae 
pe Grant Works 100% 
Kengeri Division 
Providi d fi f LED Street Light in Ward No 72 
roviding and fixing 0 reet Light in Ward No in Ly Works | 00 | 
Kengeri Division 
Providi d fi f LED Street Light in Ward No 130 i 
roviding and fixing 0 reet Light in Ward No in Kah Works | oo | | 0 | 28 
Kengeri Division 


Providing and fixing of LED Street Light in Ward No 159 in ಭ್ಯ 

Kengeri Division Grant Works 100% 10.36 
Providing and fixing of LED Street Light in Ward No 198 in| ®#™ Mae 

Kengeri Division Grant Works 100% 
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Providing of LED lights and fittings in ward no-40 


Grant Works 


Providing LED Street lights in ward No 16 


Providing LED Street lights in ward No 37 


Providing LED Street lights in ward No 38 


Providing LED Street lights in ward No 42 


Providing LED Street lights in ward No 72 


Providing LED Street lights in ward No 73 


Providing LED Street lights in ward No 198 


Providing street lights and maintenance in Laggere Ward-69. 


14 th Finance 
Commission 
works-Providing 


Maintenance- 
3290 

14 th Finance 
Commission 
works-Providing 
Street Lights 
and 
Maintenance 

14 th Finance 
Commission 
works-Providing 
Street Lights 
and 
Maintenance 

14 th Finance 
Commission 
works-Providing 
Street Lights 
and 
Maintenance 

14 th Finance 
Commission 
works-Providing 
Street Lights 
and 
Maintenance 

14 th Finance 
Commission 
works-Providing 
Street Lights 
and 
Maintenance 

14 th Finance 
Commission 
works-Providing 
Street Lights 
and 
Maintenance 

14 th Finance 
Commission 
works-Providing 
Street Lights 
and 
Maintenance 
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Maintenance of Street Lights at Herohalli ward Limits in Ward |14 th Finance 
No-72. Commission 
works-Providing 
Street Lights 
and 
Maintenance 
Providing and Fixing Street LED Lights and Other accessories |14 th Finance 
in ward No-73, Kottigepalya. Commission 
works-Providing 
Street Lights 
and 
Maintenance 
Providing Street lights and other Electrical works in ward no-69.|14 th Finance 
Commission 
works-Providing 
Street Lights 
and 
Maintenance 
Providing street lights, Fittings and Electrical Maintenance in |14 th Finance 
ward no-198 Hemmigepura. Commission 
works-Providing 
Street Lights 
and 
Maintenance 
Maintenance of street lights at Doddabidarakallu ward limits in |14 th Finance 
ward no-40. Commission 
works-Providing 
Street Lights 
and 
Maintenance 
Providing street lights and maintenance in ward no-38. 14 th Finance 
Commission 
works-Providing 
Street Lights 
and 
Maintenance 


ವಿದ್ಯುತ್‌(ಯಲಹಂಕ ವಲಯ) 


Providing and Fixing of LED Street lights in Ward No-01 in 14 Finance Grant A 
100% 8.84 
Yelahanka Division - 
Providing and Fixing of LED Street lights in Ward No-02 in 14 Finance Grant 
Yelahanka Division 
Providing and Fixing of LED Street lights in Ward No-03 in 14 Finance Grant 
Yelahanka Division 
Providing and Fixing of LED Street lights in Ward No-04 in 14 Finance Grant $ 
ಖು 100% 
Yelahanka Division 


Providing and Fixing of LED Street lights in Ward No-05 in 
Byatarayanapura Division 
Byatarayanapura Division Works 
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Providing and Fixing of LED Street lights in Ward No-07 in 14 Finance Grant $ 
ಧಿ ಬ 100% 9.58 
Byatarayanapura Division Works - 
Providing and Fixing of LED Street lights in Ward No-11 in 14 Finance Grant s 
Byatarayanapura Division Works - 
38 Byatarayanapura Division Works Kk 
Providing and Fixing of LED Street lights in Ward No-10 in 14 Finance Grant 
10s We 62 
Byatarayanapura Division Works 


Providing LED Street lights in Ward No 02 Yelahanka Sub 
Division 


14th Finance 

Commission 
works-Providing 
Street ಗ and 


EL 


Providing and Fittings of LED lights in Ward No-08 VI rere yo 100% 
41 Works 9 24.99 
(«] 
42 lines in Ward No-06 Works 49.92 
49.8 


Providing energy efficient LED Street lights & Control switches 
& connected accessories in ward no 07 


14th Finance 
Commission 
works-Providing 
Street Lights and 
Maintenance 


Providing Special repairs to Coffee board L/0o park pathway 
lighting in Ward No-07 


Providing LED Street lights in Ward No-08 Kodigehalli 


Providing Street lights and Electrical accessories In Ward No-08 


Providing Street lights and Electrical accessories In Ward No- 
06 Thanisandra 


14th Finance 

Commission 
works-Providing 
Street Lights and 


14th Finance 

Commission 
works-Providing 
Street Lights and 


14th Finance 

Commission 
works-Providing 
Street Lights and 


14th Finance 

Commission 
works-Providing 
Street Lights and 

Maintenance 


Providing and Fixing of LED Street lights & other fitings in Wrad 
No-09 


14th Finance 

Commission 
works-Providing 
Street Lights and 
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Providing LED Street lights Control wires Control switches in 14 th Finance 
ward no11 Commission 


works-Providing 
Street Lights and 


Maintenance 
Providing pathway lighting to Bhuvaneshwari Nagar park in 14 th Finance 


ward no-06 Byatarayanapura Sub Division Commission 
works-Providing 
Street Lights and 


Maintenance 


Providing Street lights in Ward No 02 of Yelahanka Sub Division] 14th Finance 
Commission 

works-Providing 

Street Lights and 


Providing Street lights and Maintenance in ward no 11 
Kuvempunagar Commission 
works-Providing 
Street Lights and 


Maintenance 
Providing and Maintenance of Street lights in ward no 07 14 th Finance 


Byatarayanapura Commission 
works-Providing 
Street Lights and 


Maintenance 
Providing LED Street lights control switches and other 14 th Finance 
accessories at Veerasagara main road BHEL layout Best Commission 
country layout and surrounding areas in ward No 03 works-Providing 
Street Lights and 
Maintenance 
Providing Energy Efficient LED street lights to HMT L-O and 14 th Finance 
surrounding areas in ward no 09 Commission 
works-Providing 
Street Lights and 


Maintenance 
Providing LED lights and control switches in Jakkur ward 14 th Finance 


surrounding area in ward no 5 Commission 
works-Providing 
Street Lights and 


Providing Energy Saving LED street lights to Yelahanka New 
Town & surrounding areas in ward no4. Commission 
works-Providing 
Street Lights and 
Maintenance 
Providing Energy Efficient LED street lights in ward no 10. 14 th Finance 
Commission 
works-Providing 
Street Lights and 
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Providing energy efficient LED Street lights and control 14 th Finance 
switches and connected accessories Dasarahalli area in ward Commission 
no06 works-Providing 
Street Lights and 


Maintenance 
Providing Energy Efficient LED street lights and control 14 th Finance 


switches and connected Accessories Rachenalli areas in ward Commission 
no 6. works-Providing 
Street Lights and 


[en 
[aN 


nce 
Providing Street light in ward no 07 of Yelahanka Sub Division | 14th Finance 
Commission 

works-Providing 

Street Lights and 


[on 
[7 


Providing LED Street lights fittings in ward no 08 Kodigehalli 
Commission 
works-Providing 
Street Lights and 


[ox 
ಟು 


Providing Energy Saving LED street lights to Yelahanka New 
Town & surrounding areas in ward no4. Commission 
works-Providing 
Street Lights and 


64 


nce 
Providing Energy Efficient LED street lights in ward no 10. 14 th Finance 
Commission 

works-Providing 

Street Lights and 


[ex 
an 


Providing Energy Efficient LED street lights to HMT L-O and 
surrounding areas in ward no 09 Commission 
works-Providing 
Street Lights and 


Providing LED lights and control switches in Jakkur ward 
surrounding area in ward no 5 Commission 
works-Providing 
Street Lights and 


[ox 
~~ 


Providing and maintenance of street lights in ward no 7 
Byatarayanapura. Commission 
works-Providing 
Street Lights and 


Providing Energy Efficient LED street lights and control 
switches and connected Accessories Rachenalli areas in ward Commission 
no 6. works-Providing 
Street Lights and 
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ವಿದ್ಯುತ್‌ (ದಾಸರಹಳ್ಳಿ ವಲಯ) 
Providing and Fixing of LED Street Lights Ward No-12 in 14 Finance Grant ಗ 
dasarahalli division Ww 100% 9.12 
Providing and Fixing of LED Street Lights Ward No-13 in 14 Finance Grant W 
dasarahalli division Ww 100% 9.05 
Providing and Fixing of LED Street Lights Ward No-14 in 14 Finance Grant 5 
dasarahalli division Ww. 100% 2 
1 
1 
1 


4 
orks 
pr: 
orks 
TF 
orks 
Providing and Fixing of LED Street Lights Ward No-15 in 
dasarahalli division Works kg 
Providing and Fixing of LED Street Lights Ward No-39 in 
dasarahalli division Works g 
pr: 
orks 
pr: 
orks 
pr: 
rks 
AF 
rks 


Providing and Fixing of LED Street Lights Ward No-41 in Finance Grant _ 
dasarahalli division 100% 


WwW 
Providing Fixing of LED Street Lights Ward No-70 in 
dasarahal i W: 9 
Providing and Fixing of LED Street Lights Ward No-71 in 
dasarahalli division Wo 2 
ಮಾ 
Wo 
14 Finance Grant 6 
[providing Ses ighis in ward no 12 Shishi, wore | ||| 


Providing and Fixing of LED Street lights and 

Conntrol Switch in Rajagopalanagara 

Basappanakatte surrounding area and etc in ward no |14 Finance Grant 
70. Works 
Providing and Fixing of LED Street lights and 
Conntrol Switch in Rama Badavane GKW L-O 14 Finance Grant 
surrounding area and etc., in ward no 70. Works 
Providing LED lights and Control Switches in 
Dasarahalli ward and surrounding areas in ward no [14 Finance Grant 
15. Works 
Providing LED lights and Control Switch in 
Hegganahalli ward and surrounding area and etc,.in [14 Finance Grant 
ward no 71 Works 
Providing LED lights and Control Switches in 
Chokkasandra ward and surrounding areas in ward [14 Finance Grant 
no 39 Works 
Providing & Fixing of LED street lights and Control 
Switches in GKW layout Surrounding area and etc in |14 Finance Grant 
ward no 70 Works 


100% 


ವಿದ್ಯುತ್‌ ಬೊಮ್ಮನಹಳ್ಳಿ ವಲಯ) 
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Providing and fixing of LED Street lights in ward no:174 


Providing and fixing of LED Street lights in ward no:175 


Providing and fixing of LED Street lights in ward no:186 


Providing and fixing of LED Street lights in ward no:187 


Providing and fixing of LED Street lights in ward no:188 


Providing and fixing of LED Street lights in ward no:189 


Providing and fixing of LED Street lights in ward no:190 


Providing and fixing of LED Street lights in ward no:193 


Providing and fixing of LED Street lights in ward no:184 


Providing and fixing of LED Street lights in ward no:185 


14 th Finance 
Commission 

works-Providing 
Street Lights and 


Commission 
works-Providing 
Street Lights and 


Commission 
works-Providing 
Street Lights and 


Maintenance 

14 th Finance 
Commission 
works-Providing 
Street Lights and 


Commission 
works-Providing 
Street Lights and 
Mai 

14 

Commission 
works-Providing 
Street Lights and 


Commission 
works-Providing 
Street Lights and 


Commission 
works-Providing 
Street Lights and 


Commission 
works-Providing 
Street Lights and 


Commission 
works-Providing 
Street Lights and 
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Providing and fixing of LED Street lights in ward no:191 


Providing and fixing of LED Street lights in ward no:192 


Providing and fixing of LED Street lights in ward no:194 


Providing and fixing of LED Street lights in ward no:195 


Providing and fixing of LED Street lights in ward no:196 


Providing and fixing of LED Street lights in ward no:197 
Providing street lights and maintenance in ward no 192 Begur 


Providing LED Street light fittings in ward no 197 Vasanthapura 


Providing street light and maintenance at ward no 190 


Providing and Fixing Street Lighs in Arakere ward Limits Areas 
in ward no 193 


14 th Finance 
Commission 

works-Providing 
Street Lights and 


Commission 
works-Providing 
Street Lights and 


Commission 
works-Providing 
Street Lights and 


Commission 
works-Providing 
Street Lights and 


Commission 
works-Providing 
Street Lights and 


Commission 
works-Providing 
Street Lights and 


Commission 
works-Providing 
Street Lights and 


Commission 
works-Providing 
Street Lights and 


Commission 
works-Providing 
Street Lights and 


Commission 
works-Providing 
Street Lights and 
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Providing Park Lights in ward no 175 Bommanahalli 


Providing Street lights and Maintenance in ward no 184 


Uttarahalli (Bommanahalli Zone 


Providing Street lights and Maintenance at ward no 190 


Providing Street lights in Jaraganahalli in ward no 186 


Providing of Street lights and Maintenance at ward no 174 


Providing Street Lights in Hongasandra ward No.189 


Providing Street lights and Maintenance in ward no 192 Begur 


Providing Street lights and Maintenance in ward no 191 


Singasandra 


Providing lighting system to park at Sowdamini layout park in 
ward no 196 


14 th Finance 
Commission 

works-Providing 
Street Lights and 


Commission 
works-Providing 
Street Lights and 


Commission 
works-Providing 
Street Lights and 


Commission 
works-Providing 
Street Lights and 


Commission 
works-Providing 
Street Lights and 


Commission 
works-Providing 
Street Lights and 


Commission 
works-Providing 
Street Lights and 


Commission 
works-Providing 
Street Lights and 


Commission 
works-Providing 
Street Lights and 


ವಿದ್ಯುತ್‌( ಮಹಾದೇವಹುರ ವಲಯ) 


116 


Providing & fixing LED Street lights in ward No. 26 in K.R.Puram 
division 
Providing & fixing LED Street lights in ward No. 53 in K.R.Puram 
division 


14 Finance Grant 
Works 
14 Finance Grant 
Works 


100% 15 
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Providing and fixing of LED Street lights in Ward No. 25 in Finance Grant + 
K.R.Pruam division 100% 
Providing and fixing of LED Street lights in Ward No. 51in Finance Grant ಈ 
K.R.Pruam division rk 100% 


Providing and fixing of LED Street lights in Ward No. 52 in Finance Grant < 
K.R.Pruam division rk 100% 


Providing and fixing of LED Street lights in Ward No. 87 in Finance Grant pl 
K.R.Pruam division rks 100% 


Providing and fixing of LED Street lights in Ward No.81 in Finance Grant 
K.R.Pruam division rks 


Providing and fixing of LED Street lights in Ward No. 56 in Finance Grant 
22 |K.R.Pruam division rks 


Providing and fixing Sodium vapour LED lightings in Finance Grant $ 
23 |Ramamurthy Nagara Ward No.26 rks 100% 


Providing and fixing of LED Street lights In ward no 82 in Ri Grant 0 
mahadevapura division 100% 


Providing and fixing of LED Street lights In ward no 85 in Finance Grant ಈ 
5 |mahadevapura division 100% 

Providing and fixing of LED Street lights In ward no 86 in Finance Grant 5 
6 |mahadevapura division 100% 


Providing and fixing of LED Street lights In ward no 150 in F 
g Ing ¢ ig Finance Grant 100% 


100% 


p |p |= |= |= 
= |S |e [w | 


100% 


[8] 


[3] 


7 |mahadevapura division 
Providing LED Street lights from ITT Gate TC palya singnal in Finance Srant | 190% | ಫಿ 
K.R.Pura Asembly comtituency orks | 100% | 


Providing LED Street lights in Horamavu agara kalkere Finance Grant 
apprartment road from om shakthi temple road channsandra ಭರ 100% 


ಸಿಂ 


ಟು ಟು ಟು ಟು [38] [9] by 
2 [es [ಶನ = No x 


road ward No. 25 


Providing and fixing of LED street lights in Ward No. 55 K.R.Pru Finance Grant 


30 [Division rks 100% 


Finance Grant 100% 
Providing and fixing of LED street lights in Ward No. 54 rks ” 


Finance Grant 100% 

2 [Providing and fixing of LED street lights in Ward No. 83 Works 9 
Providing and fixing of LED street lights in Ward No. 84 in 14 Finance Grant 100% 
(«] 


33 |mahadevapura division rks 
Finance Grant 100% 
34 |Providing and fixing of LED street lights at Ward No. 54 rks i 


Finance Grant 100% 
Providing and fixing of LED street lights at Ward No. 149 rks W 


Finance Grant 
Providing LED Street lights in T C palya to signal to sathyasai rks 
hospitel K.R.Puram assembly consitituency ward No. 52 


ಟು 


Grant 
Providing LED Street lights in T C palya to sathya sai hospital to 
medhalli k.R.Puram assembly conutituency Ward No. 52 


Providing LED Street lights in Vijaya Bank T C palya signal Finance Grant 
38 |k.R.Puram assembly conutituency Ward No. 52 100% 49.99 
14 th Finance 
Commission 


works-Providing 
Street Lights and 


139 |Providing LED streeet lights to K.R.Puram area in ward NO. 52 
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Swiftting of 11 K.V LT lines and transfer mersat nagondanahalli 
main road for road Viiding in ward no.84 hagaduru 


Maintained and requra to street lights in ward No. 84 hagaduru 
Providing Street lights & maintenance at Horamavu ward No.25 
Kyalasanahalli, Kothanur, K.Narayanapura, Geddalahalli, 


Vaddarapalya, Chelekere, Horamavu, Horamavu, Horamavu 
Agara, Babusapalya in Horamavu Ward no. 25. 


Maintained and requra to street lights in ward No. 84 hagaduru 


Providing LED street light in Ward No.87 HAL Airport 


14 th Finance 
Commission 

works-Providing 
Street Lights and 


Commission 
works-Providing 
Street Lights and 


Commission 
works-Providing 
Street Lights and 


Commission 
works-Providing 
Street Lights and 


Commission 
works-Providing 
Street Lights and 
Maintenance 


Providing LED street light in Ward No.81 Vijinapura 


Providing LED street light in Ward No.55, Devasandra 


Providing LED street light in Ward No.25, Horamavu 


Providing street light & maintenance at Garudacharpalya 


14 th Finance 
Commission 

works-Providing 
Street Lights and 


Commission 
works-Providing 
Street Lights and 


Commission 
works-Providing 
Street Lights and 


Commission 
works-Providing 
Street Lights and 
Maintenance 


Providing LED street light in Ward No.56, 
A.Narayanapura 


14 th Finance 
Commission 

works-Providing 
Street Lights and 


Page 12 of 39 


ward no 86 


14 th Finance 
Commission 
150 [Providing LED street light in Ward No.53, Basavanapura R 5 
Providing Street light and maintenance at Marathahally 
151 


14 Finance Grant 
Works 


Providing & fixing of LED street lights in ward 
No.169 in Jayanagar Division 


14 Finance Grant 


Providing & fixing of LED street lights in ward Works 


No.147 in BTM Division 


14 Finance Grant 


Providing & fixing of LED street lights in ward Works 


No.182 in Padmanabha nagar Division 


14 Finance Grant 


Providing & fixing of LED street lights in ward Works 


No.183 in Padmanabha nagar Division 


14 Finance Grant 


Providing & fixing of LED street lights in ward Works 


No.181 in Padmanabha nagar Division 


14 Finance Grant 
Works 


Providing & fixing of LED street lights in ward 
No.171 in Jayanagar Division 


14 Finance Grant 


Providing & fixing of LED street lights in ward Works 


No.166 in Padmanabhanagar Division 


14 Finance Grant 
Works 
Providing & fixing of LED street lights in ward 
No.180 in Padmanabhanagar Division 
14 Finance Grant 
Works 


Providing & fixing of LED street lights in ward 
No.167 in Padmanabhanagar Division 
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Providing & fixing of LED street lights in ward 
No.178 


Providing & fixing of LED street lights in ward 
No.177 


Providing & fixing of LED street lights in ward 
No.134 


Providing & fixing of LED street lights in ward 
No.158 


Providing & fixing of LED street lights in ward 
No.123 


Providing & fixing of LED street lights in ward 
No.164 


Providing & fixing of LED street lights in ward 
No.155 


Providing & fixing of LED street lights in ward 
No.133 


Providing & fixing of LED street lights in ward 
No.152 


Providing & fixing of LED street lights in ward 
No.119 


Providing & fixing of LED street lights in ward 
No.157 


14 Finance Grant 
Works 


14 Finance Grant 
Works 


14 Finance Grant 
Works 


14 Finance Grant 
Works 


14 Finance Grant 
Works 


14 Finance Grant 
Works 


14 Finance Grant 
Works 


14 Finance Grant 
Works 


14 Finance Grant 
Works 


14 Finance Grant 
Works 


14 Finance Grant 
Works 
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Providing & Fixing of LED street lights in ward 
No.153 


Providing & Fixing of LED street lights in ward 
No.168 


Providing & Fixing of LED street lights in ward 
No.179 


Providing & Fixing of LED street lights in ward 
No.154.Basavangudi Division 


Providing & Fixing of LED street lights in ward 
No.118 in Chickpet Division 


Providing & Fixing of LED street lights in ward 
No.124 in Vijaynagar Division 


Providing & Fixing of LED street lights in ward 
No.142 in Chickpet Division 


Providing & Fixing of LED street lights in ward 
No.143 in Chickpet Division 


Providing & Fixing of LED street lights in ward 
No.144 in Chickpet Division 


Providing & Fixing of LED street lights in ward 
No.145 in Chickpet Division 


Providing & Fixing of LED street lights in ward 
No.156 in Basavanagudi Division 


14 Finance Grant 
Works 


14 Finance Grant 
Works 


14 Finance Grant 
Works 


14 Finance Grant 
Works 


14 Finance Grant 
Works 


14 Finance Grant 
Works 


14 Finance Grant 
Works 


14 Finance Grant 
Works 


14 Finance Grant 
Works 


14 Finance Grant 
Works 


14 Finance Grant 
Works 
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Providing & Fixing of LED street lights in ward 
No.162 in Basavanagudi Division 


Providing & Fixing of LED street lights in ward 
No.170 in Jayanagar Division 


Providing & Fixing of LED street lights in ward 
No.172 in BTM Layout Division 


Providing & Fixing of LED street lights in ward 
No.176 in BTM Layout Division 


Providing & Fixing of LED street lights in ward 
No.151 in BTM Layout Division 


Providing & Fixing of LED street lights in ward 
No.163 Basavanagudi Division 


Providing & Fixing of LED street lights in ward 
No.173 BTM Layout Division 


Providing & Fixing of LED street lights in ward 
No.146 BTM Layout Division 


14 Finance Grant 
Works 


14 Finance Grant 
Works 


14 Finance Grant 
Works 


14 Finance Grant 
Works 


14 Finance Grant 
Works 


14 th Finance 
Commission 

works-Providing 
Street Lights and 


Commission 
works-Providing 
Street Lights and 


Commission 
works-Providing 
Street Lights and 
Maintenance 


Providing and fixing of LED Street lights in Ward 


No 161 in Padmanabnagar Division 


Providing and fixing of LED Street lights in Ward 


No 122 in Vijaynagar Division 


14 th Finance 
Commission 

works-Providing 
Street Lights and 


Commission 
works-Providing 
Street Lights and 
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Providing and fixing of LED Street lights in Ward 
No 148 in BTM Layout Division 


Providing and fixing of LED Street lights in Ward 
No 132 in Vijaynagar Division 


Providing & fixing of LED street lights in ward 
No.165 


Providing LED lights at W N 181 Kumaraswamy 
Layout 


Providing CCTV cameras & oter connected 
accessories etc to important points in yediyur ward 
No.167 


14 th Finance 
Commission 

works-Providing 
Street Lights and 


Commission 
works-Providing 
Street Lights and 


Commission 
works-Providing 
Street Lights and 


Commission 
works-Providing 
Street Lights and 


೫ on 
N [U 
KN 


Commission 
works-Providing 
Street Lights and 
Maintenance 


Providing CC Camera at Garbage Block Spots in 
ward no169 


Providing CC Camera at Garbage Block Spots in 
ward no 182 


Providing CC Camera at Garbage Block Spots in 
ward no 161 


Providing CC Camera at Garbage Block Spots in 
ward no 183 


Providing CC Camera at Garbage Block Spots in 
ward no 166 


14 th Finance 
Commission 

works-Providing 
Street Lights and 


Commission 
works-Providing 
Street Lights and 


Maintenance 
14 th Finance 


Commission 
works-Providing 
Street Lights and 


Commission 
works-Providing 
Street Lights and 


] : 


Commission 
works-Providing 
Street Lights and 
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Providing CC Camera at Garbage Block Spots in 
ward no 180 


Providing CC Camera at Garbage Block Spots in 
ward no 165 


Providing CC Camera at Garbage Block Spots in 
ward no 181 


Providing CC Camera at Garbage Block Spots in 
ward no 181 


Providing LED Street lights,Timer box and other 
Public lighting accessories in BTM Layout and 
surrounding areas in ward No 176 


Providing LED Street lights, Timer box and other 
Public lighting accessories in Madiwala and. 
surrounding areas in ward No 172. 


Providing LED Street lights, Timer box and other 
Public lighting accessories in Jakkasandra and 
surrounding areas in ward No 173 


Providing LED Street lights, Timer box and other 
Public lighting accessories in Ejipura and 
surrounding areas ward No 148. 


Providing LED Street lights,Timer box and other 
Public lighting accessories in Adugodi and 
surrounding areas, Lightings to Parks and Play 
grounds ward no 147 


Providing LED Street lights, Timer box and other 
Public lighting accessories in Lakkasandra and 
surrounding areas ward no 146. 


14 th Finance 
Commission 

works-Providing 
Street Lights and 


Commission 
works-Providing 
Street Lights and 


Commission 
works-Providing 
Street Lights and 


Commission 
works-Providing 
Street Lights and 


Commission 
works-Providing 
Street Lights and 


Commission 
works-Providing 
Street Lights and 


Commission 
works-Providing 
Street Lights and 


Commission 
works-Providing 
Street Lights and 


Commission 
works-Providing 
Street Lights and 


Commission 
works-Providing 
Street Lights and 


W 
W 


Page 18 of 39 


Repairs and upgradation of Lightings at Parks and 
Play Grounds at Koramangala Ward no 151 


Providing LED Street lights,Timer box and other 
Public lighting accessories in Suddagunte Palya 
and surrounding areas ward No 152 


Repairs and upgradation of Lightings at Parks and 
Play Grounds at Suddaguntepalya Ward 


Providing LED Street lights, Timer box and other 
Public lighting accessories in Koramangala and 
surrounding areas in ward No 151 


ImProvement Street light and energy sever system 
in ward no 164, vidyaPeeta 


Providing LED Street Light Fittings to Avalamma 
Temple surrounding area in ward no 171. 


Providing LED Street lights to Shiv Balayogi 
Ashrama Sorounding area JP Nagar 3rd Phase in 
ward no 177. 


Providing LED Street lights to Dollors layout 
Sorournding area JP Nagar 4th Phase in ward no 
177. 


Providing LED Street lights to KSRTC Layout 
Sorounding area JP Nagar 2nd Phase in ward no 
177. 


Providing LED Street lights to Marenahalli 
Sorournding area JP Nagar 2nd Phase in ward no 
177. 


14 th Finance 
Commission 

works-Providing 
oie Lights and 


14 th Finance 
Commission 

works-Providing 
Street Lights and 


14 th Finance 
Commission 

works-Providing 
Street Lights and 


14 th Finance 
Commission 

works-Providing 
Street Lights and 


14 th Finance 
Commission 

works-Providing 
Street Lights and 


14 th Finance 
Commission 

works-Providing 
Street Lights and 


14 th Finance 
Commission 

works-Providing 
Street Lights and 


14 th Finance 
Commission 

works-Providing 
Street Lights and 


14 th Finance 
Commission 

works-Providing 
Street Lights and 


14 th Finance 
Commission 

works-Providing 
Street Lights and 
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Providing LED Street lights to 12th Cross 20th 
Main and Sourounding area JP Nagar Phase in 
ward no 178. 


Providing LED Street lights to Sarakki Main Road 
and Sourounding area in ward no 178. 


Providing LED Street lights to 9th Cross and 
Surrounding area JP Nagar lst Phase in ward no 
178 


Providing LED Street lights to Anjaneya Temple 
Sourounding area Sarakki in ward no 178. 


Providing street lights & Maintenance at ward 


no.118 


Providing LED Street Lights in ward no 134 


Providing Street Lights and Maintenance at ward 


no 145 


Providing LED Street Lights in ward no 147 


Providing LED Street Lights in ward no 148 


Providing LED Street Lights in ward no 151 


14 th Finance 
Commission 

works-Providing 
Street Lights and 


Commission 
works-Providing 
Street Lights and 


Commission 
works-Providing 
Street Lights and 


Commission 
works-Providing 
Street Lights and 


Commission 
works-Providing 
Street Lights and 


Commission 
works-Providing 
Street Lights and 


Commission 
works-Providing 
Street Lights and 


Commission 
works-Providing 
Street Lights and 


Commission 
works-Providing 
Street Lights and 


Commission 
works-Providing 
Street Lights and 


24.98 
24.96 


[(e) 
[() 
00 


ಟಿ h 
(=) 
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Providing LED Street Lights in ward no 152 


Providing Street Lights and Maintenance in ward 
no 153 


Providing LED Street Lights in ward no 157 


Providing LED Street Light Fittings to Masjid 


surrounding area 1,2,3,4th Cross in ward no 171. 


Providing LED Street Lights in ward no 172 


Providing LED Street Lights in ward no 180 


Providing LED Street Lights in ward no 176 


Providing Street Lights and maintenance in ward 
no 122 KP Agrahara 


Providing Street Lights and maintenance at ward 
no 144 


Development of Electrical works at Maruthi Layout 


park in Gurappana palya ward no 171 


14 th Finance 
Commission 

works-Providing 
oie Lights and 


14 th Finance 
Commission 

works-Providing 
Street Lights and 


14 th Finance 
Commission 

works-Providing 
Street Lights and 


14 th Finance 
Commission 

works-Providing 
Street Lights and 


14 th Finance 
Commission 

works-Providing 
Street Lights and 


14 th Finance 
Commission 

works-Providing 
Street Lights and 


14 th Finance 
Commission 

works-Providing 
Sireet Lights and 


14 th Finance 
Commission 

works-Providing 
Street Lights and 


14 th Finance 
Commission 

works-Providing 
Street Lights and 


14 th Finance 
Commission 

works-Providing 
Street Lights and 


[Ce] 
[() 


[(e) 
[() 
00 


NM 

o My 
0 - RN 

[ o o 
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Providing Street Lights and Maintenance at ward 
no 165 


Providing and Maintenance of Street lights in ward 
no 169 Byrasandra 


Providing and Maintenance of Street lights at Kittur 
Rani Chennamma Ground in ward no 169 
Byrasandra 


Providing and Maintenance of Street Lights in 
parks in ward no 169 Byrasandra 


Providing Street Lights and other Electrical 
accessories in ward no 153 


Upgradation of park lighting system and other 
Electrical works pertaining to Street lights in ward 
no 163 


Providing Street light and other electrical 
accessories in ward no 118 


Providing Street light and other Electrical 
accessories in ward no 119 


Providing Street light and other Electrical 
accessories in ward no 142 


Providing Street light and other Electrical 
accessories in ward no 143 


14 th Finance 
Commission 

works-Providing 
Street Lights and 


Commission 
works-Providing 
Street Lights and 


Commission 
works-Providing 
Street Lights and 


Commission 
works-Providing 
Street Lights and 


Commission 
works-Providing 
Street Lights and 


Commission 
works-Providing 
Street Lights and 


Commission 
works-Providing 
Street Lights and 


Commission 
works-Providing 
Street Lights and 


Commission 
works-Providing 
Street Lights and 


Commission 
works-Providing 
Street Lights and 
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Providing Street light and other Electrical 
accessories in ward no 144 


Providing Street light and other Electrical 
accessories in ward no 145 


Providing Street light and other Electrical 
accessories in ward no 154 


Providing Street light and other Electrical 
accessories in ward no 155 


Providing Street light and other Electrical 
accessories in ward no 156 


Providing Street light and other Electrical 
accessories in ward no 163 


Providing Street light and other Electrical 
accessories in ward no 164 


Providing Street light and other Electrical 
accessories in ward no 147 


Providing Street light and other Electrical 
accessories in ward no 148 


Providing Street light and other Electrical 
accessories in ward no 152 


14 th Finance 
Commission 

works-Providing 
Street Lights and 


Commission 
works-Providing 
Street Lights and 


Commission 
works-Providing 
Street Lights and 


Commission 
works-Providing 
Street Lights and 


Commission 
works-Providing 
Street Lights and 


Commission 
works-Providing 
Street Lights and 


Commission 
works-Providing 
Street Lights and 


Commission 
works-Providing 
Street Lights and 


Commission 
works-Providing 
Street Lights and 


Commission 
works-Providing 
Street Lights and 
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Annual Maintenance of Street lights of ward no 172 
Madiwala 


Providing and Fixing of Street lights of ward no 172 
Madiwala 


Providing Street light and other Electrical 
accessories in ward no 173 


Providing Street lights and Maintenance at ward no 
123 


Providing Street light and other Electrical 
accessories in ward no 124 


Providing Street light and Maintenance in ward no 
132 


Providing Street light and other Electrical 
accessories in ward no 157 


Providing pathway lighting street lights, Timer in 
ward no 161 


Providing Street Lights and Maintenance at ward 
no 165 


Providing park lightings street lights, Timer in ward 
no 166 


14 th Finance 
Commission 

works-Providing 
Street Lights and 


Commission 
works-Providing 
Street Lights and 


Commission 
works-Providing 
Street Lights and 


Commission 
works-Providing 
Street Lights and 


Commission 
works-Providing 
Street Lights and 


Commission 
works-Providing 
Street Lights and 


Commission 
works-Providing 
Street Lights and 


Commission 
works-Providing 
Street Lights and 


Commission 
works-Providing 
Street Lights and 


Commission 
works-Providing 
Street Lights and 
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Providing street light and maintenance at ward no 
180 Banashankari Temple 


Providing Street light and other Electrical 
accessories in ward no 181 


Providing Street light and other Electrical 
accessories in ward no 182 


Providing Street light and other Electrical 
accessories in ward no 183 


Providing Street light and other Electrical 
accessories in ward no 168 


Providing street lights and maintenance at ward no 
171 


Providing street light and other electrical 
accessories in ward no 177 


Providing street light and other electrical 
accessories in ward no 178 


Providing street light and other electrical 
accessories in ward no 179 


Providing Street Lights and Other Electrical 
Accessories at parks in ward no 162 


14 th Finance 
Commission 

works-Providing 
Street Lights and 


Commission 
works-Providing 
Street Lights and 


Commission 
works-Providing 
Street Lights and 


Commission 
works-Providing 
Street Lights and 


Commission 
works-Providing 
Street Lights and 


Commission 
works-Providing 
Street Lights and 


Commission 
works-Providing 
Street Lights and 


Commission 
works-Providing 
Street Lights and 


Commission 
works-Providing 
Street Lights and 


Commission 
works-Providing 
Street Lights and 
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Providing CCTV Cameras solid waste Management 
block spot at ward no 165 Ganesha Mandira 


Providing Electrical works at DWCC center in 
Byrasandra in ward no 169 Byrasandra 


Providing cables Automatic Switches at 
Nakkalbande Slum in ward no 169 Byrasandra 


Emergency Electrical works in ward no 181 


Providing Decorative lights to MN Krishna Rao park 
footpaths in ward no 143 


Providing illumination at Dark Places and 
Important junctions of Basavanagudi ward no 154 


Maintenance of Electrical Work in ward no 167 


283 
284 
Upgradation of park lighting works in 
286 |Kumarswamy layout parks in ward no 181 


14 th Finance 
Commission 

works-Providing 
Street Lights and 


Commission 
works-Providing 
Street Lights and 


Commission 
works-Providing 
Street Lights and 


Commission 
works-Providing 
Street Lights and 


Commission 
works-Providing 
Street Lights and 


Commission 
works-Providing 
Street Lights and 
aintenance 
14 th Finance 
Commission 
works-Providing 
Street Lights and 
A i nTenance 
14 th Finance 
Commission 
works-Providing 
Street Lights and 
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Providing of LED Lights fixtures to premises 
of Planetariums in ward no.110 


Providing LED Lights at Ward No.29 
Kacharakanahalli 

Providing and fixing of LED Street Lights in 
Ward no.93 in Shivajinagara Division 
Providing and Fixing of LED Street Lights in 
Ward No.21 in Hebbal Division 

Providing and Fixing of LED Street Lights in 
Ward No.22 in Hebbal Division 

Providing and Fixing of LED Street Lights in 
Ward No.24 in Sarvagnanagar Division 


298 
Providing and Fixing of LED Street Lights in 
Ward No.23 in Sarvagnanagar Division 
299 
Providing and Fixing of LED Street Lights in 
Ward No.29 in Sarvagnanagar Division 
300 5 
AS ETI ON 
301 |Ward No.20 in Hebbal Division P3110 5.39 
A NET ON 
302 |Ward No.33 in Hebbal Division P3110 5.2 
Providing and Fixing of LED Street Lights in 
Ward no.78 in Pulakeshinagar Division 
0. 


303 
Providing and Fixing of LED Street Lights in 
Ward no.60 in PulakeshinagarDivision 

304 


Providing and fixing of LED Street Lights in 

305 |Ward no.63 in Shivajinagara Division 
Providing and fixing of LED Street Lights in 
Ward no.110 in Shivajinagara Division 
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Providing and Fixing of LED Street Lights in 
Ward No.57 in C.V.Raman Nagar Division 


Providing and Fixing of LED Street Lights in 
Ward No.58 in C.V.Raman Nagar Division 


Providing LED Street Lights in ward no.30 


Providing and Fixing of LED Street Lights in 
Ward No.79 in C.V.Raman Nagar Division 


Providing and Fixing of LED Street Lights in 
Ward no.48 in Pulakeshinagar Division 100% 
P3110 .93 


5 
5. 
5 


320 
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Providing and Fixing of LED Street Lights in 
Ward No.80 in C.V.Raman Nagar Division 


Providing and Fixing of LED Street Lights in 
Ward No.88 in C.V.Raman Nagar Division 


Providing and fixing of LED Street Lights in 
Ward no.91 in Shivajinagara Division 
Providing and fixing of LED Street Lights in 
Ward no.90 in Shivajinagara Division 


[as frre to Der 

325 |ward no.18 in Hebbal Division 

[ae rn nm non | 

326 [ward no.111 in Shanthinagar Division 

[ar sme oon 

327 [ward no.112 in Shanthinagar Division 
Providing LED street lights, Park lights, Cable, 


AB Cable, ACSR wire, Poles, Timer Switches, 
Boxes etc to Kushalanagara in ward no.31 


E Providing and Fixing of LED Street Lights i 


Ward No.28 in Sarvagnanagar Division 


Providing and Fixing of LED Street Lights i 
Ward no.32 in PulakeshinagarDivision 


Providing and Fixing of LED Street Lights i 
Ward No.113 in C.V.Raman Nagar Division 


Providing and Fixing of LED Street Lights i 
Ward no.47 in Pulakeshinagar Division 
Providing and fixing of LED Street Lights i 


Ward No.114 in Shanthinagar Division 


328 
329 
330 
331 
332 
333 
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Providing LED li 
334 |Kacharakanahalli 


Providing LED lights in adjecent cross roads 

of Nehru road in ward no.29 Kacharakanahalli 
335 

Providing LED lights in Ramaiah layout (part- 
336 |1) in Ward no.29 Kacharakanahalli 


Providing LED Street Light to Broadway road 

and surrounding area in Jayamahal Ward 
337 [no.63 

Providing LED Street Light to Cockburn road 

and surrounding area in Jayamahal Ward 
338 |no.63 

Providing LED Street Light to Sulthanjigunta 

road and surrounding area in Jayamahal 
339 |Ward no.63 

Providing LED Street Light to Thimmaiah 

road and surrounding area in Jayamahal 
340 |Ward no.63 

Providing LED Street Light to Slaughter house 

road and surrounding area in Jayamahal 
341 


Ward no.63 


Providing maintenance of Street Lights in 
342 |Ward no.30 K.G.Halli 


Providing New LED light at 

Thippasandra GM playa Byrasandra and 
343 [Surrounding area in ward no.58 

Providing New LED Light at Krishnappa 

Garden and surrounding areas in ward no.58 


344 
[46 [wor conn 
345 |Ward No.116 Neelasandra 
BESS AON EN EN EE 
346 |Ward No.48 P3110 


Page 30 of 39 


Providing Street Light Shamapura 

Kavalbyrasandra village, Nagamamma layout 
347 [Surrounding area in ward no.32 

Providing Street Lights and maintenance in 
348 [ward no.22 Vishwanatha Nagenahalli 

Providing Street Lights and Maintenance in 
349 |ward no.112 Domlur 

Providing and Maintenance of Street Lights 
350 |in Ward No.78 Pulakeshinagara 

Providing LED Street Lights to Ward no.62 


Providing and Installation of Street Lights in 
352 |Ward No.60 Sagayapuram 


Providing LED Street Light and Maintenance 4 
353 [at Ward No.18 ದ k 96 


Providing Street Lights in Ward no.21 P3110 | | 100% | | 998 | 98 


ERT 
355 [Ward No.113 Konena Agrahara P3110 

ENE NEN ENE 

356 |in Ward No.61 S.K.Garden P3110 


Providing LED lights at S.K.Garden and 
Surrounding area in ward no.61 S.K.Garden 100% 
P3110 


Providing and fixing of LED street lights in SR 
Nagar Ward No 110 in Shivajinagara Division 


Providing Street Light at HKBK College road 
and Surrounding area in ward no.23 = ಸ = - 100% 
362 P3110 9 
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Sd 
363 |[Jayamahal area in ward no.63 
[arn tran 
364 |Ward no.80 Hoysalanagar 
Se 
365 |at Ward no.116 P3110 
Sa 
366 [new Thippasandra ward no.58 

Providing and Maintenance of LED street 


light at new Thippasandra and surrounding 
367 [area in ward no.58 


Providing Street Lights and Maintenance at 
368 |ward no.113 


[1 [2 nica gerne 

369 |Ward No.22 Vishwanatha Nagenahalli P3110 
ರಾ 

370 |ward no.50 P3110 
Ed 
371 |ward no.88 


Providing of poles, control Switches and LED 
Park lights to MM Road Park at 
Sarvagnanagar and Surrounding area in ward 
no.79 

Providing tubular poles and LED lights to 
Hennur main road in ward no.29 
Kacharakahanahalli 


Sevanagar and Surrounding area in ward 
no.59 

Providing LED lights with Modern Poles at ITI 
Layout and Surrounding area in ward no.61 
S.K.Garden 


Providing Street Lights and Maintenance in 
Ward no.18 


“U “U0 “U “U0 “U0 “U0 “U0 “U “U0 “U0 “U0 
Ww Ww Ww Ww Ww Ww Ww Ww Ww Ww Ww 
[ue [ue [ue [ue [ue [ue [ue [ue [ue [ue [ue 
[ [ [EY [EY [EY [EY [EY [EY [EY [EY [EY 
[e) [e) [e) [e) [e) [e) [e) [e) [e) [e) [e) 


Providing LED Street Lights to Maruthi 
374 
375 
376 
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SN NEN NEN CON NN NN 
377 |Ward no.92 P3110 
Providing Street Light at Ibrahim Saheb 
Street and Surrounding area in ward no.23 100% 
378 P3110 0.00 
Providing Street Lights and its Maintenance 
in Ward no.20 Ganganagara 100% 
379 P3110 0.00 


Providing Street lights at New Bhoopasandra 
surrounding area roads and Maintenance in hi 
ward no.19 (Sanjayanagar) 

P3110 


AE lights in Parks at Ward no.32 P3110 | | 0% | 


Ee — 
382 [Ward no.32 P3110 

no en 
383 |no.32 P3110 

| 


ವಿದ್ಯುತ್‌ ( ಪಶ್ಚಿಮ ವಲಯ) 


SSE TSS 

[ou ET ne es] | |---| 
384 [West Zone of BBMP P 3110 

MESES SES SI EES ES ES 
385 |Govindarajnagar P3 


386 [Providing and fitting LED lights in ward no 106 | 100% | WH 04 


Providing LED Street Lights fittings to 
87 |Mariyappanapalya and surrounding area in Ward No 98 


SN Providing LED Street Lights fittings to D Block 
388 


Rajajinagara and surrounding area in Ward No 98 


ke Providing LED Street Lights fittings to Prakash 
389 


Nagara and surrounding area in Ward No 98 


Providing New Street light fittings and control 
switches wires panels with allied Accessories in ward 
390 


juridiction in ward no 136 


A and fixing of LED Street lights in ward no 

100 Rajajinagar Division 

Providing and fixing of LED Street lights in ward no 
392 


135 in Chamarajpet Division 
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Providing and fixing of LED Street lights in ward no 100% 
136 in Chamarajpet Division 4 


Providing and fixing of L.E.D Street lights in ward No 100% 

(«] 
140 in Chamarajpete Division 
Providing and fixing of L.E.D Street lights in ward No 


0) 
45 in Malleshwaram Division. 100 


Providing and fixing of L.E.D Street lights in ward No 100% 

(«] 
64 in Malleshwaram Division. 
Providing and fixing of L.E.D Street lights in ward No 


77 in Gandhinagar Division. 


Providing and fixing of L.E.D Street lights in ward No 
120 in Gandhinagar Division. 
Providing and fixing of L.E.D Street lights in ward No 
141 in Chamarajpete Division 
Providing and fixing of L.E.D Street lights in ward No 
98 in Rajajinagar Division. 
Providing and fixing of L.E.D Street lights in ward No 
106 in Govindarajanagar Division. 
Providing and fixing of L.E.D Street lights in ward No 
96 in Gandhinagar Division. 
Providing and fixing of L.E.D Street lights in ward No 
66 in M. hwaram Division. 
Providing and fixing of L.E.D Street lights in ward No 
35 in Malleshwaram Division. 
Providing and fixing of L.E.D Street lights in ward No 
36 in Malleshwaram Division. 
Providing and fixing of L.E.D Street lights in ward No 
65 in Malleshwaram Division. 
Providing and fixing of L.E.D Street lights in ward No 
76 in Malleshwaram Division. 


Providing and fixing of L.E.D Street lights in ward No 
95 in Gandhinagar Division. 
Providing and fixing of L.E.D Street lights in ward No 
44 in Mahalakshmi Layout Division. 
Providing and fixing of L.E.D Street lights in ward No 
74 in Mahalakshmi Layout Division. 
Providing and fixing of L.E.D Street lights in ward No 
99 in Rajajinagar Division. 
Providing and fixing of L.E.D Street lights in ward No 
138 in Chamarajpete Division 


Providing and fixing of L.E.D Street lights in ward No 
139 in Chamarajpete Division 
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Providing and fixing of L.E.D Street lights in ward No 
67 in Mahalakshmi Layout Division. 


Providing and fixing of L.E.D Street lights in ward No 
107 in Rajajinagar Division. 


4 K 
415 4 
Providing and fixing of L.E.D Street lights in ward No 100% 
416 [68 in Mahalakshmi Layout Division. ೫ | 
417 K 
| 


Providing and fixing of L.E.D Street lights in ward No 
75 in Mahalakshmi Layout Division. 


100% 


Providing and fixing of L.E.D Street lights in ward No 
105 in Govindarajanagar Division. 


100% 


Providing and fixing of L.E.D Street lights in ward No 100% 
419 |131 in Govindarajanagar Division. g 


PT SEN ES INTE EEN ES EN CS 
420 [102 in Mahalakshmi Layout Division. £ 
Ec Tee 
21 |104 in Govindarajanagar Division. 3110 0 


1009 


Prov ding LED es to Gayathri Devi park in 100% 
424 ಸ no 98 ಈ 


nin EPS SN EN CN EE EE EE EN RN A 
425 |121 in Gandhinagar Dion. 

TENET 
426 |no 107 10 

ET EE ST 
427 |ward no 98 P 3110 


Providing street light LED fittings with control 
switches and allied accessories in Rayapuram area in 


ward no 137 


ಮ street light LED fittings with control 
switches and allied accessories in S KR Market area in 
ward no 139 


್ಲ LED lights in ward no 127 in 

0 |Govindarajanagara Constituency 

Providing Street light LED fittings with control 
431 


switches and allied accessories in flyover in ward no 


139 
Providing and fixing of LED Street lights in ward no 
432 


108 in Rajajinagara Division 


Providing and fixing of LED Street lights in ward no 
$ ) Re 100% 
137 in Chamarajapete Division 
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Providing CC Camera at Garbage Black spots in ward 
no 137 
Providing and fixing of LED street light in ward no 94 
Gandhinagar Division 


Providing and fixing of LED Street lights in ward no 
43 in Mahalakshmi Layout Division 
Providing fixing of LED street light in ward no 103 


43 
43 
43 
43 
43 


Providing and fixing of LED street light in ward no 97 

in Rajajinagar Division 

Providing and fixing of L.E.D Street lights in ward No 
3 


4 127 in Govindarajnagar Division 


od Providing and fixing of L.E.D Street lights in ward No 
4 


126 in Govindarajnagar Division 


Providing and fixing of L.E.D Street lights in ward No 
1 


41 |125 in Govindarajnagar Division 
kl Providing and fixing of LED Street lights in Ward No 
42 [101 in Rajajinagar Division 
Providing LED Street lights in 3rd block and 5th block 
43 |Rajajinagar Shiavanagar ward No.107 


hts in Shivanagar ward No.107 
surrounding area in Dr| | Rajkumar ward. 
Maintenance and providing LED Street light in ward 
446 |no 106 
Providing and fixing of LED Street lights in Ward No 
447 


128 in Govindarajnagar Division 


4 
5 
6 
7 
8 
9 
0 


Improvement street light and energy sever system in 
448 |ward No.127, Mudalapalya. 


Providing LED Light to Nayandahalli Under pass in 
449 [ward no:131Govindarajanagar constituency. 


Improvement street light and energy sever system in 
450 |ward No.125, Marenahalli. 

Providing Street lights and maintenance in ward no 
451 


121 Binnypet at Cottonpet Sub Division 0 
Providing LED Street lights and Auto switch in ward 100% 

45 P 3290 ” 10 
ಬ ¥ 5 , 100% 

453 [Providing street light and maintenance in ward no 95 P 3290 10 
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454 [Providing street light in ward no 68 P 3290 100% 
A ನ 100% 
455 [Providing street lighting and Maintenane in ward no 67 P 3290 


458 |[Shankarmutt 


Providing street lights and Maintenance in ward no 131 100% 
456 |[Nayandahalli P 3290 
S ? 100% 

457 [Providing Street light and maintenance at ward no 140 P 3290 


[VN 
\o 


no 101 
Providing Street lig 
460 |Marappanapalya 


Providing Street li 


Providing Street li 


[on 
ಬು 


Providing Street lig 


461 
462 
466 


Providing and fixing LED street lights in ward no 75 

P 3290 
Providing CC Camera at Garbage Block Spots in ward 

P 3110 


hts and maintenance at ward no 44 

P 3290 
ht and maintenance at ward No 135 P 3290 UU 
hts and maintenance in ward no 94 P 3290 EN EN SET 


[Y 


[Y 


Providing and fixing ನ LED Street lights in ನಾ No 100% 
109 in FEET NESTE ar Division P 3110 3 
iii CCE EI CC Camera in ward no 109 P 3110 WEN ESN CN ESN ETN 100% 


Providing street lights and maintenance in Shivanagar 100% 
467 ward no 107 P 3290 ್ಟ 


J 
[ox 
00 


Providing LED lights in Bhalaiahna kere park and 


© | 100% | 
surrounding area in ward no 103 P 3290 EEN | 200% | 


469 Dai colony and surrounding area in ald no 103 P CS 
ಮಾ ವ 
470 |ward no 103 | 3111 
ETE 
471 |no 108 P 3110 
i ET EN EE EH CS IES EN ES ES ES 
472 |no 99 P 3110 10 
EE 
473 |74 P 3290 10 
ಮಾ 
474 |102 P 3290 10 
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Providing street lights at various locations in ward 
No.103, Kaveripura. 


Providing LED Street Lights at Vidyagiri Layout in 
ward No 128 

Providing LED Street Lights at Jyothinagara in ward 
No 128 

Providing LED street Lights at Chandralayout from 
6th Cross to 10th Cross in ward No 128 

Providing street light and maintenance works at 
Padarayanapura and Mominpura in ward no 136 


Providing street light LED Fittings with control 
swithes and applied accessories in Vinayaka Nagara 
and surrounding areas in JJR Nagar ward no 136 


Providing L E D Street lights fittings to Nagarabhavi 
and its surrounding area in ward no 128 

Providing street lights and Maintenance in ward no 66 
Subramanyanagara 

Providing ponds and lighting to to Gayithri devi park 
in ward no 98 

Providing WI-FI connection to Prakashnagara, ward 
No.98 

Providing LED street Lights at Chandralayout from 
1st Cross to 5th Cross in ward No 128 


486 [Providing lighting at Shardadevi Park in Ward No 128 [5 
Providing Street light and Maintenance in ward no 126 P 3290 
Providing Street lights and Maintenance at ward no 65 P3290 

ನಾರಾ ನ ai 


Providing Street lights and Maintenance at ward no 36 
489 |Mathikere 
Providing CC Cameras in ward no 140 ESR RS 100% 


1009 
WE SS Steet lights and Maintenance at ward no 67 | P3290 [ee [sc a | 
Providing Street lights and Maintenance at ward no 64 100% 
492 |Rajmahal Guttahalli P3290 3 5 
Providing Street Lights and Maintenance in Ward No 100% 
493 |125 Marenahalli in ward No 125 P3290 i 5 
ಸ R ; 100% 
494 [Providing street lights and maintenance at ward no 98 P3290 20 
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Providing street lights and maintenance at ward No. 99 
Rajajinagat. 

Providing Street Lights and Maintenance at Ward No. 
67 


Providing Street Lights and Maintenance at Ward No 
128 Mudalapalya P3290 
Providing Street Lights and Maintenance in Ward No 
127 Moodalapalya P3290 


EN EN ET EN ET EN ETE NT NN ET) 
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ಬೃಹತ್‌ ಬೆಂಗಳೂರು ಮಹಾನದರ ಪಾಲಿಕೆ 


ವಿಧಾನ ಪರಿಷತ್ತಿನ ಸದಸ್ಯರಾದ ಶ್ರೀ.ಪಿ.ಆರ್‌.ರಮೇಶ್‌ (ನಾಮನಿರ್ದೇಶನ ಹೊಂದಿದವರು) ರವರ 
ಚುಕ್ಕೆ ಗುರುತಿನ ಪ್ರಶ್ನೆ ಸಂಖ್ಯೆ:೨17ಕ್ಕೆ ಅನುಬಂಧ -3 


ಕಳೆದ ೦5 ವರ್ಷಗಳಲ್ಲ ಬೃಹತ್‌ ಬೆಂಗಳೂರು ಮಹಾನಗರ ಪಾಲಅಕೆ ವ್ಯಾಪ್ತಿಯಲ್ಪ ರಾಜ್ಯ ಪಕಾ£೯ರದ ವತಿಯಿಂದ ಜಡುಗಡೆಯಾದ ಅನುದಾನದ ವಿವರಗಳು (ಪ್ರತಿ ಕಾಮಗಾರಿಗಳ ಭೌತಿಕ / ಆರ್ಥಿಕ ಪ್ರಗತಿಯ ವರ್ಷವಾರು ವಿವರ). 


ರಾಜ್ಯ ಸರ್ಕಾರದ 
ಕಾಮಗಾರಿಯ ಹೆಸರು ಅನುದಾನದಡಿಯಲ್ಲನ ಯೋಜನೆಯ ಭೌತಿಕ ಪ್ರಣತಿ | ಆರ್ಥಿಕ ಪ್ರಗತಿ ಆರ್ಥಿಕ ಪ್ರಗತಿ ಷರಾ 
ಹೆಸರು (ಶೇಕಡವಾರು) (ರೂ.ಲಕ್ಷಗಳಲ್ಲ) (ರೂ.ಲಕ್ಷಗಳಲ್ಲ) 
13 14 


Improvements to drains at Muneshwara Nagara 4th 


Sth and 6th cross in ward no 31 Kushal Nagara 


Improvements to Roads at Muneshwara Nagara 12th 


cross in ward no 31 Kushal Nagara 


Improvements to Roads at Muneshwara Nagara 13th 


A. in ward no 31 Kushal Nagara 


Improvements to Roads of Ashoka Nagara Ist main 


and cross roads in ward no 31 Kushal Nagara 


Improvements to drains at cross roads of Sayeediya 


Masjid road in ward no 31 Kushal Nagara 


State Finance 
ssion Untied Grant 
Works 
State Finance 
ssion Untied Grant 
Works 
State Finance 
ssion Untied Grant 
Works 
State Finance 
ssion Untied Grant 
Works 
State Finance 
ssion Untied Grant 
Works 


rd no 31 Kushal Nagara 


rd no 31 Kushal Nagara 


provements to drains Doddanna lane Ist main in 


provements to drains Doddanna lane 2nd main in 


State Finance 
ssion Untied Grant 
Works 
State Finance 
ssion Untied Grant 
Works 


provements to CC roads of Karumariyamma 
gara in ward no 31 Kushal Nagara 


Improvements to CC roads of Muslim colony in 
ward no 31 Kushal Nagara 


State Finance 
ssion Untied Grant 
Works 


State Finance 


P31 
Commission Untied Grant 
Works 


100% 


19.13 
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Drilling of borewell and providing accessories and 
pipelines at P and T colony and surrounding area in 
ward no 31 Kushal Nagara 


ssion Un 
Works 


State Finance 


ied Grant 


Drilling of borewell and providing accessories and 
pipelines at Income tax Layouat and surrounding 
areca in ward no 31 Kushal Nagara 


ssion Un 
Works 


State Finance 


ied Grant 


Drilling of borewell and providing accessories and 
pipelines at Ashoka Nagara 3rd main and 
surrounding area in ward no 31 Kushal Nagara 


ssion Un 
Works 


State Finance 


ied Grant 


Improvement of area around periyar circle in ward no 
31 Kushal Nagara 


ssion Un 
Works 


State Finance 


ied Grant 


20 


21 


Construction of Hospital building in ward no 31 


Improvements and Providing Covering Slabs to 
Drain at Ranka Nagar and Surrounding area in ward 
no 32 
provements and Providing Covering Slabs to 
Drain at Muniveerappa Layout Ist cross and 
Surrounding area in ward no 32 

provements and Providing Covering Slabs to 
Drain at Muniveerappa Layout 2nd cross and 
Surrounding area in ward no 32 


Improvements Road and Drains at Chinanna Layout 
and Surrounding area in ward no 32 


Improvements & Providing covering slabs to 
Kaverinagar & Surroundings in ward no 32 


Providing and Laying CC Roads at Jani Bhal 
Compound and surrounding area in ward no 48 


Providing and Laying CC Roads at Ajju Lane 
Compound and surrounding area in ward no 48 


ssion Un 
Works 


ssion Un 
Works 


ssion Un 
Works 


ssion Un 
Works 


ssion Un 
Works 


ssion Un 
Works 


ssion Un 
Works 


ssion Un 
Works 


State Finance 


ied Grant 


State Finance 


ied Grant 


State Finance 


ied Grant 


State Finance 


ied Grant 


State Finance 


ied Grant 


State Finance 


ied Grant 


State Finance 


ied Grant 


State Finance 


ied Grant 


95.63 


22 


23 


Improvements to Playground at Pillanna Garden Ist 
stage in ward no 60 


Improvements to footpath & Road side drain at Hall 
road & Surroundings in ward no 60 


ssion Un 
Works 


ssion Un 
Works 


State Finance 


ied Grant 


State Finance 


ied Grant 


24 


25 


Construction of Anganawadi Building at Old Bagalur 
Layout in ward no 60 


Construction of Drain on Edga ground upstream in 
ward no 47 


P31 


Commission Unt 


ssion Un 
Works 


Works 


State Finance 


ied Grant 


State Finance 


ied Grant 


100% 


19.89 
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26 


Construction of Drain on Edga ground downstream 
in ward no 47 


ssion Un 
Works 


State Finance 


ied Grant 


27 


Installation of baba saheb ambedkar Mahatma 
Gandhi & Nelson Mandela statue at Nelson Mandela 
park in ward no 47 


ssion Un 
Works 


State Finance 


ied Grant 


28 


Improvements near wet well & surroundings of park 
in ward no 47 


ssion Un 
Works 


State Finance 


ied Grant 


29 


Providing Safety Grills at Wet Well in ward no 47 


ssion Un 
Works 


State Finance 


ied Grant 


30 


Providing Cement Concrete to Sujanna nagar Interial 
Cross roads & Surroundings in ward no 47 


Providing Missing Slabs & Improvements to drain in 


ssion Un 
Works 


State Finance 


ied Grant 


State Finance 


31 ssion Untied Grant 
‘d no 47 
Wari 19 Works || CIES ENE 
ಇಸ s State Finance 
Providing Cement Concrete road to Madina Mohall A £ 
32 F ಸ ssion Untied Grant 
& Noor Masjid Surroundings in ward no 61 
Works 
pe A State Fi 
Providing Cement Concrete road to Bangaragiri p ಸ pd 
_ Layout & Surrounding in ward no 61 Sion Ube oral 
y 8 Works 
Improvements to roads & Drains in Byadrahalli ಟಿ 
34 dings i dno 61 ssion Untied Grant 
surroundings in ward no Works 
A State Fi 
Providing Cement Concrete road to Cleaveland town SE 
35 g ssion Untied Grant 
Surrounding area in ward no 78 
Works 
A State Finance 
Improvments to drain & Footpath stephens road & | 3 
36 4 _ p ssion Untied Grant 
Paramjyothiroad cross in ward no 78 
Works 
ತ p State Finance 
37 Providing Cement Concrete road to Nanjappa ssion Untied Grant 
Garden in ward no 78 
Works 
§ State Finance 
38 Improvments to drain & Footpath Kenchappa road ssion Untied Grant 
cross in ward no 78 
Works 
Ne State Fi 
Providing Cement concrete road to Stephens road & Kd 
39 - ssion Untied Grant 
Standage road Conservance lane in ward no 78 
Works 
Providing Cement concrete road to Stephens road & ಮ Fiance 
40 | ssion Untied Grant 
MDM road Conservance lane in ward no 78 
Works 
Providing Cement concrete road to Stephens road & P3111 State Finance 
41 |Kumaraswamy naidu road road Conservance lane in Commission Untied Grant - - 100% 24.69 - - - - 


ward no 78 


Works 
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Providing Cement concrete road to Rathansingh lane 


P3111 State Finance 


42 y y Commission Untied Grant 
& its road Conservance lane in ward no 78 
Works 
Improvement to Footpath of Kammanahalli main 
43 ್ಸ ಸ P-3111 SFC Grant: 
Road in Ward No.29, Kacharakahalli. Tan's 
P ROAUTOR DTOTIy Ka 
44 in Ward No.49, Lingarajapura P-3111 SFC Grants 
VE oauranrDranroppToTrora 
45 School i ard No.49, Lingarajapura P-3111 SFC Grants 
P y gate FESTUS Wate 
46 Drain (SWD) in Ward No.49, Lingarajapura P-3111 SFC Grants 
TIPTOVETIENNS TU DTANTANU TUNES ATISTCOSS; 
Sonnappa Layout and Gullappa House to Babu 
47 reddy House and 15th Cross of Gundappa Mutt P-3111 SFC Grants 
Road in Ward No.49, Lingarajapura 
CITI ROAUTOSA USITHOUSE ROA 
48 Ward No.49, Lingarajapura P-3111 SFC Grants 
49 Lingarajapura P-3111 SFC Grants 
Construction of Drain at Mayura Road From 
50 Lokesh Tent Road in Ward No.49, Lingarajapura Pe3111:SFC Grants 
51 Lingarajapura P-3111 SFC Grants 
| 
52 8 ್ಯ 1 P.M N Yanapp Commission Untied Grant 
compound (behind florence sholl) main roads and Works 
cross roads in ward no 18 
Comprehensive Development Concrete to Roads 
and improvements of Drains Changing of pipeline P3111 State Finance 
53 to existing Borewells at Chamundi Nagar 3rd and | Commission Untied Grant 
4th Cross Road and surrounding areas in ward no Works 
33 
Comprehensive Development including Concrete to 
Roads and improvements of Drains Changing of P3111 State Finance 
54 pipeline to existing Borewells at Chamundi Nagar | Commission Untied Grant 
Akbari Masjid 2nd main road and surrounding Works 
areas in ward no 33 
Comprehensive Development including Asphalt to 
Roads and improvements of Drains, Changing of P3111 state Finance 
55 Commission Untied Grant 
pipeline to existing Borewells at Kousar Nagar 5th Works 
cross and surrounding areas in ward no 33 
Comprehensive Development including Asphalt to 
Roads and improvements of Drains, Drilling of P3111 State Finance 
56 |Borewells and Changing of pipeline to existing Commission Untied Grant 


Borewells at Kousar Nagar 4th cross and 
surrounding areas in ward no 33 


Works 
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57 


Comprehensive Development including Asphalt 
Concrete to Roads and improvements of Drains, 
Drilling of Borewells and Changing of pipeline to 


existing Borewells at Kousar Nagar 6th cross and 


surrounding areas in ward no 33 


P3111 State Finance 
Commission Untied Grant 
Works 


58 


Comprehensive Development including Concrete to 
Roads and improvements of Drains Changing of 


pipeline to existing Borewells at Chamundi Nagar 
1st and 2nd Cross and surrounding areas in ward 
no 33 


P3111 State Finance 
Commission Untied Grant 
Works 


59 


60 


61 


62 


63 


64 


65 


66 


Comprehensive Development including Asphalt and 
Concrete to Roads and improvements of Drain 
Changing of pipeline to existing Borewells at 


Bhuvaneshwari Nagar 8th cross road and 


surrounding areas in ward no 33 

Improvements to Drains and Asphalting Roads at 
BDA Layout 1st to 3rd cross and Approach of 
Lottegollahalli main road in ward no 18 
Improvements to Drains and Asphalting Roads at 


BDA Layout 3rd to 5th cross in ward no 18 
Improvements to Drains and Asphalting Roads to 
Muneshwara temple road approach and 
surrounding ward no 18 

Providing Cement Concrete roads to M R Garden 
cross roads and Vidyanjali school back side roads 
and surrounding area in ward no 22 

Providing Cement concrete roads to Ist main AK 
Colony and Church backside cross roads and 
surrounding area in ward no 22 

Improvements to Drains near railway track up to 


boundary of pattelappa layout in ward no 18 
Improvements to Drains from sai baba temple to 


dead end railway track in ward no 18 


P3111 State Finance 
Commission Untied Grant 
Works 


P3111 State Finance 
Commission Untied Grant 
Works 
P3111 State Finance 
Commission Untied Grant 
Works 
P3111 State Finance 
Commission Untied Grant 
Works 
P3111 State Finance 
Commission Untied Grant 
Works 
P3111 State Finance 
Commission Untied Grant 
Works 
P3111 State Finance 
Commission Untied Grant 
Works 
P3111 State Finance 
Commission Untied Grant 
Works 


67 


68 


Improvements to Drains from 1st to 4th cross 
Dollars Colony and Approach of 1st main in ward no 
18 


Construction of CC drain at at Reva College 


Lakshmaiah block in ward no 20 Ganganagar 


P3111 State Finance 
Commission Untied Grant 
Works 
P3111 State Finance 
Commission Untied Grant 
Works 


69 


Improvement of drain at HMT Layout in ward no 20 


Ganganagar 


P3111 State Finance 
Commission Untied Grant 
Works 
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70 


Construction of CC drain from spirit world bellary 
main road to LIC Building at Lakshmaiah block in 
ward no 20 Ganganagar 


P3111 State Finance 
Commission Untied Grant 
Works 


71 


Improvement of drain at 7th cross Lakshmaiah 


block in ward no 20 Ganganagar 


P3111 State Finance 
Commission Untied Grant 
Works 


72 


Construction of CC drain at central exercise layout 


un f 


P3111 State Finance 


RESUS R 


73 


74 


Improvement of drain at Lakshmaiah block in ward 


Construction of culverts in ward no 20 Ganganagar 


P3111 State Finance 


P3111 State Finance 
Commission Untied Grant 
Works 


75 


Providing RCC drains to Prabhakar layout main road 


and cross road surrounding area in ward no 22 


P3111 State Finance 
Commission Untied Grant 
Works 


76 


Providindg Cement RCC drains to Vidyanjali school 
back side Naralappa layout cross roads and colony 


1st main road and surrounding area in ward no 22 


P3111 State Finance 
Commission Untied Grant 
Works 


77 


Construction of RCC Drains at Manjunatha layout in 


ward no 18 


P3111 State Finance 
Commission Untied Grant 
Works 


78 


Improvements to Drains and asphalting Roads at 


doddapaiah layout and surrounding in ward no 18 


P3111 State Finance 
Commission Untied Grant 
Works 


79 


improvements of Culverts in ward no 33 


P3111 State Finance 
Commission Untied Grant 
Works 


80 


81 


82 


83 


Comprehensive Development including Asphalt and 
Concrete to Roads and improvements of Drain 

Changing of pipeline to existing Borewells at 
Manjunath layout 4th Cross road and surrounding 


areas in ward no 33 
Comprehensive Development including Asphalt and 


Concrete to Roads and improvements of Drains, 
Drilling of Borewells and Changing of pipeline to 
existing Borewells at Manjunath layout 4th main 


road and surrounding areas in ward no 33 
Providing Cement Concrete roads to 8th Kempanna 


Providing CC Roads to Papanna block cross roads in 


ward no 20 Ganganagar 


P3111 State Finance 
Commission Untied Grant 
Works 


P3111 State Finance 
Commission Untied Grant 


P3111 State Finance 


Commission Untied Grant 
Works 


84 
85 


Improvements to drains and culverts at ward no 34 


Improvements to roads, drains and culverts at ward P3111 State Finance 


P3111 State Finance 
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Installation of Sangolli Rayanna Statue at Park in 


P3111 State Finance 


86 Commission Untied Grant Freezed 
ward no 34 
Providing cement concrete roads to 9th cross, 10th 

87 4 ಎಕ 00% 
cross road at New Byappanahalli In Ward No.79 EEL 20.00 

88 |Providing cement concrete roads to 7th cross, 8th SFC- 16-17 00% 20.00 

g9 [Providing cement concrete road to 3rd and 4th cross SFC- 16-17 00% 20.00 


Providing cement concrete road to 3rd, 4th, Sth cross 


SFC- 16-17 


Improvements to Road side drains at KHB Quarters 


SFC- 16-17 


Providing Under ground drainage works at PSK 
Naidu Road in ward No.79 


SFC- 16-17 


Improvements of Drains Michal Palya Ii Stage 4B 
Cross & Surroundings Area in Ward no.80, 
Hoysalanagara. 


SFC- 16-17 


Providing and Laying Roads and Drains for Old 
Thippasandra & Surroundings Area in Ward no.80, 
Hoysalanasara. 


SFC- 16-17 


Improvements of Roads and Drains in new Binnamangala 
Slum & Surroundings Area in Ward no.80, Hoysalanagara. 


SFC- 16-17 


Asphalting the Roads in Murphy Town & Sorroundings 
Area in Ward No-80, Hoysalanagara. 


SFC- 16-17 


Concreting the Roads in Murphy Town & Sorroundings 
Area in Ward no.80, Hoysalanagara. 


Concreting the Roads in Jayrajanagara & Sorroundings SFC- 16-17 
Area in Ward no.80. Hoysalanacara. 


Improvements of Roads, Footpath & Drains Near 
Indiranagar Club Park and Sorroundings Area in Ward 
n0.80, Hoysalanagara. 
Improvements of Roads, Footpath & Drains for Childrens 
Park, Senior Citizens Park and Sorroundings Area in 


Improvements of Roads, Footpath & Drains for ABCD 
Park, and Sorroundings Area in Ward no.80, 
Hovsalanagara. 


SFC- 16-17 


SFC- 16-17 


SFC- 16-17 


Ward no.80. Hoysalanagara. 
Improvements of Roads, Footpath & Drains near Wood 
Hovysalanagara. 


SFC- 16-17 


ಖಕ! 
00% #ಖಇತ! 
00% ಖಕ! 
00% #ಖ ಇತ! 


00% 


ಖಕ! 
4ಖಇತ! 


ಬಿ. 


06 


Providing Asphalting & Improvements to Roads and 
Drains in Murugeshpalya in Ward No.113 Konena 
Agrahara 
Providing Asphalting & Improvements to Roads and 
Drains in Vinayaka Nagara & Konena Agrahara in Ward 
No.113 Konena Aerahara 


Providing Asphalting & Improvements to Roads and 
Drains in K.R.Garden in Ward No.113 Konena Agrahara 


Improvements to conservancy lane between Viviani 
road and pottery road from Hennur main road to 
clarke road in ward no 60 


SFC- 16-17 


SFC- 16-17 


SFC- 16-17 


P3111 State Finance 
Commission Untied Grant 
Works 


00% #ಖ ಇತ! 
00% ಖಕ! 


100% 
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Improvements to conservancy lane between Hal 


State Finance 


07 |road and Viviani road from Hennur main road to ssion Untied Grant - 
clarke road in ward no 60 Works 
provements to conservancy lane between Hal State Finance 
08 |road and Viviani road from clarke road SW dra: ssion Untied Grant - 
ward no 60 Works 
Improvements to conservancy lane between Hal State Finance 
09 |road and Devis road from Hennur main road to ssion Untied Grant - 
clarke road in ward no 60 Works 
Improvements to conservancy lane between Hal State Finance 
10 |road and Devis road from Clarke road to SW drain in ssion Untied Grant - 
rd no 60 Works 
State Finance 
11 provement s to conservancy lane church parallel to ssion Untied Grant y 
vis road in ward no 60 
Works 
State Finance 
12 [Improvements to footpath Cookson road from Hall ssion Untied Grant - 
road to Nava spoorthi kendra road in ward 60 Works 
State Finance 
113 |Improvements to footpath Clarke road from Pottery ssion Untied Grant - 
road to Richard park in ward 60 Works 
State Finance 
14 [Improvements to footpath Clarke road from Hall ssion Untied Grant - 
road to Holy church in ward 60 Works 
State Finance 
15 [Improvements to drains and footpath in Lazar layout ssion Untied Grant - 
in ward no 60 Works 
State Finance 
16 |Improvements to drains and roads in Giddappa Block ssion Untied Grant - 
and surrounding area in ward no 60 Works 
State Finance 
17 |Desilting of Hennur main road SWD in ward no 60 ssion Untied Grant - 
Sagayapuram Works 
State Finance 
18 |Improvements to footpath Cookson road from ssion Untied Grant - 
Pottery road to Hall road in ward 60 Works 
State Finance 
19 |Providing cement concrete road at Jhanda galli ssion Untied Grant - 
surrounding area in ward no 47 D J Halli Works 
State Finance 
20 |Desilting and Resetting Drain at Modi Main road ssion Untied Grant § 
Right Side in ward no 47 D J Halli Works 
P3111 State Finance 
21 [Construction of Compound Wall at Eidgah in ward Commission Untied Grant 18.77 
no 47 Works 
P3111 State Finance 
22 [Desilting and Resetting Drain at Market Road in Commission Untied Grant - 


ward no 47 D J Halli 


Works 
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23 


Construction of Compound Wall and Grill Fencing 
work at Eidgah Balance Portion in ward no 47. 


State Finance 
ssion Untied Grant 
Works 


18.77 


24 


Desilting and Resetting Drain at Thangamalai Nagar 
in ward no 47 D J Halli 


State Finance 
ssion Untied Grant 
Works 


25 


Providing cement concrete road at E Block East side 
surrounding area in ward no 47 D J Halli. 


State Finance 
ssion Untied Grant 
Works 


26 


127 


128 


129 


130 


131 


132 


133 


134 


135 


Providing cement concrete road at E Block West side 
surrounding area in ward no 47 D J Halli. 


Providing cement concrete road to Moore Road 
Conservency lane and surrounding area in ward no 
78 Pulikeshinagara . 


Providing cement concrete road to Paramjyothi 
Road Conservency lane and surrounding area in 
ward no 78 Pulikeshinagara . 


Providing cement concrete road and Improvements 
to Drain at E Street Cleveland Town and 
surrounding area in ward no 78 Pulikeshinagara . 


Providing cement concrete road to Conservancy 
behind MDM road from C M Road to Bourdline 
road in ward no 78 Pulikeshinagara 


Improvements Drain to Coles Park Surrounding area 
in ward no 78 Pulikeshinagara . 


Providing cement concrete road to M K Palya and 
surrounding area in ward no 78 Pulikeshinagara . 


Improvements to Drain and Conservency lane at 
Cleveland Town and and surrounding area in ward 
no 78 Pulikeshinagara 


Providing cement concrete road to AM Road and 
surrounding area in ward no 78 Pulikeshinagara . 


Improvements to Roads and Drains at 14th Cross 
Umarnagara and Kausar Masjid area in Ward No.23 


State Finance 
ssion Untied Grant 
Works 


State Finance 
ssion Untied Grant 
Works 


P3111 State Finance 
Commission Untied Grant 
Works 


P3111 State Finance 
Commission Untied Grant 
Works 


State Finance 
ssion Untied Grant 
Works 


State Finance 
ssion Untied Grant 
Works 


State Finance 
ssion Untied Grant 
Works 


State Finance 
ssion Untied Grant 
Works 


P3111 State Finance 
Commission Untied Grant 
Works 


P-3111 SFC Grants 


100% 


100% 


100% 


100% 


100% 


100% 


100% 


100% 


14.95 


14.95 


14.95 


14.95 


19.96 


14.95 


14.94 


39.95 


100% 
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Improvements to roads and Drains at 
Govindapura yellamma temple road and Shiva 
matta road in Ward No.23 Nagawara 


Improvements to Drains and Roads at Sampangi 
Ramaiah layout in Ward No.23 Nagawara 


P-3111 SFC Grants 


P-3111 SFC Grants 


100% 


49.90 ಆ 


Construction of Drain at Gandhinagara in Ward 
No.23. (9th Cross to 7th Cross Gandhinagara) 


P-3111 SFC Grants 


Construction of Drain at Chuna Lane-1 from 
Nagawara Main road to SWD in Ward no 23 


P-3111 SFC Grants 


141 


Improvements to Drains and Roads at 10th Cross 
Rashad Nagara and Surrounding area in Ward 
No.23 (10th cross and 11th cross Rashadnagara) 


Improvements to Drains and Roads at Main and 
Cross Roads of Byrappa Layout and Surrounding 
area in Ward No.23 (1st Cross, 2nd Cross, 2nd 
Main Byrappa layout) 


P-3111 SFC Grants 


P-3111 SFC Grants 


Improvements to Drain at Sandhyogappa layout 
and Surrounding area in Ward No.23. Nagawara 


P-3111 SFC Grants 


Improvements to roads and drains Yaseen Nagara 
and Surroundings area in Ward No.24 (6th, 7th 
Cross Yasinanagara main road, Safar Ahmed 


Improvements to roads and drains Byraweshwara 
Layout and Surroundings area in Ward No.24 (1st 
& 2nd Main Road, 1st, 2nd, 3rd & 4th Cross Road) 


P-3111 SFC Grants 


P-3111 SFC Grants 


Asphalting to roads at 4th block and 5th Bolck 
HBR Layout and Surroundings area in Ward No.24 
(2nd Main road to 7th main road) 


P-3111 SFC Grants 


Asphalting to roads and Drains at 2nd Block HBR 
Layout and Surrounding area in Ward No.24 (6th, 
7th, 8th, 2nd A Main road, 6th Cross to 8th cross) 


Improvements to roads and drains at Krishna 
reddy Layout and Surroundings area in Ward 
No.24 
Improvements to Hennur Kalyani in Ward No.24 
Stage 3 Balance work 
Providing Out door Gym equipment in Bio 
diversity park at 5th Block HBR layout in ward no 
24 


P-3111 SFC Grants 


P-3111 SFC Grants 


P-3111 SFC Grants 


P-3111 SFC Grants 


100% 


100% 


25.00 Re 


30.00 ಟಾ 


50 


51 


52 


53 


54 


Providing CC Camera to Sarvagnanagar Assembly 
Constituenc 


Improvements and Asphalting to 4th, 5th 8th and 
9th main road and surrounding area of Pillanna 
Garden 3rd stage in ward no 30 


Improvements to drain in 12th cross of Pillanna P-3111 SFC Grants 
Garden 3rd stage in ward no 30 


Improvements to roads and drains at 
Venkateshpura near Rama Temple road in ward 
no 30 


Improvements to roads and drains at Telegraphic 
street and Surriunding area in ward no 30 


P-3111 SFC Grants 


P-3111 SFC Grants 


P-3111 SFC Grants 


P-3111 SFC Grants 


100% 
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60.00 


Improvements to roads and drains at Bilalnagara 
in ward no 30 
Improvements to roads and drains at K.G.Halli and 
Surrounding area in ward no 30 


P-3111 SFC Grants 100% 50.00 pe 


P-3111 SFC Grants 


Improvements to roads and drains at 
Vinobhanagara and Surrounding area in ward no P-3111 SFC Grants 
30 
Improvements to roads and drains at BM Layout 
and Surrounding area in ward no 30 
Improvements to Balance CC Road and Drains at 
PNS Layout and Venkatamma Layout in Ward P-3111 SFC Grants 

No.27 


P-3111 SFC Grants 100% 50.00 ವ 


Improvements to Road and Drains at 


Ashwathappa PNS Layout in Ward No.27 P-3111:SEGGrants 


Improvements to Road and Drains at Aralimara 
Road in Ward No.27 
Improvements to Road and Drains at 1st and 2nd 
Cross Subbaiahna Palya Near Panchmukhi Temple P-3111 SFC Grants 
in Ward No.27 
Improvements to Balance Drains and Culverts at 
4th Cross in Ward No.27 


P-3111 SFC Grants 


100% 40.00 A 


P-3111 SFC Grants 


Improvements to Drains at Muniswamappa 


Layout, 3rd Cross in Ward No.27 Bsi1i SEG Grants 


Improvements to Road and Drains at 
Muniswamappa Layout Surrounding area in Ward P-3111 SFC Grants 
No.27 


Improvements to Road and Drains at Kalyanamma 


Layout Surrounding area in Ward No.27 P:3111SFC Grants 


Improvements to Drains at Erappa Reddy Layout 


Surroundings in Ward No.27 P-31LLSEC Grants 


Improvements to Drains at 6th, 6th A and 7th 


Cross, HRBR Layout, 2nd Block, in Ward No.27 F-s11LSkC Grants 


Improvements to Drains at Lakshmamma Layout 
Surrounding area in Ward No.27 
Improvements to Drains / Culverts at Sampanna 

Layout and Surrounding area in Ward No.28, P-3111 SFC Grants 

Kammanahalli 

Improvements to Drains / Culverts at 

Muniswamappa Layout and Surrounding area in P-3111 SFC Grants 
Ward No.28, Kammanahalli 

Improvements to Road and Drains / Culverts at 

Janakirama Layout and Surrounding area in Ward P-3111 SFC Grants 

No.28, Kammanahalli 


P-3111 SFC Grants 


Improvements to Road and Drains / Culverts at 
Veerabhadrappa Layout and Surrounding area in P-3111 SFC Grants 

Ward No.28, Kammanahalli 
Improvements to Road and Drains / Culverts at 
Motappa Road and Surrounding area in Ward P-3111 SFC Grants = = 100% 25.00 — 
No.28, Kammanahalli 


Engaging tractor and Labour for emergency works 


2 ek pe 100% 4.00 ಮ 
during rainy season in ward No.28, Kammanahalli Res LLSEG Grants 
Improvements to Park Near BBMP Contact Point 
infront of ward Office of Ward No.28, P-3111 SFC Grants — [ 100% 6.00 — 


Kammanahalli 
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77 


78 


79 


Improvements to Road and Drains / Culverts at 


Venkateshappa Layout and Surrounding area in 
Ward No.28, Kammanahalli 
Improvements of roads and drains at Nayakara 
Beedi and Surrounding area 
Improvement to roads and drians in chinnappa 
Layout and cross roads of Kammanahalli mian 
road in Ward No-29 


P-3111 SFC Grants 


P-3111 SFC Grants 


P-3111 SFC Grants 


100% 


50.00 


80 


Comprehensive Development of KSFC Layout 2nd 


Main and Burial Ground of KSFC Layout in Ward 
No.49, Lingarajapura 


P-3111 SFC Grants 


81 


82 


Comprehensive Development at Patel Ramaiah 
Road in Ward No.49, Lingarajapura 
Comprehensive Development at CMR Lane in 
Ward No.49, Lingarajapura 


P-3111 SFC Grants 


P-3111 SFC Grants 


83 


84 


Comprehensive Development at kanakadas layout 


in Ward No.49, Lin: 
Improvements to Drain and Culverts From Star 


World Bakery to PK Bakery Kanakadasa Layout in 


Ward No.49, Lingarajapura 


P-3111 SFC Grants 


P-3111 SFC Grants 


85 


Comprehensive Development at cross Roads of 
Hennur Main Road in Ward No.49, Lingarajapura 


P-3111 SFC Grants 


86 


Comprehensive Development at 
11th,12th,13th,and 16th Cross Roads of Oil mill 
Road in Ward No.49, Lingarajapura 


P-3111 SFC Grants 


87 


Comprehensive Development at Ganapathi tample 


KSFC Layout in Ward No.49, Lingarajapura 


P-3111 SFC Grants 


88 


Comprehensive Development at Janakiram layout 


in Ward No.49, Lingarajapura 


P-3111 SFC Grants 


89 


Providing CC Road to K.R Garden 2nd Cross and 
2nd Stage & surrounding area in Ward No.59, 
Maruthi Seva nagara 


P-3111 SFC Grants 


90 


Providing CC Road to Jeevanahalli 4th Cross and 
Cross Roads & surrounding area in Ward No.59, 
Maruthi Seva nagara 


P-3111 SFC Grants 


91 


92 


93 


94 


Providing CC Road to Krishnappa Lane & 
surrounding areain Ward No.59, Maruthi Seva 


Providing CC Road to KHB Quatress, Krishnappa 
Lane, 2nd and 3rd Cross Road in Ward No.59, 
Maruthi Seva nagara 


Construction of New Gym Building at Muddappa 
Garden in Ward No.59, Maruthi Seva nagara 


Construction of New Tailoring and Gym Building 
at K.R.Garden in Ward No.59, Maruthi Seva nagara 


P-3111 SFC Grants 


P-3111 SFC Grants 


P-3111 SFC Grants 


P-3111 SFC Grants 


100% 


100% 


25.00 


20.00 


95 


96 


Improvements to Road and Drains at jeevanahalli 
and surrounding area in Ward No.59, Maruthi Seva 


nagara. 

Improvements to Road and Drains at Chettappa 

Garden, KHB Quatress in Ward No.59, Maruthi 
Seva nagara. 


P-3111 SFC Grants 


P-3111 SFC Grants 


97 


Improvements to Road and Drains at Chennappa 


Garden, 3rd Cross & surrounding areain Ward 
No.59, Maruthi Seva nagara. 


P-3111 SFC Grants 
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198 


199 


Improvements to Road and Drains at Kondaswamy 
Garden (Full Area) in Ward No.59, Maruthi Seva 
nagara. 

Improvements to Road and Drains at ITC Colony, 
1st to 8th Cross in Ward No.59, Maruthi Seva 


nagara. 


P-3111 SFC Grants 


P-3111 SFC Grants 


100% 


20.00 


200 


201 


202 


203 


204 


205 


206 


207 


208 


209 


210 


211 


Improvements to Road and Drains at ITC Colony 
main Road, 4th to 7th Cross Roads in Ward No.59, 
Maruthi Seva nagara. 


Improvements Road and Drain at Post Office and 
Surrounding Area in Ward No.59, Maruthi Seva P-3111 SFC Grants 
Nagara 


Emergency works in Maruhti Seva Nagara Sub- 
Division in Ward No.27, 28, 29,49 and 59 

Comprehenshive development of roads and drains in 
Pemmegowda Road and surrounding area in Ward 
No. 62 
Comprehenshive development of roads and drains in 
Krishth Jeeva Church and surrounding in Ward No. 
62 


Comprehenshive development of roads and drains in 
MVR Block and surrounding area in Ward No. 62 

Comprehenshive development of roads and drains in 
Anjaneya temple street and surrounding area in Ward 
No. 62 


Comprehenshive development of roads and drains in 
MM Road and surrounding area in Ward No. 62 
Comprehenshive development of roads and drains in 
Marappa Garden and surrounding area in Ward No. 
62 


Comprehenshive development of roads and drains in 
Geetha Mandir and surrounding area in Ward No. 62 


Comprehenshive development of roads and drains in 
Marappa block and surrounding in Ward No. 62 
Comprehenshive development of roads and drains in 
Annayappa Block and surrounding areas in Ward 
No. 62 


P-3111 SFC Grants 


P-3111 SFC Grants 


P-3111 State Finance 
Commission Grants 


P-3111 State Finance 
Commission Grants 


P-3111 State Finance 
Commission Grants 


P-3111 State Finance 
Commission Grants 


P-3111 State Finance 
Commission Grants 


P-3111 State Finance 
Commission Grants 


P-3111 State Finance 
Commission Grants 


P-3111 State Finance 
Commission Grants 


P-3111 State Finance 
Commission Grants 


100% 


100% 


100% 


100% 


100% 


100% 


100% 


100% 


100% 


100% 


30.00 


150.00 


49.98 


49.99 


49.97 


49.99 


49.99 


49.99 


49.99 


49.94 


212 


213 


Comprehenshive development of roads and drains in 
Elite Residency road and surrounding areas in Ward 
No. 62 
Comprehenshive development of roads and drains in 
Pemmegowda 2nd Cross and surrounding areas in 

Ward No. 62 


P-3111 State Finance 
Commission Grants 


P-3111 State Finance 
Commission Grants 


214 


Comprehenshive development of roads and drains in 
Marappa Garden 4th and 3rd Cross and surrounding 
areas in Ward No. 62 


P-3111 State Finance 
Commission Grants 
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215 


Comprehenshive development of roads and drains in 
Munimarappa block and surroundign areas in Ward 
No. 62 


P-31 
Commission Grants 


1 State Finance 


216 


Comprehenshive development of roads and drains in 
Kempaiah block and surronding areas in Ward No. 62 


P-31 
Commission Grants 


1 State Finance 


217 


Comprehenshive development of roads and drains in 
Muniswamappa road and surrounding area in Ward 
No. 62 


P-31 
Commission Grants 


1 State Finance 


218 


Improvements to bridge near D.P Block (agsamasjid) 
at Marappa Garden in Ward No. 62 


P-31 
Commission Grants 


1 State Finance 


219 


220 


221 


222 


223 


224 


225 


226 


227 


Providing and resetting of drain at Nandi Durga 
Road in Ward No. 62 

Providing pure drinking water supply to St. Xaviers 
boys High School in Ward No. 63 

Providing SS hand rails to footpath in Meenakshi 
Kovil street near St. Marys Basilica church in Ward 
NO. 110 

Providing ornamental grill, gate, benches and 
beautification work to Indira Canteen in Ward No. 
110 

Providing drinking water facilities to Cubbonpet and 
sampangiramanagara surrounding area in Ward No. 
110 

Construction of RCC retaining wall and childrens 
park at Ist Cross of Sampangiramanagara in Ward 
No. 110 

Comprehenshive development of roads and drains in 
Chandni Chowk and surrounding area in Ward No. 
91 
Improvements to cross roads and thimmaiah road in 
Ward No. 91 


P-3111 State Finance 
Commission Grants 


P-3111 State Finance 
Commission Grants 


P-31 
Commission Grants 


1 State Finance 


P-3111 State Finance 


Commission Grants 


P-31 
Commission Grants 


1 State Finance 


P-3111 State Finance 
Commission Grants 


P-31 
Commission Grants 
P-31 
Commission Grants 


1 State Finance 


1 State Finance 


froads and drains in 


Comprehenshive development 0 


Thoppa Mudaliar Street and surrounding area in 


Ward No. 91 


P-31 
Commission Grants 


1 State Finance 


100% 


00% 


00% 


00% 


00% 


00% 


100% 


12 


3 


24.24 


19.96 


19.92 


49.85 


49.5 


49.96 


228 


229 


Comprehens 


hive development of roads and drains in 


Casuarina Street and Jeweller street road in Ward 


NO. 91 


Comprehens 


hive development of roads and drains in 


Ashar Khanna Street and surrounding areas in Ward 


No. 91 


P-31 
Commission Grants 


1 State Finance 


P-31 
Commission Grants 


1 State Finance 


230 


231 


Comprehens 
Meenakshi Kovil Street and surroundign areas in 
Ward NO. 9 


Comprehens 


hive development of roads and drains in 


hive development of roads and drains in 


Seeping road and surrounding area in Ward No. 91 


P-31 
Commission Grants 


1 State Finance 


P-31 
Commission Grants 


1 State Finance 


100% 


49.96 
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232 


Comprehenshive development of roads and drains in 
Thimmaiah Road and surrounding area in Ward NO. 
91 


P-3111 State Finance 
Commission Grants 


233 


Providing new and improvement to drains from St. 
Johns Road to Thimmaiah Road and Impts., to 
Culverts in Ward No. 92 


P-3111 State Finance 
Commission Grants 


234 


Providing CC from New market road to old 


Boomboo bazaar road and impts., drains and culverts 
in Ward No. 92 


P-3111 State Finance 
Commission Grants 


235 


236 


237 


238 


239 


240 


241 


242 


Providing CC road from Bismilla Masjid to 
Kaliyama Temple and from Kaliyamma Temple to 
M. NO. Ist Street and providing new slats both sides 
to the drains and CC to cross roads in Ward No. 92 
Providing CC roads and impts to drain in Slatar 
House area in Ward No. 92 


Providing CC and Impts to drains from Chandini 
Chowk circle to Golden Chikkan and Impt to drains 
providing new slabs to both the side till H.K.P. road 
CC to Cross Raods in Ward No. 92 

Providing CC to Bradshaw Street near Madhini 
School and Cross Roads in Ward No. 92 

Providing new slabs and impts to drains to both side 
from A.M. Road to Seepings road and impts to 
culverts and providing CC to Cross Road in Ward 
No. 92 

Providing CC to Neharupuram area and Impts to 
drains and culverts in Ward No. 92 

Providing CC to cross roads of Thimmaha road and 
Impts to drains from Cock burn road to Sepings road 
both side and impts to culverts and providing new 
slabs in Ward No. 92 

Providing new slabs to big drains in Old Market road 
and culverts from A.M. to old market road and impt., 
to culverts in Ward No. 92 


P-3111 State Finance 
Commission Grants 


P-3111 State Finance 
Commission Grants 


P-31 
Commission Grants 
P-31 
Commission Grants 


1 State Finance 


1 State Finance 


P-31 
Commission Grants 
P-31 
Commission Grants 


1 State Finance 


1 State Finance 


P-31 
Commission Grants 


1 State Finance 


P-31 
Commission Grants 


1 State Finance 


100% 


100% 


100% 


100% 


100% 


100% 


[0 
by 


49.98 


24.96 


73.96 


51.3 


74.28 


243 


Desilting of drains in Ward No. 92 


P-31 
Commission Grants 


1 State Finance 


244 


245 


Development drains and culverts, asphalting to 
roads, covering slab to Sandeepani school cross 
road lst to 3rd cross in ward no 18. 

Development of Om Shakthi Temple roads and CAD 
and MET layout cross roads by providing asphalting 
and drains in ward no 18. 


P3111 State Finance 
Commission Untied Grant 
Works 
P3111 State Finance 
Commission Untied Grant 
Works 


246 


Providing CC roads, drains and culverts to cross 


roads near New BEL road roads in ward no 18 


P3111 State Finance 
Commission Untied Grant 
Works 
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Providing Asphalting and RCC roads, drains and 


P3111 State Finance 


247 culverts, covering slab to Jaladarshini layout cross | Commission Untied Grant 
Works 
roads and surrounding areas in ward no 18 
Providing asphalting and RCC roads to Govindappa P3111 State Finance 
248 [layaout road, drainage and covering slab to cross | Commission Untied Grant 
Works 
roads and dead T road in ward no 18. 
Providing Asphalting and RCC roads, drains and P3111 State Finance 
249 culverts, covering slab to Gowdru colony, cross Commission Untied Grant 
Works 
roads and surrounding areas in ward no 18 
Providing asphalting and RCC roads, PE and p3NILSke Finance 
culverts, covering slab near Nagashettihalli Bus ಗಾ p 
250 § _ Commission Untied Grant 
stop, cross roads and surrounding areas in ward no 
Works 
18 
Development of RCC roads, drains and culverts, P3111 State Finance 
251 [covering slab to Manjunatha layout 5th cross, 3rd | Commission Untied Grant 
* A Works 
cross and surrounding areas in ward no 18 
Providing cement concrete roads, drains and P3111 State Finance 
252 [culverts to Ashwathnagar cross roads and Commission Untied Grant 
surrounding roads in ward no 18 Works 
Providing CC roads to Railway underpass roads and P3111 State Finance 
253 [asphalting to storm water drain road in Dollars | Commission Untied Grant 
colony ward no 18. Works 
Providing Asphalting and RCC roads, drains and P3111 State Finance 
culverts, covering slab to Patelappa layout 4th WR) f 
254 Ny f Commission Untied Grant 
cross and cross roads surrounding areas in ward no 
Works 
18 
255 |Development of work in Jogupalya in Ward No pais ಕಾಮಗಾರಿ 
89 ಪ್ರಗತಿಯಲ್ಲಿದೆ 
Construction of MLA Office at ORC Road ಕಾಮಗಾರಿ 
256 [Austin town at old MLA office Building in P-3111 SFC ಘಗತಿಯಲಿದೆ 
Ward No 114 Agaram ( 2nd Stage) 17-18 i 3 
257 |Improvement to Cambridge Cross Road in Be ಕಾಮಗಾರಿ 
Agaram Ward No 114 18-19 ಪ್ರಗತಿಯಲ್ಲಿದೆ 
Improvements to Main Roads and cross 
258 |roads and Drains in Viveknagara Further, de ಕಾಮಗಾರಿ 
Viveknagara and Surrounding areas in in ಮುಕ್ತಾಯವಾಗಿದೆ 
Ward No 115 Vannerpete (18-19) 
259 |Improvement to Road in Viveknagara In EE ಕಾಮಗಾರಿ 
Vannerpete Ward No 115 (18-19) ಮುಕ್ತಾಯವಾಗಿದೆ 
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Providing Cement Concrete Roads to the ಕಾಮಗಾರಿ 
260 |Areas Opposite to Infant Jesus Church in P-3111 SFC — — 80% ಖಕ — abo 

Ward No 115 Vannerpete (19-20) id ig 

Improvement to Craig Park road St Mark Cross ಕಾಮಗಾರಿ 
261 [goad in Ward No 111 Shanthinagara P-3111 SFC - 80% ಖಳ! - ಪ್ರಗತಿಯಲ್ಲಿದೆ 

ini j ಟೆಂಡರ್‌ 

262 Development Works in vinayaknagar 1st main and P-3409 SFC Ey 

4th cross shanthinagara in ward no 117 ಪ್ರಕ್ರಿಯೆಯಲ್ಲಿದೆ 
263 |Development works in LR nagara and P-3409 SFC ಟೆಂಡರ್‌ 

Ambedkarnagar in Neelasandra ward no 116 ಪ್ರಕ್ರಿಯೆಯಲ್ಲಿದೆ 


Drilling of Borewells and providing water facility 

264 in ward no 27 Banasawadi and ward no 29 P-3111-SFC Untied Grants 
Kacharkanahalli in Sarvagnanagara Assembly Works-2018-19 

Constituen 

265 | Construction of 1st floor of Govt Primary School in | P-3111-SFC Untied Grants 
ward no 49 Lingarajapura Works-2018-19 

266 Construction of Balance Sports complex Building P-3111-SFC Untied Grants 

in Jeevanahalli Football stadium in ward no 59 

Works-2018-19 


pe 100% 49.66 


Construction of Balance Gallery work in 
267 Jeevanahalli Football Stadium in ward no 59 
Maruthisevanagara (Phase-2) 


P-3111-SFC Untied Grants 
Works-2018-19 


Construction of Gallery Work in Jeevanahalli 
268 Football Stadium in Ward no.59, Maruthi 
Sevanagara 


P-3111-SFC Untied Grants 
Works-2018-19 


Construction of Sports Complex in Jeevanahalli P-3111-SFC Untied Grants 
269 Football Stadium in Ward no.59, Maruthi Works-2018-19 
Sevanagara 
Providing CCTV Camera to garbage block spots in P3111 State Finance 
270 Commission Untied Grant 
ward no 46 JC Nagar Works 
Providing Drinking water unit in ward no46JC P3111 State Finance 
271 Commission Untied Grant 
Nagar Works 
Improvements to drains and road to V. N. halli and P3111 State Finance 
272 Commission Untied Grant 
surrounding area in ward no 22 Works 
Asphalting to Roads in Manjunatha layout in ward P3111 State Finance 
273 Commission Untied Grant Work Yet to Start 
no18 Works 
Development of Footpath by Providing Curbstone P3111 State Finance 
274 Commission Untied Grant Work Yet to Start 


and other works in main roads of ward no 18 Works 


275 Improvements to roads and in Corporation Colony SFC-18-19 
in Konena Aprahara in W-113 


276 |Improvements to roads and drains in BDA Layout and 
Surrounding area in Konena Agrahara Ward no -113 


SFC-18-19 


277 Improvements to roads and Drains at SSM road 4th cross SFC-18-19 
in Murphytown in ward no.80 
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278 


Improvements to Drains at Jairaj nagara C Street road in 


ward no.80 SFC-18-19 
279 Construction of New Culvert across Church street road 
Murphytown in Ward No.80 
280 |Construction of New Drain at Ramachandra Mudaliar 
Road at murphytown in ward no.80 
Construction of New Drain beside newly constructed 
281 Primary Storm water drain from Church street road end to 
ridse near murphytown market in ward no. 
282 Improvements to Ramachandra mudaliar road and SFC-18-19 
Surrounding cross road at murphvytown in ward no.80 
283 Desilting of Drains at Murphy town & Surroundings area SFC-18-19 
in Ward No.80 
284 |Desilting of Drains at Lakshmipura & Surroundings area 
in Ward No.80 
Improvements to roads at 7" square and 
285 p i 
Surrounding area Murphytown in ward 
no.80 
286 |Improvements to roads and drains at SSM road 1 
cross Murphytown in ward no.80 
d 
287 |[mprovements to roads at2” square 
Murphytown in ward no.80 
288 |Improvements to roads at Jairaj nagara C Street road in 
SFC- 9 
ward no.80 
289 |Improvements of Road, Drains and Water Supply P-3409 Special 
in BM Layout ward no 30 K G Halli Development Works 
290 |Comprehensive Development in A \k Colony P-3409 Special 
Ward no 30 K G Halli Development Works 
291 |Improvements to road and dainms in Aralimara P-3409 Special 
surrounding area Development Works 
292 Improvements to roads and drains at P-3409 Special 
Muninarayanappa Garden and Surrounding area 
R N Development Works 
in Ward No-59, Maruthisevanagara 
293 CART rele drains pis P-3409 Special 
arden an urrounding area in Ward No-59, Development Works 
Maruthisevanaaara 
294 ಪ ಹ Gned and pits ಗ P-3409 Special 
athyanagara and Surrounding area in Ward No- Development Works 
59 Maruthisevanagar 
Drilling of Borewell and Fixing of Pipeline in ward no P3111 State Finance 
295 Commission Untied Grant 
46 Works 
Comprehensive of Development of Roads and drains ನ 
p ಲ . H P3158 SIP Infrastructui 
296 |in Ward No. 47, 32, 78 and 60 in Pulikeshinagara K Ch - 
p Project works 
Constituency 
Improvements and Asphalting to 1st Cross to 
5 10th Cross HAL 2ND Stage (Near Kaveri School), ಕಾಮಗಾರಿ 
Appareddypalya and Motappana palaya 6th | P-3158SIP Project works 
pp ypaly: pp palay: ) ಮುಕ್ತಾಯವಾಗಿದೆ 


Main and Cross Roads and Appareddypalya 
Main Road In Ward No 89 Jougupalya 
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298 


Improvements and Asphalting to Eshwara 

Layout 6th Cross, 14th Cross, 14th A Cross, 15th 
Cross and Cross Roads, Cambridge Layout 1st 
and 2nd Cross, Udani Layout 1st Cross ,2nd 
Cross and 4 Nos of Cross Roads, Lakshmma 
Layout 1st Main and 1st Cross and Someshwara 
Layout 1st Main, 1st Cross to 7th Cross In Ward 
No 89 Jougupalya 


P-3158 SIP Project works 


ಕಾಮಗಾರಿ 
ಮುಕ್ತಾಯವಾಗಿದೆ 


299 


mprovements to Drain and White Topping to 
1st Main Road, in Appaiah Garden Sub Cross In 
UDANI Layout , Roads of Appareddypalya and 
Motappanapalya and Roads in Appaiah Garden 


P-3158 SIP Project works 


ಕಾಮಗಾರಿ 
ಮುಕ್ತಾಯವಾಗಿದೆ 


300 


Comphrensive Development of Roads and 
Drains In Ward No 89 


P-3158 SIP Project works 


ಕಾಮಗಾರಿ 
ಮುಕ್ತಾಯವಾಗಿದೆ 


301 


mprovements and Asphalting to Langford 
Garden Road , Kasturibaa Cross Road Brigade 
Cross Road and Rest House Road In Ward No 
111 


P-3158 SIP Project works 


ಕಾಮಗಾರಿ 
ಮುಕ್ತಾಯವಾಗಿದೆ 


302 


303 


mprovements and Asphalting in Mittal Lane, 
Albert Street, YG Palya Magrath Road Cross 
Road and Anglo Indian Quarters Surrounding 
Cross Road in Ward No 111 


Asphalting and Concreting of Roads and 
mprovements to RCC Drains in Ward No 112 


P-3158 SIP Project works 


P-3158 SIP Project works 


ಕಾಮಗಾರಿ 
ಮುಕ್ತಾಯವಾಗಿದೆ 


ಕಾಮಗಾರಿ 
ಮುಕ್ತಾಯವಾಗಿದೆ 


304 


305 


307 


mprovements to 11th Main and Cross Roads 
From 11th Main to 7th Main In HAL 2nd Stage 
(1st Cross to 5th Cross) In Ward No 112 Domlur 


Improvements to Main Roads and Cross Roads 
in Amarjyothi Layout ( West) From Girias to 
Saken In Ward No 112 Domlur 

Improvements to 4th Main Road (Golf Road) In 
Amarjyothi Layout ( East) In Ward No 112 
Domlur 

Improvements to 2nd Cross Road In BDA 
Layout From Raghavendra Temple to Sagar 
Super Bazaar In Ward No 112 Domlur 


P-3158 SIP Project works 


P-3158 SIP Project works 


P-3158 SIP Project works 


P-3158 SIP Project works 


100% 


62.16 


ಕಾಮಗಾರಿ 
ಮುಕ್ತಾಯವಾಗಿದೆ 


ಕಾಮಗಾರಿ 
ಮುಕ್ತಾಯವಾಗಿದೆ 


ಕಾಮಗಾರಿ 
ಮುಕ್ತಾಯವಾಗಿದೆ 


ಕಾಮಗಾರಿ 
ಮುಕ್ತಾಯವಾಗಿದೆ 
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Improvements and Asphalting to Ist A& ist B 


Cross, 1st B Main, 2nd A Cross, 2nd B Cross and 


3rd Cross In Domlur Layout 3rd Main, 4th Main, ಕಾಮಗಾರಿ 

5th Main, 6th Main, 7th Main, 2nd Cross 3rd P-3158 SIP Project works 100% 133.20 ENS 

Cross in BDA Layout & 1st Cross, 2nd Cross, 3rd ಹೆ 

Cross, in HAL 2nd Stage From 7th Main to 11th 

Main in Ward No 112 

Improvements and Asphalting to 1st Cross, 

2nd Cross, 3rd Cross,4th Cross, 5th Cross and ಕಾಮಗಾರಿ 

11th Main , 12th A Main, and Cross Roads in P-3158 SIP Project works 100% 142.08 SE 

HAL 2nd Stage and 1st to 8th Main in ke 

Amarjyothi Layout (West) in Ward No 112 

Improvements and Asphalting to 4th Main in 

Amarjyothi Layout (East), 2nd Main, 2nd Cross ಕಾಮಗಾರಿ 

, 3rd Cross , 4th Cross, 5th Cross, 6th Cross, 7th | P-3158SIP Project works 100% 79.92 ಮುಕಾಯವಾಗಿದೆ 

Cross, in Cambridge Layout and Dhoopanahalli ನ 

School Road In Ward No 112. 

White Topping to Roads in ISRO Slum, Hutting ಕಾಮಗಾರಿ 

Colony, Domlur Village & Doopanahalli Village P-3158 SIP Project works 100% 159.84 ಮುಕಾಯವಾಗಿದೆ 

in Ward No 112 3 

mprovement & Asphalting to 4th Main Road ಕಾಮಗಾರಿ 
312 [(Golf Road) in Amarjyothi Layout (East) In P-3158 SIP Project works 100% 35.52 ks Na. iy K _ ಮುಕಾಯವಾಗಿದೆ 

Ward No 112 Domlur 3 

mprovement & Asphalting to 2nd Cross Road ಕಾಮಗಾರಿ 
313 [in BDA Layout from Raghavendra Temple to P-3158 SIP Project works 100% 62.16 WN ್‌, ್‌ ವ ಜ್‌ ್‌ ಮುಕಾಯವಾಗಿದೆ 

Sagar Super Bazaar In Ward No 112 Domlur TF 

mprovement & Asphalting to 1st Main, 8th 

Cross , 13th & 14th Cross, 1st D Main & Cross ಕಾಮಗಾರಿ 
314 J|Roads, 2nd Main, 2nd A Main & 3rd Main P-3158 SIP Project works 100% 106.56 ಬ KN (A m § § K ಮುಕಾಯವಾಗಿದೆ 

(Eastern Portion) In Domlur Layout in Ward No ಣೆ 

112 Domlur 

White topping to Kerala Masjid Road, & 

Central Street, Bazaar Street, Bazaar 

Street, (Taha Masjid Road) 2nd & lst 

Cross North Street, Grape Road, Relaince ಕಾಮಗಾರಿ 
315 [school Road & North Street, 3rd Cross & | P-3158 SIP Project works 100% 104.99 bE K _ = = KN ಮುಕ್ತಾಯವಾಗಿದೆ 


2nd Cross In Neelasandra Road, Road 
Infront of BDA Block No 36 & 37 BDA 
Layout & Anjaneya Temple Street In 
Ward No 115 Vannarpete 
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Improvement & Asphalting to of KBAR 
Road From BDA Junction to Dr Ambedkar 
Statue In Ward No 115 


Improvements and Asphalting to 
Graveyard road in Viveknagara Further 
Extension 3rd, 4th, 5th & 6th Main Roads, 
in Viveknagara 8th Cross Viveknagara 
Further Extension Cross Roads of 
Viveknagara Further Extension Reming 
Portion of BDA Quarters & Parappa 
Agrahara Main Road and Cross Roads in 
Ward No 115 Vannarpete 


P-3158 SIP Project works 


P-3158 SIP Project works 


ಕಾಮಗಾರಿ 
ಮುಕ್ತಾಯವಾಗಿದೆ 


ಕಾಮಗಾರಿ 
ಮುಕ್ತಾಯವಾಗಿದೆ 


White topping of Roads in Muniyamma 
Garden & Nanjappa Garden (Droupadi 

Temple, Chanel Road in Gowthamapura 4th 
Cross Artillary Road in Gowthamapura lst 


Square Rajgopal Mudaliar Street Rudrappa 
Garden Main Road North Road, Austin town, 
5th Cross Nagamma Nagara in 
Gowthamapura East Road Near Boys School 
& Police Quarters Surrounding Area Austin 
Town in Ward No 114 Agaram 


Improvement & Asphalting to South Road, 
6th Sqaure Austin Town East Chanel Road in 
Ward No 114 Agaram 

Providing White Topping to 1st Main, 5th 
Main, 7th, 8th & 10th Cross Roads in 
Ambedkarnagara Ward No 116 


P-3158 SIP Project works 


P-3158S 


P-3158S 


P Project works 


P Project works 


ಕಾಮಗಾರಿ 
ಮುಕ್ತಾಯವಾಗಿದೆ 


ಕಾಮಗಾರಿ 
ಮುಕ್ತಾಯವಾಗಿದೆ 


ಕಾಮಗಾರಿ 
ಮುಕ್ತಾಯವಾಗಿದೆ 


Providing White Topping to Umar Farooque 
road, 1st Cross , 5th Cross , 4th A Cross, 4th B 
Cross in Anepalya Ward No 116 

Providing White Topping to 2nd Main Road in 
LR Nagara CC Parallekl Road toSWD &RCC 
Drain in 6th Main Ambedkarnagara In Ward 
No 116 

Providing White Topping to A to) Street in PK 
Colony & 1st to 4th Cross Near Nanjappa Circle 
in Ward No 117 


P-3158S 


P-3158S 


P-3158S 


P Project works 


P Project works 


P Project works 
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ಕಾಮಗಾರಿ 
ಮುಕ್ತಾಯವಾಗಿದೆ 


ಕಾಮಗಾರಿ 
ಮುಕ್ತಾಯವಾಗಿದೆ 


ಕಾಮಗಾರಿ 
ಮುಕ್ತಾಯವಾಗಿದೆ 


mprovements of Drains, Culverts, Asphalting 


ನಗರೋತ್ಥಾನ ಯೋಜನೆ 2೦16-17 


inti ; ಕಾಮಗಾರಿ 
324 of Roads Kegbs § Palen and Marking P Project works 
Remaining Portion of Norris Road & Cross ಮುಕ್ತಾಯವಾಗಿದೆ 
Roads (Wisdom School Road) 
mprovements of Concrete Road and Desilting ಕಾಮಗಾರಿ 
325 lof Draind, Pointing , Kerbs Pointing, in P Project works ಮುಕಾಯವಾಗಿದೆ 
Vinayakanagara JK Pura Main Road ನ 
mprovements of Concrete Roads in Rachappa y ಕಾಮಗಾರಿ 
326 P Project works 
Garden & Thayappa Garden at Shanthinagara ಮುಕ್ತಾಯವಾಗಿದೆ 
mprovements to Existing Drain and Asphalting ಕಾಮಗಾರಿ 
327 |Road adjacent to Akkithimmanahalli BBMP P Project works ಮುಕಾಯವಾಗಿದೆ 
Samudaya Bhavana Road (Lakshmipathi Street) ಬ 
mprovements of Asphalting and Concrete ಕಾಮಗಾರಿ 
328 |Road in Anaepalya 16th, 17th Cross and P Project works ಮುಕಾಯವಾಗಿದೆ 
ummanna Choultry ಮ 
mprovements of RCC Roads & Asphalting 
329 |Roads in SwasthickRoad Crosses and . ಕಾಮಗಾರಿ 
| P Project works 
Bheemanna Garden Crosses at Shanthinagara ಮುಕ್ತಾಯವಾಗಿದೆ 
Ward No 117 
Package -1 Comprehensiv e development of 
330 | roads and drains at ward no 23,24, 30 under ಸ 1299.03 
Nagarothana Grants 2016-17 ) 
Package -Il Comprehensive development of 
331 | roads and drains at ward no 28,49,59 under E hi 1241.6000 
Nagarothana Grants 2016-17 ) 
Package -IIl Comprehensive development of 
332 roads and drains at ward no 29 under P NS 1660.38 
Nagarothana Grants 2016-17 ) 
333 [Comprehensive development of Roads and Drains at 
Ward no 62,63,93,110 under Nagarothana Grants for | P3158 SIP Infrastructure 
6-17 (Package-01) 063-17-000040 Project works 1209.03 
334 mprehensive development of Roads and Drains at 
Ward no 90,91, 92 under Nagarothana Grants for P3158 SIP Infrastructure 
2016-17 (Package-02) 090-17-000022 Project works 
335 Compehensive Development of Roads and drains ನಗರೋತಾನ ಯೋಜನೆ 2೦16-17 
luding Asphalting in Ward No. 50 ಈ 
336 |Compehensive Development of Roads and drains ನಗರೋತಾನ ಯೋಜನೆ 2೦16-17 
including Asphaltins in Ward No. 57 9 1107.99 
337 Compehensive Development of Roads and drains ನಗರೋತ್ಥಾನ ಯೋಜನೆ 2೦16-7 j 
including Asphalting in Ward No. 58 
338 |Compehensive Development of Roads and drains 


luding Asphalting in Ward No. 79 


Comphrensive Development of Roads and Drains 


including Asphaltins in Ward No.80 


Comphrensive Development of Roads and Drains 
including Asphalting in Ward No.88 


ನಗರೋತ್ಥಾನ ಯೋಜನೆ 2೦16-17 


ನಗರೋತ್ಥಾನ ಯೋಜನೆ 2೦16-17 


100% 200.00 


Comphrensive Development of Roads and Drains 


including A: 


sphalting in Ward No.113 


Improvements to Foot path and Drains at 


Shampura Main Road From Nagawara Main Road 


to Railway track in Ward No.23 


Improvements to Drains and Foot path at Church 


Road in Veerannapalya in Ward No.23 
Construction of RCC Drain and Foot path and 


Railway Gate Muneshwara Layout Veerannapalya 


in Ward No.23 
Construction of RCC Drain 1st Cross, 2nd Cross, 
3rd Cross and Gandhinagara 2nd Stage in Ward 
No.23 


ನಗರೋತ್ಥಾನ ಯೋಜನೆ 2೦16-17 


P-3158 SIP Grants 


P-3158 SIP Grants 


P-3158 SIP Grants 


P-3158 SIP Grants 


100% 


100% 


100% 


47.96 


44.97 


34.94 


350 


351 


352 


353 


Improvements to Roads to Littele Glady School 
and A K Colony Area Roads in Ward No.23 


Construction of RCC Drain at Indrajith Layout in 


Ward No.23 


Construction of RCC Drain at Jafrulla Layout 2nd 


Cross in Ward No.23 
Construction of RCC Drain and Foot path at 


Basavanagara 6th Cross and Opp Roads in Ward 


No.23 
Improvements to Roads and Drains at Rashad 
Nagara and Surrounding area in Ward No.23 
Nagawara of HBR Layout Sub Division 
Improvements to Roads and Drains at Umar 
Nagara and Surrounding area in WardNo.23 
Nagawara of HBR Layout Sub Division 


Development Works to Indira Canteen Nagawara 


in Ward No.23 


Improvements to footpath opp to Forest park 5th 


Cross HBR Layout 5th block in ward no 24 


P-3158 SIP Grants 


P-3158 SIP Grants 


P-3158 SIP Grants 


P-3158 SIP Grants 


P-3158 SIP Grants 


P-3158 SIP Grants 


P-3106 Indiara Canteen 


P-3158 SIP Grants 


100% 


100% 


100% 


100% 


100% 


100% 


39.95 


33.56 


39.52 


38.94 


34.56 


24.26 


354 


Asphalting to cross roads JSS School Surrounding 


areain ward no 24 


P-3158 SIP Grants 


355 


Asphalting to 3rd Block HBR Layout Surrounding 


areain Ward no 24 


P-3158 SIP Grants 


356 


Asphalting to roads in Hennur Surrounding area in 


wardno 24 


P-3158 SIP Grants 


357 


358 


Improvements to road and drain Telecom Layout 


and Surrounding area in Ward no 24 


Improvements to Burial Ground behind 
Ramachandrappa Layout in ward no 24 


P-3158 SIP Grants 


P-3158 SIP Grants 


359 


360 


Improvements to Burial Ground at Subhash layout 


in ward no 24 


Improvements to Burial Ground at handi Jogi 
behind Ambedkar Ground 5th Block HBR Layout 
in ward no 24 


P-3158 SIP Grants 


P-3158 SIP Grants 


361 


Improvements to Burial Ground behind Glass 
factory 5th Block HBR Layout in ward no 24 


P-3158 SIP Grants 
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362 | Improvements Roads and Drain at Gombe Line in 


Ward No.30 K.G.Halli F-31581 Grants 


363 | Improvements Roads and Drain at Vinayaka Line 
in Ward No.30 K.G.Halli 


P-3158 SIP Grants 


364 Development works to Indira Canteen in K.G.Halli, 


Ward No.30 P-3106 Indiara Canteen 


Comprehensive Development of Drain in HRBR 1st 
365 Block 9th A Mainto 4th Cross, 3rd Cross, 3rd AB 
Cross Near Lokhande Hospital and Surrounding 
area in Ward No.27, Banasawadi 
Comprehensive Development of Road side Drain 
366 | inHRBR2nd Block 5th C 5th D and Surrounding P-3158 SIP Grants 
area in Ward No.27, Banasawadi 


P-3158 SIP Grants 


Comprehensive Development of Road side Drains 

367 [in HRBR 1st Block 8th Main Parallel to Rajakaluve P-3158 SIP Grants 
in Ward No.27, Banasawadi 

Comprehensive Development of Drain from Green 


368 Park layout Via Vijaya Bank Colony upto P-3158 SIP Grants 100% 50.00 ಈ 
Rajakaluve in Ward No.27, Banasawadi 
369 Providing Safety Grill and Beautification around 100% 18.11 _ 


Indira Cantten in Ward No-27 P-3106 Indiara Canteen 


Comprehensive Development of Chandramma 
370 Layout, Lakshmamma Layout, Kalyanamma 
Layout and Old Banasawadi in Ward No.27, 
Banasawadi 


P-3158 SIP Grants 


371 Comprehensive Development of Balance Roads 


and Drains at OMBR in Ward No.27, Banasawadi P-3158 SIP Grants 


Comprehensive Development of Ramaswamy 
372 palya and surrounding area in Ward No-28 P-3158 SIP Grants 
Kammanahalli 


Comprehensive Development of Janakiram 
373 Layout and Surrounding area in Ward No-28 P-3158 SIP Grants 
Kammanahalli 


Comprehensive Development of Veerabadrappa 
374 Layout and Surrounding area in Ward No-28 P-3158 SIP Grants 
Kammanahalli 


375 Comprehensive Development of ITC Cross and 


Surrounding area in Ward No-28 Kammanahalli P:3158'SIF Grants 


Comprehensive Developemnbt of Housing Boards 
376 Colony and Surrounding area in Ward No-28 P-3158 SIP Grants 
Kammanahalli 


377 Comprehensive Developemnt of loc and 


Surrounding area in Ward No-28 Kammanahalli P-3158 SIP Grants 


Comprehensive Development at Shamanna Layout 
378 and Surrounding area in Ward No.49, P-3158 SIP Grants 
Lingaraiapura 


Construction of Security Room providing water 
379 supply and other facility at KSFC Layout, Burial P-3158 SIP Grants 
ground in Ward No.49 


Comprehensive Development at 12th, 13th, 14th 
380 Cross of Oil Mill Road in in Ward No.49, P-3158 SIP Grants 
Lingaraiapura 
381 Comprehensive Development at Krishnappa 


P-3158 SIP Grants 


Layout in Ward No.49, Lingarajapura 
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Improvements to Existing Ward Office and 


Lingarajapura 
Construction of Compound wall and other 
383 | Beautification works at Indira Cantten in Ward No-| P-3106 Indiara Canteen ಧ್‌ 
49 Lingarajapura 
Comprehensive Development works in 
384 Vivekananda Nagara and surrounding area in P-3158 SIP Grants ವ 
Ward No.59, Maruthi Seva nagara. 
Comprehensive Development works in ITC Colony 
385 and surrounding area in Ward No.59, Maruthi P-3158 SIP Grants -|- 100% 44.58 WN |---| — 
Seva nagara 
Comprehensive Development works in Jai Bahrath 
386 Nagar and surrounding area in Ward No.59, P-3158 SIP Grants ಜೆ 
Maruthi Seva nagara 
Comprehensive Development works in MEG 
387 Quarters and surrounding area in Ward No.59, P-3158 SIP Grants ನ್‌ 
Maruthi Seva nagara 
Comprehensive Development works in Hutchins 
Cross Road and surrounding area in Ward No.59, 
388 Maruthi Seva nagara. P-3158 SIP Grants — 
Improvements of roads & drains N.C. Colony & FS 
3 ES RT RS EEN EY ESE EY | | ಹಟ ಸ 
Fe ೬ ವ y 4 s iC Gun P AES CH EY ENE . I ರ ಹ 
surrounding area in ward no 61, S.K. Garden 
Asphalting ro S.K. Garden cross roads & § 
ie ERR EELS SS ID CUES EN ETESEY | | ಸ ಸ 
Development of roads & drains, to Bore Bank road, 
392 harris road & surrounding area in ward no 61, SK. - - 100% 147.17 
Garden 
Development of roads & drains, to Gandhi Grama & 4 
i ANE SENT S EIEN ES EVES EN | | ಸ 4 
394 Improvments to roads & drains in SC/ST colony in 184.91 
ward no 32 
Development of road side drains, footpath & 
395 J|Asphalting of Shampura main road in ward no 32, 134.21 
Kavalbyrasandra 
Development of roads at Nanda gokula layout & 
396 R R 176.83 
surrounding area in ward no 32, Kavalbyrasandra 
Development of roads at Athmananda Colony main 
397 |road & surrounding area in ward no 32, 189.01 


Kavalbyrasandra 
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Comprehensive development in anand gokula 2nd 


398 |Cross & surrounding area in ward no 32, 182.64 - 
Kavalbyrasandra 
Comprehensive development of roads & drains from 
399 |Kuvempu circle to Railway gate & surrounding area 174.55 - 
in ward no 32, Kavalbyrasandra 
Development of roads & drains, to Buddavihar road 
400 ಸ . } ? 195.02 - 
& surrounding area in ward no 78, Pulikeshinagar 
ಆರ್ಥಿಕ ಬಿಡ್‌ 
401 ಅನುಮೋದನೆ 
Improvements of roads & drains in SC/ST areas in 
Pulikeshinagar Assembly Constituency (Package 1) ಹಂತದಲ್ಲಿರುತ್ತದೆ. 
Comprehensive Development of roads Drains footpath 
& Asphalting of LR Bande main road Shadabnagar P3744 CM Nava ಆರ್ಥಿಕ ಬಿಡ್‌ 
402 |Kaverinagar Alameen School Ambedkarnagara Muslim Nagarothana- Road ಅನುಮೋದನೆ 
colony ambedkar nagara Muslim colony | Development ಹಂತದಲಿರುತದೆ. 
karumariyammanagar Periyarnagar Salt mandi & ಸ 
surrounding area in ward no 32 48 31 61 (Package 2) 
Development of Roads and Drains at lst 
Main LR Nagara and surrounding0.750 to ಕಾಮಗಾರಿ 
403 P-3727 Nava nagorothana ಸ 
1.00 Km Ward No 116 Neelasandra in Ward § ಮುಕ್ತಾಯವಾಗಿದೆ 
No 116 Neelasandra 
Development of Roads and Drains at lst q ಕಾಮಗಾರಿ 
404 |. P-3727N th 100% 49.00 - 
Main LR Nagara and surrounding area Ch aE Nahe ಮುಕ್ತಾಯವಾಗಿದೆ 
0.500 to 0.750Km Ward No 116 Neelasandra 
Development of Roads and Drains at lst q ಕಾಮಗಾರಿ 
405 A 100% . — — 
Main LR Nagara and surrounding area Ch R412 Nave hgsoromana 430 ಮುಕ್ತಾಯವಾಗಿದೆ 
0.250 to 0.500Km Ward No 116 Neelasandra 
Development of Drains at Ist Main LR x ಕಾಮಗಾರಿ 
406 |Nagara and surrounding area Ch 0 to | P-3727 Nava nagorothana 100% 49.00 ನ್‌ 2 
ಮುಕ್ತಾಯವಾಗಿದೆ 
0.250Km Ward No 116 Neelasandra ವ 
Development of CC Roads and Drain in Rose ಕಾಮಗಾರಿ 
407 P-3727N th 
Garden and Thimmarayappagarden ಫಳ ಡಲ ಗತ ಮುಕ್ತಾಯವಾಗಿದೆ 
surrounding area Ward No 116 Neelasandra 
Improvements of Roads at Ambedkarnagara ಕಾಮಗಾರಿ 
408 |and LR Nagara Surroundings Ward No 116 | P-3727 Nava nagorothana ಮುಕಾಯವಾಗಿದೆ 
Neelasandra ಣೌ 
i 'ಮಗಾರಿ 
Improvements to Roads and Drains at SC-ST 100% ಹಃ EN ಕಾಃ 
409 - 99.00 
PISS PN TIENEN AT Kai kek EN EN EN ENE EN ಕಾಯಾಗಿ 
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410 


411 


Comphrensive Development of Roads and Drain 
in Ward No 115 of BBMP Go S| No 1953 
Annexure-2 


Improvements to roads and drains at 4th 


5th 6th cross Samadhanagara and 
Gandhinagara Surrounding area in ward 
no 23 Nagawara 


P-3744 Nava nagorothana 


P-3727 SC-SP/TSP 
Mukyamantrigala Nava 
Nagarothanan 


ಟೆಂಡರ್‌ 
ಅನುಮೋದನೆ ಕೋರಿ 
ಸಲ್ಲಿಸಲಾಗಿದೆ 


412 


413 


Improvements to roads and drains at 
Main road and Cross roads of 
Govindapura Grama and Surrounding 
area in ward no 23 Nagawara 


Developemnt to roads and drains at SC- 
ST areasin HBR Layout in Ward No-24 


Comprehensive Development of roads 
and Drains in Ward No0-27 (Package SGN- 
01) P-3744 


P-3727 SC-SP/TSP 
Mukyamantrigala Nava 
Nagarothanan 


P-3727 SC-SP/TSP 
Mukyamantrigala Nava 
Nagarothanan 
P-3744 CM 
Navanagarothana - 
Road Development 


100% 


99.00 


420 


421 


Development of Roads and drains at 
SC/ST areas in Kammanahalli in Ward no- 
28 


Comprehensive Development of Roads 
and Drains in Ward No.28 


Improvements to CC Roads and Drains at 
A.K.Colony Kacharakanahalli Village in 
Ward No-29 


Improvements to CC roads and drains at 
A.K.Colony Kammanahalli Village in Ward 
No-29 


Improvements to CC roads and Drains to 
3rd Cross road of Oil Mill road and 
Surrounding area in Ward No-29 


Proviiding CC Camera atA.K. Colony 


Kammanahalli Village and Surrounding 
area in Ward No-29 


Proviiding CC Camera atA.K. Colony 
Kacharakanahalli Village and 
Surrounding area in Ward No-29 


P-3727 SC-SP/TSP 
Mukyamantrigala Nava 
Nagarothanan 
P-3744 CM 
Navanagarothana - 
Road Development 


P-3744 CM 
Navanagarothana - 
Road Development 


P-3744 CM 
Navanagarothana - 
Road Development 


P-3744 CM 
Navanagarothana - 
Road Development 


P-3748 
Mukyamantrigala Nava 
Bengarore Yojane 


P-3748 
Mukyamantrigala Nava 
Bengarore Yojane 


100% 


100% 


100% 


100% 


100% 


100% 


713.20 


99.00 


99.00 


99.00 


99.00 


99.00 
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Improvements to Drain and Footpath to 
Hennur main road from ring road to 
Ambedkar Bhavan in ward No-29 


P-3744 CM 
Navanagarothana - 
Road Development 


Improvements to Drain and Footpath to 
Hennur main road from Ambedkar 
Bhavan to Nehru Road in Ward No-29 


P-3744 CM 
Navanagarothana - 
Road Development 


Improvements to Drain and Footpath to 
Hennur main road from Nehru Road to 
Oil Mill road in Ward No-29 


P-3744 CM 
Navanagarothana - 
Road Development 


Improvements to Drain and Footpath to 
Hennur main road from Oil Mill to 
Kammanahalli main road in Ward No-29 


Comprehensive Development of Drains 
and roads at Oil Mill Road inside Premises 
in Ward No-29 


P-3744 CM 
Navanagarothana - 
Road Development 


P-3744 CM 
Navanagarothana - 
Road Development 


100% 


Comprehensive Development of Drains 
and roads to Yadava Layout and 
Surrounding area in Ward No-29 


P-3744 CM 
Navanagarothana - 
Road Development 


Comprehensive Development of Drains 
and roads to Mangala Layout, OYZ and 
Other cross roads in Ward No-29 


Asphalting to Oil Mill Road in Ward No-29 
Kacharakanahalli 


P-3744 CM 
Navanagarothana - 
Road Development 


P-3744 CM 
Navanagarothana - 
Road Development 


Improvements to Ramdev Temple road 
footpath and Drains in Ward No-29, 
Kacharakanahalli 


Improvement to road and drains to 
Nanjundappa Road and other Alled roads 
in Ward No-29, Kacharakanahalli 


P-3744 CM 
Navanagarothana - 
Road Development 


P-3744 CM 
Navanagarothana - 
Road Development 


Asphalting to Senavihar main road and 
Cross roads in Ward No-29 
Kacharakanahalli 


Improvements to Kammanahalli Old 


P-3744 CM 
Navanagarothana - 
Road Development 


Chruch road and Rajkumar Road (Xavier ECM 100% 100.00 
433 k Navanagarothana - _ $ 
House Road) and other cross roads in Road De¥élonment 
Ward No-29, Kacharakanahalli Pp 
Improvements to Drains and Asphalting P-3744 CM 
434 to Ramaiah Layout roads (Balance Navanagarothana - § 100% 200.00 


Portion) in Ward No-29 Kacharakanahalli 


Road Development 
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Cross, 4th Cross, 5th Cross MV Garden and 
Sangamma Road and surrounding areas at Ward 
No. 90 Ulsoor 


P3744 CM Nava 
Nagarothana- Road 


100% 


98.97 


F ¥ P-3744 CM 
135 Construction and improvements to Navanagarothana - 
Culverts in Ward No-29 Kacharakanahalli 
Road Development 
136 Construction of Super Speciality Hospital pl NE 1706.62 
in Sarvagnanagar Constituency % 
Bengarore Yojane 
Comprehensive development of Chandini Chow P3744 CM Nava 
437 |Road and surrounding area in Ward No. 91 Bharathi Nagarothana- Road 
Nagar Development 
Comprehensive development of Shivan Shetty P3744 CM Nava 
438 |Garden and surrounding area in Ward No. 91 Nagarothana- Road | 
Bharathi Nagar Development 
Comprehensive development of Armstrong Road P3744 CM Nava 
and surrounding area in Ward No. 91 Bharathi Nagar Development 
Comprehensive development of Maccan Road and P3744 CM Nava 
surrounding area in Ward No. 91 Bharathi Nagar Development 
Comprehensive development of D.K. Street and P3744 CM Nava 
surrounding area in Ward No. 91 Bharathi Nagar Development 
Improvements to Road and drains in Ward No. 91 P3744 CM Nava 
442 Nagarothana- Road eT 
Bharathi Nagar Development 
Improvements to Convertion Hall in Ward No. 91 P3744 CM Nava 
443 Nagarothana- Road | 
Bharathi Nagar Development TUP 
Improvements to Maternity Hospital in Ward NO. P3744 CM Nava 
444 Nagarothana- Road WN 
91 Bharathi Nagar Development TUP 
Improvement of drain, asphalting works at 5th main P3744 CM Nava 
445 |& surroundingareas at Chinnappa Garden in Ward Nagarothana- Road MN 
No. 62 Ramaswamy Palya Development 
Improvement of concrete road works at Nala Road, 
Milkman Street 1st Cross, 2nd Cross, 3rd Cross, 
Kaliamman Temple Street, Doodkattappa Road, 2nd 
446 Cross, 2nd Cross Guptha Layout 3rd Cross, 2nd 


Development 


Page 29 of 42 


Asphalting Works at Grudwar, Madav Mudhollar 
Street, Ramakrishna Matta Road, Car Street, 
Ragavendra Temple Street, someshwara Temple 


447 road, Dodda Kattappa Road, 1st, 2nd & 3rd Cross, 
Akkamma Road, Annaiah Reddy Road, Lakshman P3744 CM Nava 
Reddy Road, Guptha Layout 5th Road, Surrounding Nagarothana- Road 
areas at Ward No. 90 Ulsoor Development 
Improvements of Children's Park & Old Gym P3744 CM Nava 
448 |Equipment in MV. Garden Nala Road Entrance at Nagarothana- Road 
Ward No. 90 Ulsoor Development TUP 
Providing of RO water plant in Ward NO. 90 Ulsoor P3744 CM Nava 
449 Nagarothana- Road 
Development ರಾ pe Sa TUP 
Developmental works in Ward No. 90 Ulsoor P3744 CM Nava 
Development 95% 0.00 Work in progress 
Improvements of roads & drains in Ward No. 90 P3744 CM Nava 
Ulsoor Development 100% 196.00 
Comprehensive development of Sadashiva Mudaliar P3744 CM Nava 
road & surrounding area in Ward No. 90 Ulsoor Development 95% 0.00 A Work in progress 
Comprehensive development of Osbourne road & P3744 CM Nava 
surrounding area in Ward No. 90 Ulsoor Development 100% 197.12 
Improvement to Aga Abbas Ali Road, Haudin Road P3744 CM Nava 
& Surrounding area in Ward No. 90 Ulsoor Development 100% 97.91 
Improvement to R.K. Mutt Road, Nala Road, MV. P3744 CM Nava 
Garden & Surrounding area in Ward No. 90 Ulsoor Development 100% 97.46 
Road and drain development al works in Shivaji P3744 CM Nava 
456 Nagarothana- Road 
Nagar Assembly Constituency Development 100% 48.89 ಲ 
Construction of multipurpose building at BBMP land 
457 [near Badminton Association Jasmma Bhavan Road, £374 SMNava 
Nagarothana- Road 
Ward No. 93 Vasanthnagara Development TUP 
Improvements to drain and Asphalting of Palace P3744 CM Nava 
458 Nagarothana- Road 
Cross road ward No. 93 Annexure-2 SI No. 610 Development 
Improvement of footpath works at Annaswamy 
459 Mudaliar Road, Ajantha Road and Gangadhar shetty P3744 CM Nava 
Road & MV Garden surrounding areas at Wrad No. Nagarothana- Road 
90 Ulsoor Development 
Development to roads and drains in SC/ ST areas in P3744 CM Nava 
460 Nagarothana- Road 


Shivaji Nagara 


Development 
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Work in progress 


Comprehensive development of roads, drains and 


P3744 CM Nava 


461 footpath in Ward Roads in Shivaji Nagar Nagarothana- Road 
Constituency Development Work in progress 
Comprehensive development of drain footpath and 
roads at Binny Cresent Road Benson Town Ramaiah 
462 |Reddy Layout Sulthanjigunta Slaughter house and P3744 CM Nava 
Jayamahal Area in Ward No. 63 Package No: 03 Nagarothana- Road 
Annex-02, S| No. 1899, 1900, 1901 Development Work in progress 
Improvements of drain asphalting and concrete 
works at Mubarak Mohalla Muddamma Garden 
46 Anjaneyaswamy Temple street Sheshadri Road R.S. 
Palya Church Road Chinnappa Garden and P3744 CM Nava 
Surrounding area in Ward No. 62 Pakcage No: 04 Nagarothana- Road 
Annex-02, S| No. 1903, 1905, 1905, 1907 Development Work in progress 
Development of footpath and parks Palace Road 
Vasanth Nagara Cross Roads and sampangirama 
464 |nagara 4th Main Road and surrounding area in P3744 CM Nava 
Ward No. 93 and 110 Package No: 05 Annex-02 SI Nagarothana- Road 
No. 611, 1919, 1902 Development TUP 
Improvements of Roads and Drains and Asphalting P3744 CM Nava 
465 Jat 3rd cross Basaveshwara Layout in Ward No 18 Nagarothana- Road NN 
Annexure 2 SL No.1753 Development 
Improvenments to roads and drains at P3744 CM Nava 
466 |Lottogollahalli and surrounding cross roads in Ward Nagarothana- Road NN NE 
No 18 Annexure 2 SL No.1754 Development 
Improvements to Roads and Drains at P3744 CM Nava 
467 |Lottogollahalli ring road approach road in ward No Nagarothana- Road NN 
18 Annexure 2 SL No.1755 Development 
Providing RMC to Geddalahalli Village in Ward No P3744 CM Nava 
468 Nagarothana- Road 
18 Annexure 2 SL No.1757 Development 
Construction of RCC Drains at CIL Layout Layout in P3744 CM Nava 
469 Nagarothana- Road 
Wrd No 18 Annexure 2 SL No.1758 Development 
Providing RCc Drains in 5th main HIG Colony Ch:0 to P3744 CM Nava 
470 Nagarothana- Road 
300 mtr in ward No 18 Annexure 2 SL No.1759 Development 
Providing RCC draiun to 5th main HIG colony Ch: P3744 CM Nava 
471 Nagarothana- Road 
300-600 mtrs in Ward No 18 Annexure 2 SL No.1760 Development 
Providing RCC Drain and Asphalting to Approaches P3744 CM Nava 
472 Nagarothana- Road 
to BEL road in Ward No 18 Annexure 2 SL No.1761 Development 
Construction of CC drains and roads in Geddalahalli P3727 SC-SP/TSP 
473 land surrounding areas in Ward No.18 Radhakrishna Mukyamantrigala Nava 


temple 


Bengaluru Yojane 
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Construction of CC drains and roads in Gunduthopu 


P3727 SC-SP/TSP 


474 and surrounding areas in Ward No.18 Radhakrishna Mukyamantrigala Nava 
temple Bengaluru Yojane 
Construction of CC drains and roads in Manjunatha P3727 SC-SP/TSP 

475 |Layout and surrounding areas in Ward No.18 Mukyamantrigala Nava 
Radhakrishna temple Bengaluru Yojane 
Improvements of road and drains to KEB layout P3744 CM Nava 

476 |Rangabarana cross roads in Ward no. 19, Nagarothana- Road 
Sanjayanagara Annexure 2 SL No.1769 Development 
Improvements to roads and drains to NN Farms and P3744 CM Nava 

4771 cross roads in Ward no. 19, Sanjayanagara Nagarothana- Road 
Annexure 2 SL No.1766 Development 
Improvements of road and drains to MR Garden P3744 CM Nava 

478 cross roads in Ward no. 19, Sanjayanagara Nagarothana- Road 
Annexure 2 SL No.1768 Development 
Improvements of road and drains to Old P3744 CM Nava 
Sanjayanagara Annexure 2 SL No.1772 Development 
Improvements of road and drains to Central Exise P3744 CM Nava 
Annexure 2 SL No.1773 Development 
Improvements f roads and drains to AECS layout P3744 CM Nava 
Sanjayanagara Annexure 2 SL No.1776 Development 
Improvements of roads and drains to AECS layout P3744 CM Nava 

482 |Main roads and Surrounding areas in Ward no. 19, Nagarothana- Road 00% 146.55 

F Development 
Sanjayanagara Annexure 2 SL No.1770 
Improvements to drains and roads to Hanumaiah P3744 CM Nava 
Annexure 2 SL No.1765 Development 
Improvements to drains and roads to NTI layout lst P3744 CM Nava 

484 |2nd cross road in Ward no. 19, Sanjayanagara Nagarothana- Road 
Annexure 2 SL No.1764 Development 
Improvements to drains and roads to Basaveshwara P3744 CM Nava 

485 layout 4th, 5th cross road in Ward no.19 Annexure Nagarothana- Road 
2 SL No.1763 Development 
Improvements of roads and drains to NGEF layout P3744 CM Nava 

486 cross roads in Ward no. 19, Sanjayanagara Nagarothana- Road 
Annexure 2 SL No.1775 Development 
Improvements of roads and drains to UAS layout P3744 CM Nava 

487 cross roads and surroundings in Ward no. 19, Nagarothana- Road 
Sanjayanagara Annexure 2 SL No.1777 Development 
Improvements to roads and drains in Bhoopasandra P3727 SC-SP/TSP 

488 Mukyamantrigala Nava 
village Layout in Ward No.19 SL No 536 Bengaluru Yojane 
Improvements to roads and drains at Bande colony P3727 SC-SP/TSP 

489 |and surrounding area in Ward No.19 Sanjayanagara Mukyamantrigala Nava 


S| No 112 


Bengaluru Yojane 
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490 


Improvements to roads and drains in Lakshmamma 


Layout in Ward No.19 


P3727 SC-SP/TSP 
Mukyamantrigala Nava 
Bengaluru Yojane 


491 


Improvements to roads and drains Manjunatha 
colony and surrounding area in Ward No.19 
Sanjayanagara 


P3727 SC-SP/TSP 
Mukyamantrigala Nava 
Bengaluru Yojane 


492 


Improvements of roads and drains in main and 
cross roads of Harijana colony and Bhuvaneshwari 


slum in Ward No.20 Ganganagar 


P3727 SC-SP/TSP 
Mukyamantrigala Nava 
Bengaluru Yojane 


493 


494 


495 


496 


497 


498 


499 


500 


Improvements of roads and drains in Hebbala A 


Block and Indra Block in Ward No.20 Ganganagar 
Improvements to Drains anfd Footpath in Cross 
Roads of Ashwathnagara in Ward 20 Ganganagara 
Annexure 2 SL No.1780 

Improvements to Drains and footpath in 5th cross 
roads KEB Layout in Ward No 20 Ganganagar 
Annexure 2 SL No.1781 

Improvements to Drains and footpath in 4thcross 
roads KEB Layout in Ward No 20 Ganganagar 
Annexure 2 SL No.1782 

Improvements to Drains in Main roads of RBI 
Colonyof Ward No 20 Ganganagara Annexure 2 SL 
No.1786 

Construction of bituminous road and culverts on 


6th cross and 6th A cross of Vasanthappa block in 


ward no. 20 Ganganagara Annexure 2 SL No.1787 
Improvements to road in front of LIC building in 
Lakshmaiah block in ward no. 20 Ganganagara 
Annexure 2 SL No.1788 

Improvements to road behind LIC building and cross 


roads in Lakshmaiah block and surrounding areas in 


ward no. 20 Ganganagara Annexure 2 SL No.1789 


P3727 SC-SP/TSP 
Mukyamantrigala Nava 
Bengaluru Yojane 
P3744 CM Nava 
Nagarothana- Road 
Development 
P3744 CM Nava 
Nagarothana- Road 
Development 
P3744 CM Nava 
Nagarothana- Road 
Development 
P3744 CM Nava 
Nagarothana- Road 
Development 


P3744 CM Nava 
Nagarothana- Road 
Development 


P3744 CM Nava 
Nagarothana- Road 
Development 


P3744 CM Nava 
Nagarothana- Road 
Development 


501 


Improvements to RBI colony main road from Bellary 
road upto Punjab Natioanl Bank in ward no. 20 


Ganganagara Annexure 2 SL No.1791 


P3744 CM Nava 
Nagarothana- Road 
Development 


502 


Construction of Bituminous road in 1st and 2nd 


cross road of Harijana colonyand Surrounding areas 


in ward no. 20 Ganganagara Annexure 2 SL No.1792 


P3744 CM Nava 
Nagarothana- Road 
Development 


503 


Construction of RCC drain on 7th cross and its sub 
cross in Pillanna block in ward no. 20 Ganganagara 
Annexure 2 SL No.1793 


P3744 CM Nava 
Nagarothana- Road 
Development 
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504 


Improvements to drains and road in 2nd and 3rd 
cross roads of weavers colony in ward no. 20 
Ganganagara Annexure 2 SL No.1796 


P3744 CM Nava 
Nagarothana- Road 
Development 


505 


Improvements to drains and road in 1st and 2nd 
main road of HGH layout and surrounding in ward 


no. 20 Ganganagara Annexure 2 SL No.1797 


P3744 CM Nava 
Nagarothana- Road 
Development 


506 


Improvements to drains and road in 3rd and 4th 
main road of HGH layout and surrounding in ward 


no. 20 Ganganagara Annexure 2 SL No.1798 


P3744 CM Nava 
Nagarothana- Road 
Development 


507 


508 


509 


510 


511 


512 


513 


Improvements to drains and road in 4th and 5th 
cross roads of weavers colony in ward no. 20 
Ganganagara Annexure 2 SL No.1799 

Improvements to drains and road in arround 


weavers colony park and its sub crosses in ward no. 


20 Ganganagara Annexure 2 SL No.1800 

supplying and installation of CCTVs in selected 
locations in Hebbal Constituency Annexure 2 SL 
No.1802 

Improvements and Construction of CC Roads and 


Drains and Drilling of Borewells in Hebbala A Block 


in Ward No 20 Ganagnagar Annexure 2 SL No.1803 
Improvements and Construction of CC Roads and 
Drains in Chinnamery Layoput in Ward No 20 
Ganagnagar Annexure 2 SL No.1804 
Improvements and Construction of CC Roads and 
Drains in Subramanyam Colony in Ward No 20 
Ganagnagar Annexure 2 SL No.1805 
Improvements and Construction of CC Roads and 
Drains Papanna Block in Ward No 20 Ganagnagar 
Annexure 2 SL No.1806 


P3744 CM Nava 
Nagarothana- Road 
Development 


P3744 CM Nava 
Nagarothana- Road 
Development 


P3744 CM Nava 
Nagarothana- Road 
Development 


P3744 CM Nava 
Nagarothana- Road 
Development 


P3744 CM Nava 
Nagarothana- Road 
Development 
P3744 CM Nava 
Nagarothana- Road 
Development 
P3744 CM Nava 
Nagarothana- Road 
Development 


00% 


00% 


00% 


00% 


00% 


45.60 


28.50 


47.50 


47.50 


71.25 


514 


515 


Improvements and Construction of CC Roads and 


Drains and Drilling of Borewells in Vasanthappa 


Block and Surrounding areas in Ward No 20 


Ganagnagar Annexure 2 SL No.1807 
Improvements to Footpath and SS Raiiling and TVS 
Show Room to Tata Police Station in Hebbala Ward 
No 21 Annexure 2 SL No.1809 


P3744 CM Nava 
Nagarothana- Road 
Development 


P3744 CM Nava 
Nagarothana- Road 
Development 


516 


517 


Improvements to Roads and Drains at Sadha Halli 
Bayanna road and Surroundings in Hebbala Ward 
No 21 Annexure 2 SL No.1811 

Providing Asphalting to Hebbala Tent Road and 
Surroundings in Hebbala Ward No 21 Annexure 2 SL 
No.1812 


P3744 CM Nava 
Nagarothana- Road 
Development 
P3744 CM Nava 
Nagarothana- Road 
Development 


00% 


47.41 
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518 


Providing CC Roads and Drains at Kunthi Grama C 
Block and Surroundings in hebbala Ward No 21 
Annexure 2 SL No.1813 


P3744 CM Nava 
Nagarothana- Road 
Development 


519 


Providing Drains and Asphalting to SSA Road and 
Surroundings in Hebbala Ward No 21 Annexure 2 SL 
No.1814 


P3744 CM Nava 
Nagarothana- Road 
Development 


520 


Providing roads to Veternary College and Surroungs 


in hebbala Ward No 21 Annexure 2 SL No.1816 


P3744 CM Nava 
Nagarothana- Road 
Development 


521 


Providing Asphalting to Seethappa Layout and 
Surroundings in Hebbala Ward No 21 Annexure 2 SL 
No.1817 


P3744 CM Nava 
Nagarothana- Road 
Development 


522 


523 


524 


525 


526 


527 


528 


529 


Improvements to Roads and Drains in Near KP 
House and Surrounding areas in ward No 21 
Hebbala Annexure 2 SL No.1819 

Improvements to Roads and Drains in Kunthi Grama 
A Block and Surrounding areas in ward No 21 
Hebbala Annexure 2 SL No.1820 

Improvements to Roads and Drains in 
Cholanayakanahalli and Surrounding areas in ward 
No 21 Hebbala Annexure 2 SL No.1821 
Development of Kuppuraju Slum and Surrounding 


areas including Laying of CC Roads and Drains in 


ward No 21 Hebbala Annexure 2 SL No.1823 
Improvements to Roads and Drains in Hebbala Old 
Village Roads in ward No 21 Hebbala Annexure 2 
SL No.1824 

Improvements to Roads and Drains in Kunth Grama 
B Block in ward No 21 Hebbala Annexure 2 SL 
No.1825 

Improvmenets to drains by providing kerb stone 


and covering slabs and other development works in 
9th B and 1st Cross Bhuvaneshwari nagara, Kanaka 
Nagara and surrounding area in V Nagenahalli Ward 


No 22 Annexure 02 Sl No 745 

Improvements to drains and CC roads in V 
Nagenahalli and surrounding areas in Ward No 22V 
Nagenahalli Annexure 02 Sl No 745 


P3744 CM Nava 
Nagarothana- Road 
Development 
P3744 CM Nava 
Nagarothana- Road 
Development 
P3744 CM Nava 
Nagarothana- Road 
Development 


P3744 CM Nava 
Nagarothana- Road 
Development 


P3744 CM Nava 
Nagarothana- Road 
Development 
P3744 CM Nava 
Nagarothana- Road 
Development 


P3744 CM Nava 
Nagarothana- Road 
Development 


P3744 CM Nava 
Nagarothana- Road 
Development 


100% 185.25 


530 


531 


Improvements to Roads and drains in Muneshwara 
Layout in Ward No 22 V Nagenahalli Annexure 02 Sl 
No 745 

Improvmenets to drains by providing kerb stone 


and covering slabs and other development works in 


Yagapp Layout, Chikkanna Compound and 


surrounding area in V Nagenahalli Ward No 22 
Annexure 02 SINo 745 


P3744 CM Nava 
Nagarothana- Road 
Development 


P3744 CM Nava 
Nagarothana- Road 
Development 
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100% 


185.25 


532 


Improvmenets to drains by providing kerb stone 
and covering slabs and other development works in 
Bhuvaneshwari Layout and surrounding area in V 


Nagenahalli Ward No 22 Annexure 02 Sl No 745 


P3744 CM Nava 
Nagarothana- Road 
Development 


533 


Improvements to road and drains in 10th A cross 


road and its sub crosses of Kanakanagara in V. 


Nagenahalli Ward no. 22 Annexure 2 SL No.1827 


P3744 CM Nava 
Nagarothana- Road 
Development 


534 


535 


536 


537 


538 


539 


540 


Improvements to footpath on Acharya college road 


from Guddadahalli circle to KHB main road in V. 


Nagenahalli Ward no. 22Annexure 2 SL No.1829 
Construction of road and drain in cross road of 


Doddamuninagappa layout and Surround areas in V. 


Nagenahalli Ward no. 22 Annexure 2 SL No.1830 
Construction of concrete drain and improvements 


to road in 1st and 2nd cross of Papanna layout and 
Surrounding areas in V. Nagenahalli Ward no. 22 


Annexure 2 SL No.1833 
Improvements of Roads and Drainsto 3rd cross 
doddamma layout in V. Nagenahalli Ward no. 22 
Annexure 2 SL No.1835 
Improvements to 6th cross and sub cross of 
Nanjamma layout in V. Nagenahalli Ward no. 22 
Annexure 2 SL No.1836 
Improvements to main and cross roads of Papaya 


reddy layout in ward no. 22 Annexure 2 SL No.1837 
Improvements to main and cross roads of Hanuman 


badavane in ward no. 22 Annexure 2 SL No.1838 


P3744 CM Nava 
Nagarothana- Road 
Development 


P3744 CM Nava 
Nagarothana- Road 
Development 


P3744 CM Nava 
Nagarothana- Road 
Development 


P3744 CM Nava 
Nagarothana- Road 
Development 
P3744 CM Nava 
Nagarothana- Road 
Development 
P3744 CM Nava 
Nagarothana- Road 
Development 
P3744 CM Nava 
Nagarothana- Road 
Development 


541 


542 


543 


Improvements cross roads of MR garden and 
Gangamma layout in ward no. 22 Annexure 2 SL 
No.1839 

Improvements of Roads and Drains to 9th and 11th 


cross in Guddadahalli and surrounding ares in Ward 


No 22 V Nagenahalli Annexure 2 SL No.1842 
Drilling of Borewell and Laying Pipeline in Ward No 


22 V Nagenahalli Annexure 2 SL No.1844 


P3744 CM Nava 
Nagarothana- Road 
Development 


P3744 CM Nava 
Nagarothana- Road 
Development 


P3744 CM Nava 
Nagarothana- Road 
Development 


00% 28.50 


544 


roads of 
in ward no. 22 Annexure 2 SL 


Improvements to main and cross 


Kanakanagara 
No.1840 


P3744 CM Nava 
Nagarothana- Road 
Development 
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Improvements to 1st cross Bhuvaneshwari road 


P3744 CM Nava 


545 [near RO plant in V. Nagenahalli Ward no. 22 Nagarothana- Road 
Annexure 2 SL No.1834 Development 
Improvements to cross roads and Drains in Cross P3744 CM Nava 
546 [Roads of Chikkanna compound in V. Nagenahalli Nagarothana- Road 
Development 
Ward no. 22Annexure 2 SL No.1831 
Improvements to road Sulthanpalya main road from P3744 CM Nava 
547 |10th A cross road upto Acharya college road in V. Nagarothana- Road 
R Development 
Nagenahalli Ward no. 22 Annexure 2 SL No.1828 
Improvements to Secondary drain abuttin P3744 CM Nava 
548 |touchwood apartment in V. Nagenahalli Ward no. Nagarothana- Road 
22 Annexure 2 SL No.1832 Development 
Renovation of Samudaya Bhavan and P3727 SC-SP/TSP 
549 improvements of roads and drains in Manorayana Mukyamantrigala Nava 00% 94.05 
palya colony in Ward No.22 Bengaluru Yojane 
Improvements of Ashwath katte in Nagenhalli and P3727 SC-SP/TSP 
550 Mukyamantrigala Nava 00% 94.05 
Manorayanapalya in Ward No.22 Bengaluru Yojane 
Drilli f b Il and pipeli di t 
rilling of borewell and pipeline and improvements P3727 SC-SP/TSP 
551 |to roads and drains at cross roads in Guddadhahalli Mukyamantrigala Nava 00% 94.05 
Bengaluru Yojane 
Ward No 22 Vishwanatha Nagenahalli Bab olan 
I ts t ds and drai i ds and 
mprovements lo roads an reins main roads an P3727 SC-SP/TSP 
cross road in Nagenahalli colony and y f 
552 7 Mukyamantrigala Nava 00% 94.05 
Manorayanapalya in Ward No.22 Vishwanatha d 
y Bengaluru Yojane 
Nagenahalli 
Drilling of borewell and pipeline and improvements P3727 SC-SP/TSP 
553 [toi roads. drain. cross roads in Kempanna layout in Mukyamantrigala Nava 00% 94.05 
Ward No.22 Bengaluru Yojane 
Drilling of borewell with pipeline main road and 
cross roads in Nagenahalli colony and construction pa Sc SESS 
I I Ct uct 
554 8 K § K k Mukyamantrigala Nava 00% 94.05 
of Samdudaya Bhavan in Nagenhalli colony in Ward ¥ 
Bengaluru Yojane 
No.22 
Comprehensive development including Asphalt and 
Concrete to Roads and improvements of drains at P3744°CM:Nava 
555 Nagarothana- Road 
Bhuwaneshwari Nagar and surrounding areas in Development 
ward No 33 Annexure 02 S| No 1845 
Comprehensive development including Asphalt and 
Concrete to roads and improvements of drains at P3744 CM Nava 
556 [Babu Reddy Layout Seethappa Layout and Nagarothana- Road 
surrounding areas in ward No 33 Annexure 02 Sl No Development 
1846 
Comprehensive development including Asphalt to 
roads and improvements of Drains £14 CM Nava 
557 3 Nagarothana- Road 100% 95.00 


Venkataswamappa Layout and surrounding areas in 
ward No 33 Annexure 02 S| No 1847 


Development 
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558 


Comprehensive development including Concrete to 
Roads and Improvements of Drains at Chamundi 
Nagar and surrounding areas in Ward No 33 
Annexure 02 Sl No 1848 


P3744 CM Nava 
Nagarothana- Road 
Development 


559 


Comprehensive development including Concrete to 
Roads and improvements of Drains at Kousar Nagar 
Dinnur and surrounding areas in Ward No 33 


Annexure 02 Sl No 1850 


P3744 CM Nava 
Nagarothana- Road 
Development 


560 


561 


562 


563 


564 


565 


Comprehensive development including Asphalt and 
Concrete to Roads and improvements of Drains 
Changing of Pipeline to existing borewells at Ex- 
Serviceman Colony and surrounding areas in Ward 
No 33 Annexure 02 Sl No 1851 

Comprehensive development including Asphalt to 
Roads and improvements of Drains at RT Nagar lst 
Block and surrounding areas in Ward No 33 
Annexure 02 SI No 1853 

Comprehensive development including Asphalt and 


Concrete to Roads and improvements of Drains at 
Manjunath Layout and surrounding areas in Ward 


No 33 Annexure 02 Sl No 1854 
Comprehensive development including Asphalt and 


Concrete to Roads and improvements of Drains at 
Rahamath Nagar and surrounding areas in Ward No 


33 Annexure 02 Sl No 1855 

Comprehensive development including Concrete to 
Roads and improvements of Drains at Beerappa 
Block and surrounding areas in Ward No 33 

Annexure 02 Sl No 1852 

Comprehensive development including Asphalt and 


Concrete to Roads and improvements of Drains at 


Dharmana Garden Dinnur and surrounding areas in 


Ward No 33 Annexure 02 Sl No 1849 


P3744 CM Nava 
Nagarothana- Road 
Development 


P3744 CM Nava 
Nagarothana- Road 
Development 


P3744 CM Nava 
Nagarothana- Road 
Development 


P3744 CM Nava 
Nagarothana- Road 
Development 


P3744 CM Nava 
Nagarothana- Road 
Development 


P3744 CM Nava 
Nagarothana- Road 
Development 


100% 


100% 71.25 
100% 71.25 


71.25 


100% 47.50 


566 


567 


Improvements to Roads Drains and Providing 


Kurbs stone missing Covering slabs in 


Lakshmidevamma Block and Kempegowda Colony 


in Ward No.34. Gangenhalli. Annexure 2 SL No.1857 
Improvements to Roads Drains and Providing 
Kurbs stone Painting missing Covering slabs in 
Gangappa Block in Ward No.34. angenhalli. 
Annexure 2 SL No.1858 


P3744 CM Nava 
Nagarothana- Road 
Development 


P3744 CM Nava 
Nagarothana- Road 
Development 


Page 38 of 42 


100% 


28.50 


Improvements to Roads Drains and Providing Kurbs 


stone Culverts Improment missing Covering slabs 


P3744 CM Nava 


568 Nagarothana- Road 
in DENA BANK COLONY in Ward No.34. Gangenhalli. Development 
Annexure 2 SL No.1859 
Drilling of Borewell and Laying Pipeline in Ward No P3744 CM Nava 
569 Nagarothana- Road 
34 Gangenahalli Annexure 2 SL No.1864 Development 
Construction of C.C.Drain towords R.T Nagar, and P3744 CM Nava 
570 |Surounding Areas Ward No-46.).C.NAGAR. Nagarothana- Road 
Annexure 2 SL No.1865 Development 
Improvements of Roads and Drains in 1st Main, 2nd 
Main, 3rd Main, 5th Cross, Chunchappa Block and P3144 CM. Nava 
571 Nagarothana- Road 
Surounding Area in Ward No-46.).C.NAGAR. Development 
Annexure 2 SL No.1867 
Improvements of Drains and C.C Roads, at P3744 CM Nava 
572 [Thimmaiah Garden and Surrounding area in Ward Nagarothana- Road 
Development 
No-46.).C.NAGAR. Annexure 2 SL No.1868 
Improvements of a C.C Drains, Covering Slabs, and P3744 CM Nava 
573 |C.C Roads at Mothi Nagar and Surrounding area in Nagarothana- Road 
Development 
Ward No-46.J.C.NAGAR. Annexure 2 SL No.1869 
Improvements of a C.C Drains, Covering Slabs, and 
C.C Roads at lst main, 4th Main, 5th Main, P3744 CM Nava 
574 Nagarothana- Road 
Mattadhalli and Surrounding area in Ward No- Development 
46.).C.NAGAR. Annexure 2 SL No.1870 
Improvements of a C.C Drains, Fotbath, Covering 
Slabs, and C.C Roads at 2nd main Road, T.V Tower, P3744-CM:Nava 
575 Nagarothana- Road 
and Surrounding area in Ward No-46.J.C.NAGAR. Development 
Annexure 2 SL No.1871 
Providing CC Roads and Drains in Narayanappa P3744 CM Nava 
576 |Block RT Nagar in Ward No 46 JC Nagar Annexure Nagarothana- Road 
2 SL No.1873 Development 
Improvements to drains and roads to Basaveshwara P3744 CM Nava 
577 Nagarothana- Road Tender in Process 
layout in Ward no.18 Annexure 2 SL No.1752 Development 
Construction of RCC drain at KGE Layout in Ward No P3744 CM Nava 
578 Nagarothana- Road Tender in Process 
18 Annexure 2 SL No.1756 Development 
Providing RMC at Geddalahalli Infront of Anjaneya P3744 CM Nava 
579 Nagarothana- Road Tender in Process 
temple road in Ward No 18 Annexure 2 SL No.1762 Development 
Improvements of road and drains to new P3744 CM Nava 
580 |Bhoopasandra new extension in Ward no. 19, Nagarothana- Road Tender in Process 


Sanjayanagara Annexure 2 SL No.1771 


Development 
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581 


Improvements of roads and drains to RMS colony 
cross roads in Ward no. 19, Sanjayanagara 
Annexure 2 SL No.1774 


P3744 CM Nava 
Nagarothana- Road 
Development 


Tender in 


Process 


582 


Providing cement concrete roads to old 


Nagashettyhalli and surrounding in Ward no. 19, 
Sanjayanagara Annexure 2 SL No.1778 


P3744 CM Nava 
Nagarothana- Road 
Development 


Tender in 


Process 


583 


Providing cement concrete roads to Sanjayanagara 


small and sub cross roads in Ward no. 19, 


Sanjayanagara Annexure 2 SL No.1779 


P3744 CM Nava 
Nagarothana- Road 
Development 


Tender in 


Process 


584 


585 


586 


587 


588 


589 


590 


591 


Improvements of road and drains to GMR layout 1st 
2nd cross roads in Ward no. 19, Sanjayanagara 
Annexure 2 SL No.1767 

Improvements to Drains and footpath in 3rd cross 
roads KEB Layout in Ward No 20 Ganganagar 
Annexure 2 SL No.1783 

Improvements to drains in 2nd cross and 
surrounding areas in Ward No 20 Ganganagara 
Annexure 2 SL No.1784 

Improvements to Drains and Footpath in 1st and 
2nd cross roads of KEB Layout and Surrounding 
areas in Ward No 20 Ganganagara Annexure 2 SL 
No.1785 

Improvements to 4th main road from CBI road upto 
1st cross ward boundary in ward no. 20 
Ganganagara Annexure 2 SL No.1790 
Improvements to road on 6th cross road of Pillappa 
block in ward no. 20 Ganganagara Annexure 2 SL 
No.1794 

Improvements to road in front of Nagesh house 
behind 11th cross Lakshmaiah block and 
surrounding areas in ward no. 20 Ganganagara 
Annexure 2 SL No.1795 

Improvements to drains and road in 3rd cross and 
Parallel roads in HMT layout in ward no. 20 
Ganganagara Annexure 2 SL No.1801 


P3744 CM Nava 
Nagarothana- Road 
Development 
P3744 CM Nava 
Nagarothana- Road 
Development 
P3744 CM Nava 
Nagarothana- Road 
Development 


P3744 CM Nava 
Nagarothana- Road 
Development 


P3744 CM Nava 
Nagarothana- Road 
Development 
P3744 CM Nava 
Nagarothana- Road 
Development 


P3744 CM Nava 
Nagarothana- Road 
Development 


P3744 CM Nava 
Nagarothana- Road 
Development 


Tender in 


Tender in 


Tender in 


Tender in 


Tender in 


Tender in 


Tender in 


Tender in 


Process 


Process 


Process 


Process 


Process 


Process 


Process 


Process 


592 


593 


Improvements to Roads and Drains at MSH Layout 
2nd cross and Surrounding areas in Hebbal iWard 
No 21 Annexure 2 SL No.1808 
Improvements to Footpath and SS Raiiling at Traffic 
Police station to Hebbala Bus Stop in Hebbala Ward 
No 21 Annexure 2 SL No.1810 


P3744 CM Nava 
Nagarothana- Road 
Development 
P3744 CM Nava 
Nagarothana- Road 
Development 


Tender in 


Tender in 


Process 


Process 


594 


595 


Providing Asphalting to Hebbala 3rd, 4th, 5th cross 
and Govt School Surroundings in Ward No 21 
Hebbala Annexure 2 SL No.1815 

Improvements to Roads and Drains in Muneshwara 
Layout in ward No 21 Hebbala Annexure 2 SL 
No.1818 


P3744 CM Nava 
Nagarothana- Road 
Development 
P3744 CM Nava 
Nagarothana- Road 
Development 


Tender in 


Tender in 


Process 


Process 
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Drilling of Borewell and Laying Pipeline in Ward No 


P3744 CM Nava 


Bennignahalli ward no -50 


ಟೆಂಡರ್‌ ಅನುಮೋದನೆಗಾಗಿ 


596 Nagarothana- Road Tender in Process 
21 Hebbala Annexure 2 SL No.1822 Development 
Improvements to road and drains in 11th A cross P3744 CM Nava 
597 [road Kanakanagara in V. Nagenahalli Ward no. 22 Nagarothana- Road Tender in Process 
Annexure 2 SL No.1826 Development 
Providing Asphalting to 17th, 18 and 21st cross of P3744 CM Nava 
598 [Kanakanagara of Ward No 22 Annexure 2 SL Nagarothana- Road Tender in Process 
No.1841 Development 
Improvements of Roads and Drains to Gangamma P3744 CM Nava 
599 [Layout of Guddadahalli and surrounding ares in Nagarothana- Road Tender in Process 
R Development 
Ward No 22 V Nagenahalli Annexure 2 SL No.1843 
Improvements to Roads Drains and Providing Kurbs 
stone missing Coveri slabs in K.H.M.Block LM Nave 
600 sing p Warne UL ಬ Nagarothana- Road Tender in Process 
Judges layout in Ward No.34. Gangenhalli. 
Development 
Annexure 2 SL No.1856 
Providing C.C .Roads In 3rd 4th main road, P3744 CM Nava 
601 |Surounding Muniramanna Block in Ward No.34. Nagarothana- Road Tender in Process 
Gangenhalli. Annexure 2 SL No.1860 Development 
Improvements to Roads; Drains culverts and P3744 CM Nava 
Providing Kurbs stone missing Covering slabs in ಜಿ f 
602 K _ Nagarothana- Road ender in Process 
C.P.V. Block in Ward No.34. Gangenhalli. Annexure 
Development 
2 SL No.1861 
Improvements to Roads Drains and Providing Kurbs P3744 CM Nava 
603 |stone missing Covering slabs in Muthappa Block in Nagarothana- Road Tender in Process 
: Development 
Ward No.34. Gangenhalli. Annexure 2 SL No.1862 
] ಸ 
provements to Roads in Muthappa Block P3744 CM Nava 
Surounding in Lakshmi Devamma Block and A 
604 K | Nagarothana- Road Tender in Process 
Kempegowda Colony in Ward.34. Gangenhalli. 
Development 
Annexure 2 SL No.1863 
Constructi f C.C.Drai ith C ing Slab to R,T 
onstruc lon'o rain with Covering ಈ oR, P3745 EM Na 
605 Nagar, 1st Main Road, Near V. Care Hospital and Negsrothsna- Road Tender inP 
na- ender In FTOcess 
Surounding Areas in Ward No-46.).C.NAGAR. 8 
Development 
Annexure 2 SL No.1866 
Providing CC Roads and Improvements of Roads in 
MK ್ಸ P3744 CM Nava 
606 Pemmaiah Road and Mesthri Marappa Road and Nagatothans- Road Tender in P 
js ender In FTOCess 
Surrounding in Ward No 46 JC Nagar Annexure 2 8 
Development 
SL No.1872 
Development of Kuvempu Botanical Garden 5th 
P3748 CM Nava 
N thana- Buildi _ 
607 |Main, Road 11th Cross, 2nd Block RT Nagar ABaro nana sul ngs, Tender in Process 
Parks, Playgrounds, Hospitals 
Annexure 6 SL No.6 and other Works 
ಸದರಿ ಕೆಲಸವನ್ನು 
608 Comprehnesive development of road and drain works in ನವ ನಗರೋತ್ಥಾನ ಯೋಜನೆ ಕೈಗೆತ್ತಿಕೊಳ್ಳಲು ಕಡತವು 
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ಸಲ್ಪಸಲಾಗಿರುತ್ತದೆ. 


Comprehensive development of road and drain works in ಸದರಿ ಕೆಲಸವನ್ನು 
609 Kaggadasapura area, Bhuvaneshwari nagara and Sudda ನವ ನಗರೋತ್ಥಾನ ಯೋಜನೆ 4 ಕೈಗೆತ್ತಿಕೊಳ್ಳಲು ಕಡತವು 
gunteplaya of ward no -57, Package -01 Go SI No.1042 ಟೆಂಡರ್‌ ಅನುಮೋದನೆಗಾಗಿ 
and 1044 ಸಲ್ಲಸಲಾಗಿರುತ್ತದೆ. 
Comprehensive development of road and drain works in 
610 Malleshplaya Nagavarapalya Maruthinagara and ನವ ನಗರೋತ್ಥಾನ ಯೋಜನೆ _ 
Surrounding area of ward no -57 Package No-02 Go Sl 
No.1043, 1045 and 1046 
Comprehensive development of road and drain works in KN. 
§ ಗೆತ್ತಿಕೊಳ್ಳಲು ಕಡತವು 
611 |New Thippasnadra ward no -58 Package No 04 Go Sl ನವ ನಗರೋತ್ಥಾನ ಯೋಜನೆ — ತ ಅನುಮೋದರ್ನಿನಗಿ 
No.1048 ಸಲ್ಪಸಲಾಗಿರುತ್ತದೆ. 
ಸದರಿ ಕೆಲಸವನ್ನು 
612 ನವ ನಗರೋತ್ಥಾನ ಯೋಜನೆ E ಕೈಬಿತ್ತಿಕೊಳ್ಳಲು ಕಡತವು 
Asphalting to Thippasnadra main road, Jeevanbhima ಟಿಂಡರ್ಸ್‌ ಅನುಮೋದನೆಗಾಗಿ 
nagara constituency Ward No -58, Annexure-6 SI No 105 ಸಣ್ಣಸಲಾಗಿರುತ್ತದೆ. 
613 Construction of CC road and other development work in ನವ ನಗರೋತ್ಥಾನ ಯೋಜನೆ 
Hanumanagar in Ward No.58 New Thippasandra 
614 Construction of CC road and other development work in ನವ ನಗರೋತ್ಥಾನ ಯೋಜನೆ 
Ambedkar colony in Ward No.58 New Thippasandra 
Comprehensive development of road and drain works in ವಾರ್ಡ್‌ ಸಂಖ್ಯೆ:79 ರಲ್ಲ 
615 [Sarvagnanagara ward no -79 and Hoysalanagara in Ward ನವ ನಗರೋತ್ಥಾನ ಯೋಜನೆ ಈ ಸದರಿ ಕಾಮಗಾರಿಯನ್ನು 
no -80, Package No 05 Go SI No.1049 ಪ್ರಸ್ತುತ ಪ್ರಾರಭಸಿರುತ್ತಾರೆ. 
616 Mi ic to roads and drains in SC/ST aras in Ward ನವ ಸಗರೋತ್ಸಾನ ಯೋಜನೆ aR 
no - 
617 Improvements to roads and drains at Anandapura slum ನವ ಸಗರೋತ್ಸಾನ ಯೋಜನೆ - |---| ನ 
and surrounding area in Ward no -88 
618 Improvements to roads and drains at Babasaheb colony ನವ ಸಗರೋತ್ಸಾನ ಯೋಜನೆ -|-|- W 
and surrounding area in W-88 
619 Improvements to roads and drains at SC/ST colony ನವ ಸಗರೋತ್ಸಾನ ಯೋಜನೆ oR 
Kadihalli and surrounding area in W-88 
620 Developments of roads and drains at Sudhamangara and ನವ ಸಗರೋತ್ಸಾನ ಯೋಜನೆ sR 
surrounding area in W-88 
ಸದರಿ ಕೆಲಸವನ್ನು 
621 Compre hensive development of parks in CV Raman ನವ ನಗರೋತ್ಥಾನ ಯೋಜನೆ _ Das 
nagara Constituency '೦ಡರ್‌ ಆಃ ೀದನೆಗಾಗಿ 
ಸಲ್ಪಸಲಾಗಿರುತ್ತದೆ. 
622 Compre hensive development of road and drain works in ನವ ನಗರೋತ್ಥಾನ ಯೋಜನೆ \e' nod 
Jeevanbhimanagara Ward no -88 and W-113 ಪ್ರಗತಿಯಲ್ಲರುತ್ತ 


Total 
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ಬೃಹತ್‌ ಬೆಂಗಳೂರು ಮಹಾನಗರ ಪಾಲಿಕೆ 
ಪಶ್ಲಿಮ ವಲಯ 
ಚುಕ್ಕೆ ಗುರುತಿನ ಪ್ರನ್ಲೆ ಸಂಖ್ಯೆ:517ಕ್ಕೆ ಅನುಬಂಧ -3 


ಕಳೆದ 05 ವರ್ಷಗಳಲ್ಲಿ ಬೃಹತ್‌ ಬೆಂಗಳೂರು ಮಹಾನಗರ ಪಾಲಿಕೆ ವ್ಯಾಪ್ತಿಯಲ್ಲಿ ರಾಜ್ಯ ಸರ್ಕಾರದ ವತಿಯಿಂದ ಬಿಡುಗಡೆಯಾದ ಅನುದಾನದ ವಿವರಗಳು (ಪ್ರತಿ ಕಾಮಗಾರಿಗಳ ಭೌತಿಕ / ಆರ್ಥಿಕ ಪ್ರಗತಿಯ ವರ್ಷವಾರು ವಿವರ). 


2016-17 2017-18 2018-19 2019-20 2020-21 


ರಾಜ್ಯ ಸರ್ಕಾರದ 


ಅನುದಾನದಡಿಯ 
ಕ್ರಸಂ ಕಾಮಗಾರಿಯ ಹೆಸರು ಷರಾ 
- ಲ್ಲಿನ ಯೋಜನೆಯ 
ನನ ಭಾತಿಕ ಪ್ರಗತಿ [ಆರ್ಥಿಕ ಪ್ರಗತಿ [ಭೌತಿಕ ಪುಣಿ [ಆರ್ಥಿಕ ಪ್ರಗತಿ [ಭೌತಿಕ ಪ್ರಗತಿ 
i (ಶೇಕಡವಾರು) (ಶೇಕಡವಾರು) (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) (ಶೇಕಡವಾರು) 
0 


1 03 04 05 06 07 08 09 10 11 12 13 14 
1 [Construction of Kempegowda Samudaya Bhavan in Ward No. 43 SFC 100% 197.60 0 0.00 0 0.00 0 0.00 0 0 Works Completed 
Constructi f C t d d d t ly t 
2 SS NEE SDSS SNE POMBE WEP SHPR YS SFC 100% 48.30 0 0.00 0 0.00 0 0.00 Works Completed 
Gouthamanagara in Marappanapalya in ward NO.44 
SFC 0 . | . 


Providing pipeline to drinking water supply to Nanjundeshwaranagara in 
3 100% 


02 


Works Completed 


Marappanapalya in ward No.44 


Reconstruction of Concrete roads in 1st, 2nd and cross roads for 
Damaged portion in Vijayanandanagara in Marappanapalya in ward SFC 
No.44 


5 Providing pipeline of drainking water supply to Krishnandanagara in SFC 100% 25.00 0 0.00 
Marappanapalya in ward NO.44 
Reconstruction of Concrete roads in 4th, 5th, main of Cross roads for 
damaged portion in Vijayanandanagara in Marappanapalya in ward 100% 50.00 0 
No.44 
7 Improvemets to drain 8th main 2th main and 10th main behind SFC 100% 20.00 0 0.00 
ambedkar college in J.C.Nagara in ward No.68 
8 TE to drain 1st B main road Side drains in J.C.Nagara in ward SFC 100% 20.00 0 
0. 
9 [Im SFC 0 


provements to CC roads in BDA quarters roads in ward No.68 100% 


100% Works Completed 
Works Completed 


Works Completed 


Works Completed 


Works Completed 


Works Completed 


Im provements to Shivakumarswamy park road and Culvert in geleyara SFC 100% 0 
balaga in ward No.68 
FC 


1 S 100% 20.00 0 0.00 
Providing CC road in J.C.Nagara (Behind SWD drain) in ward NO.68 | 100% | 200 | 0 | 
12 Improvements to drain 9th cross J.C.Nagara and Surroundings in ward SFC 100% 20.00 0 
No.68 
13 |™ SFC 0 


10 Works Completed 
1 


Works Completed 


Works Completed 


provements to drian and culvert at 13th Cross in J.C.Nagara in ward 


Works Completed 
No.68 


Improvements to road and Footpath in Mahalakshmi Layout in ward 
No.68 


14 SFC A § . Works Completed 


Improvements to drain in 4th Cross both the sides in J.C.Nagara near 60 


15 
feet road in ward NO.68 


SFC A H . Works Completed 


16 SFC } f H Works C: leted 
Providing drilling of borewells in ward NO.74 Shakthiganapathinagara orks Complete 


Providing pipeline through borewell in ward NO.74 
Shakthiganapthinagara 

Providing Electrical works and other Accessories works in ward No.74 
Shakthiganapathinagara 


17 SFC H f H Works Completed 


Works Completed 


Providing asphalting to ist A, Ist B 1st Cand 1st D cross roads at 3rd 
stage, 4th block Basaveshwarangara in ward No.74 


Works Completed 
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Providing Asphalting to 1stA, lst B, ist Cand st D, Ist E, Ist F Cross 
raods and other cross roads (WO204) at 3rd stage 3rd block, 
Basaveshwaranagara in ward No.74 Shakthiganapathinagara 
Providing asphalting to 10th main, 10thA, 10th B main 1st G Cross and 
post office, road at 3rd stage, 3rd block, Basaveshwaranagara in ward 
No.74 Shakthinganapathinagara 


100% 30.00 


Works Completed 


Works Completed 


Providing asphalting to 1st, 2nd and 3rd cross of SBI staff colony in ward 
NO.74 Shakthiganapathinagara 


Construction of RCC drain with covering slab at 1st B cross 3rd stage 4th 
block Basaveshwaranagara in ward NO.74 Shakthiganapathianagara 


Works Completed 


Works Completed 


Constructionof RCC drain with covering slab at 1st C Cross 3rd stage, 4th 
block basaveshwaranagara in ward NO.74 Shakthiganapathinagara 
Improvements to drains and providing missing slabs at 19th H Cross near 
Saradhar patel school in ward No.67 


Works Completed 


Works Completed 


Improvemetns to drains and providing missing slabs at 19th F, G Cross 
and Surroundings area in ward No.67 


Works Completed 


Providing tree guard and plantation of trees in ward No.67 
Providing and maitnenance of GYM Equipments in ward No.67 


Works Completed 
Works Completed 


Improvements to drains and providing missing slabs to 11th A cross and 
1st A main in ward No.67 


Works Completed 


Providing and fixing open GYM Equipments and development works at 
Udayakumar park Kethamaranahalli in ward NO.67 


Works Completed 


Providing and fixing open GYM Equipments and development works at 
1st R block park in ward No.67 
Providing and fixing open GYM Equipments and development works at 
Ushe park in ward NO.67 
Construction of Shelter to open GYM Equipment and other 
development works at Ushe park in ward No.67 


Works Completed 


Works Completed 


Works Completed 


Providing and fixing open GYM Equipments and development works at 
Rajkumar Stadium premises in ward No.67 


Works Completed 


Construction of Shelter to open GYM Equipments and other 
development works at Rajkumar stadium premises in ward No.67 
Development works to Dhobighat at Nagapura ward No.67 
mahalakshmipuram division 


Works Completed 


Works Completed 


Improvements to drains and providing cement concrete roa at Dobighat 
in ward No.67 


Works Completed 


Construciton of BBMP office complex at Nagapura in ward No.67 


Works Completed 


Construction of CC drain and Improvements of CC road (balance reach) 
at 22nd and 23rd main J.C.Nagara. In warrd NO.75 


Works Completed 


Improvements of drain sin 25th main in ward No.75 Shanakar mutt 
Construction of CC drain s and providing of covering slab in 15t main 
road and surrounding area in ward No.75 Shankarmutt 


SFC 


Works Completed 


Works Completed 


Providing and laying CC road at 16th D main and surrounding area in 
J.C.Nagara in ward NO.75 Shankar mutt 


Construciton of CC drains and culvert at Siddalingeshwara kalyana 
mantapa (Balance reach) in ward NO.75 Shankarmutt 


SFC 
Construction of CC drain and culvert at Siddalingeshwara kalyana SFC 
mantapa to pipeline road in ward No.75 Shankarmutt 

SF 


C 


0 


0.00 0 0.00 0 0.00 
100% 25.00 0 0.00 0 0.00 0 0.00 
100% 25.00 0 0.00 0 0.00 0 0.00 
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Works Completed 


Works Completed 


Works Completed 


Shankarmutt 
Restroration of damage roads in J.C.Nagara Surrounding area in ward 


Construciton of roads and drain at Homebelaku road in ward NO.75 
Shankarmutt 


100% 15.00 0 
100% 25.00 


Works Completed 


Works Completed 


Works Completed 


Improvements of footpath at Anupama school to Garuda statue in ward 
No.75 


Works Completed 


Construciton of CC drains and providing of Covering slab at kirloskar L 


(service station ward No.75 


Works Completed 


Constructin of CC drains and proviidng of covering slab at 1st main 
kirloskar L(Krishnappa house road) in ward No.75 


Works Completed 


mprovements to drain and Asphalting to roads in 4th block Nandini 
Mira 
mprovements to dials and Ashphalting to roads in Ravi Badavane in 


Providing Ornamental grill work and other improvements for median at 
Double road in ward No 43 Nandinilayout 


mprovements to drains and Ashphalting to road at J.S.Nagara in ward 
No 43 Nandinilayout 


eT 0.00 100% 50.00 


Works Completed 


Works Completed 


Works Completed 


Works Completed 


Works Completed 


Improvements to drains and construction of Concrete road in J.S.Nagara 
in ward No 43 Nandinilayout 


Works Completed 


Improvements to drains and Construction of Concrete road at 11th main 
in 4th Block of Ward No 43 


Works Completed 


Maintenance of STP at Circular park in ward NO.43 
Construction of RCC drain at Housing board Krishnanandanagara in ward 
no.44 Marappanapalya. 


Works Completed 


Works Completed 


Providing CC roads at Housing board Krishnanandanagara in ward no.44 
Marappanapalya. 


Works Completed 


Improvement to roads and drains at Mahalakshmi layout further 
extension in ward no.44 Marappanapalya. 


Works Completed 


Improvements to drain at Srikanteshwaranagara in ward no.44 
Improvements to roads and drain from EWC BDA Quarterse to Nandini 
layout ward office in ward no.44 Marappanapalya. 


Improvements to SWM ground infront of Nandini layout ward office in 
ward no.44 Marappanapalya 


Providing water supply speciality to Krishnanandanagara in ward no.44 
Marappanapalya. 


100% 50.00 
100% 30.00 


Works Completed 


Works Completed 


Works Completed 


Works Completed 


Construction of skating court /Basketball court and other Improvements 
work at Vasavi park in ward NO.68 


Construction of RCC Sump and Improvements to roads and drains at 
Gruhalakshmi layout and maintenance of Ranga mandira at Kuvempu 


Park in Ward No 74 Shankthiganapathi nagar 


Works Completed 


Works Completed 


Construction of toilet Block and other development works in Kuvempu 
Park in ward No 74 


Improvements to roads and drains in Kasturi layout in Ward No 74 


Works Completed 


Works Completed 


71 


Providing Dr.Rajkumar Oil Paintings & Dr.Rajkumar Indoor stadium in 
ward No.67 

Providing S.S.Driniking water tanks in Mahalakshmipuram constuency 
park in ward NO.67 


SFC 


0.00 


100% 


20.00 


0.00 


0.00 


Works Completed 


Works Completed 
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72 Providing Tifanium leftered name boards for Dr.Rajkumar Indoor SFC 
stadium in ward No.67 
Improvements to drains and asphalting to roads in Jaimaruthiangara in SFC 
ward NO.43 
SFC 


73 
74 


Providing shelter and other Improvements works at BHEL park in ward 
NO0.43 


0.00 100% 
0.00 0 


10.00 0 0.00 0 0.00 


0.00 


100% 


75.00 


Works Completed 


Works Completed 


Works Completed 


75 


Improvements drains and asphalting to roads in shiva temple and 
surrounding area in ward No.43 Nandini layout 


Works Completed 


76 


Improvements and upgradation of circular park in ward No.43 
provements to beautification of circular park in ward No.43 
Improvements to drain asphalting to roads at S.G.lnternational school 
surrounding in ward No.43 Nandini layout 


Works Completed 
Works Completed 


Works Completed 


Improvements to drains and asphalting to roads in srinivasanagara in 
ward No.43 Nandini layout 


Works Completed 


Improvements Secondary drain in Ashokapura in ward No.44 
Marappanapalya 


Works Completed 


8 


Improvements secondary drain at Gajanana slum part —l in ward No.44 
Marappanapalya 
Improvements to footpath and secondary drain in ward No.44 
Marappanapalya 


provements to Skating ground andproviding Ornamental grill works in 
ward NO.67 


S| 


2 FC 

83 K M p NR SFC 
Maintenance of gym equipmetns Mahalakshmipuram sub division 

84 |™M SFC 


Works Completed 


Works Completed 


Works Completed 


Works Completed 


85 


Additional Improvements to Ushe park in ward No.67 


Providing flooring mat and other Improvemetns to GYM equipments 
area at Ushe park pipeline park and Akkamahadevi park in ward No.67 


SFC 


Works Completed 


Works Completed 


87 


Improvements of secondary drain in division office premises in ward 
NO.67 


SFC 


Works Completed 


8 


9 Improvements to drain and asphalting to 15th cross 16th cross 17th 
cross 18th cross and 19th cross of K block in ward NO.67 


9 


Construction of watch man shed S.S.Railing and shelter at pipeline park 
1st R block in ward NO.67 


Constructing of toilet block and compound wall at back side and other 


improvements to works government college building at G.D.Naidu hall 
premises in ward NO.67 


94 SFC 
Providing grill works and Gazeeba at Vivekananda park in ward No.67 
95 RE a y N | SFC 
Providing SS railing and walking track at Vivekananda park in ward No..67 
96 Construction of Basaveshwara statue at Sandal soap factory circle SFC 
(raniabbakka circle) in ward No.67 
7 SFC 


Providing CC drain and CC road and other Improvements work at bhagya 
Jyothi colony in ward No.67 


S 
S 
S 
| S 


S| 


8 FC 
89 Providing landscape and gazeeba at pipeline park 1st R block in ward FC 
No.67 
90 Construction of compound wall to new revenue office building near FC 
division office in ward NO.67 
1 | FC 
2 K K FC 


9 
providing shelter and allied works at vivekananda park in ward NO.67 


Works Completed 


Works Completed 


Works Completed 


Works Completed 


Works Completed 


Works Completed 


Works Completed 


Works Completed 


Works Completed 


Works Completed 


98 


99 


Improvements to park at Sandal soap factory circle (Rani abbakka circle) 
in ward No.67 

Improvements to drain and footpath and construction to culverts at 12th 
main 1st block Rajajinagara in ward No.67 


SFC 


SFC 


Works Completed 


Works Completed 
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Fy 2 A p N SFC 0.00 100% 20.00 Works Completed 
Providing GYM equipments to GYM building at Bhovipalya in ward No.67 
ಗ R ೫ SFC 00 


100 0.00 0 0 0.00 
101 0.00 0 0. 100% 15.00 0 0.00 Works Completed 
Providing Sanitary works at 12th cross Kethamaranahalli in ward No.67 
102 |Providing drinking water pipeline works in ward No.67 0.00 0 0.00 100% 20.00 0 0.00 Works Completed 
0.00 0 0.00 100% 10.00 0 0.00 Works Completed 
0.00 0 
.00 0 


103 |Removal of building material and debries in ward No.67 
104 Asphalting to Toads Near Club and other improvement works in Cross SFC 0.00 100% 60.00 0 Works Completed 
road Near Club im ward No. 68 


Improvements to Drain 6th Cross and 7th Cross Near AGB Layout and 0 H H Works Completed 
other improvement works in cross road in ward No. 68 


Improvements to CC roads and drains and other improvements to road A . . Works Completed 
and drain near OM SHAKSHI Temple Near Ganesha Block in ward No. 68 


Improvement and Asphalting to 4th 'A' Cross ( WO136 ) and other 


y . Works Completed 
improvement in ward No. 68 


Improvements to road in 6th Main road Near Geleyara Balaga and other 


_ R Works Completed 
improvement work in word No. 68 


Construction of Compound wall and other development worksfor A A f Works Completed 
Basavanna temple Kamalangar in Ward No. 74 Shakthiganapathinagar 


Constrction of CC road and other development works 10th & 11th cross 
roads and surrounding area in Basavanna temple main road Kereangala 
(Sy No. 30, 31) in Ward No. 74 Shakthiganapathinagar 


Works Completed 


Providing Asphalting and other development works to NHCS Layout main H H | Works Completed 
roads and surroudning area in Ward No. 74, Shakthiganapathinagar 


Providng Asphalting and other development works to NHCS Layout cross . H 4 Works Completed 
roads surrounding area at Ward No. 74, Shakthiganapathinagar 


Providing Asphalting and other development works to SBI staff colony } ] H Works Completed 
main roads and surrouding area in Ward No. 74, Shakthiganapathinagar 


Providing Asphalting and other development works to SBI staff colony . p . Works Completed 
cross roads and surrouding area in Ward No. 74, Shakthiganapathinagar 


Providing Asphalting and other development works to 
Basaveshwaranagar 3rd stage, 4th block main roads and surrounding 
area (Phase-l) at Ward No. 74, Shakthiganapathinagar 


Works Completed 


Providing Asphalting and other development works to 
Basaveshwaranagar 3rd stage, 4th block main roads and surrounding 
area (Phase-ll) at Ward No. 74, Shakthiganapathinagar 


Works Completed 


Asphalting and other development works to Basaveshwaranagar 3rd 
stage, 4th block cross roads and surrounding area (Phase-l) at Ward No. 
74, Shakthiganapathinagar 


Works Completed 


Asphalting and other development works to Basaveshwaranagar 3rd 
stage, 4th block cross roads nd surrounding area (Phase-ll) at Ward No. 
74, Shakthiganapathinagar 


Works Completed 
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Asphalting and other development works to Basaveshwaranagar 3rd 
stage, 4th block cross roads and surrounding area (Phase-lll) at Ward No. 
74, Shakthiganapathinagar 


Works Completed 


Maintenance of gym equipmetns in warde NO.74 SBI colony park in 


Works Completed 
ward No.74 


Providing laptap in ward NO.75 § A H Works Completed 


Improvements to Siddaruda park at pipe road in ward No.75 
Shankarmutt 

Improvemetns to road and drains at 17th main J.C.nagara and 
surrounding in ward No.75 Shankarmutt 


Works Completed 


123 Works Completed 


Improvements road and drains and covering slab at karumariyamma p i . Works Completed 
temple surrounding area in ward No.75 Shankarmutt 


drilling of borewell and providing pipeline and other development works H H H Works Completed 
at Ajnaneya gudda surrounding in ward No.75 


Providing RCC drain 4th, 4th B 4th C and 4th D sannakkibailu and 


ಸ; | Works Completed 
surrounding in ward NO.102 Vrushabhavathiangara 


Construciton of RCC drain at 11th main in ward NO.102 H } H Works Completed 
Providing CC patch work near Decan product at bhadrappa Industrial 
estate in ward No.102 

Providing RCC retaining wall near govt school NGO's colony in ward 
No.102 


128 Works Completed 


Works Completed 


Improvements to road and drains in around circle maramma temple 


iY at Works Completed 
road of Chandranagara sannakki bailu in ward No.102 


Providing RCC drain 4th, 4th B 4th C and 4th D sannakkibailu and 


Works Completed 
surrounding in ward NO.102 Vrushabhavathiangara p 


Construciton of RCC drain at 11th main in ward NO.102 A H Works Completed 
Providing asphalting and improvements to footpath and drain in 1st N 


Rap P Works Completed 
block Rajajinagara in Ward No. 67 


Providing asphalting and improvements to drain surrounding Area of 


K Works Completed 
ushe park in Ward No. 67 


Providing asphalting and improvements to footpath and drain 
surrounding Area of Siddaruda park in Ward No. 67 


Works Completed 


Reconstruction of damaged culvert and duct in Ward No. 67 Works Completed 


3305.00 
Providing asphalting and im provements to footpath and drain 100% i 0.00 | Works Completed 
surrounding Area of Mahadevi park in Ward No. 67 
Providing asphalting and improvements to footpath and drains 
surrounding Area of Vivekananda park in Ward No. 67 


100% 


Works Completed 


Providing asphalting and improvements to footpath and drain in 


100% 0 Works Completed 


Bovipalya in Ward No. 67 


1 Improvements road and drains in 1st “R" block in ward No. 67 GOK 100% 80.00 0.00 0 0.00 0 0.00 


40 0 

41 Construction of CC road and other improvements to 8th cross and 9th GOK 100% 25.00 0 
cross in ward No.67 

42 GOK 0 


1 
1 Providing asphalting and improvements to footpath and drain in pipe 100% 
line road in Ward No. 75(Balance reach) i 


Works Completed 


Works Completed 


Works Completed 


Providing asphalting and improvements to drain surrounding Area of JC 
Nagara in Ward No. 75 


Providing asphalting and improvements to footpath and drain 
surrounding Area of SV K Layout and Kirloskar colony in Ward No. 75 

Providing asphalting and improvements to drain surrounding Area of 
Kurubarahalli and HSBS Colony in Ward No. 75 


143 GOK 100% Works Completed 


Works Completed 


145 


GOK 100% 125.00 0 0.00 0 0.00 0 0.00 0 0 Works Completed 
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Reconstruction of damaged culvert and duct in Ward No. 75 


Works Completed 


A AA Works Completed 
Construction of Concrete Roads and Drains in Shankarmat , Ward No. 75 
Providing Asphalting toBEML | t i ds and ds i 
roviding Asphalting to layout main roads and cross roads in Works Completed 
ward NO.102 
Works Completed 


Improvements drains and footpaths at 8th main road in ward NO.102 


Improvements drains and roads maruthinagara main road and cross 
roads in ward NO.102 
Improvements drains and roads at behind veerabhadra talkies road and 


Works Completed 


151 R Works Completed 
cross roads in ward NO.102 
Improvements drains and roads at Ganganna layout main road and cross 
h 8 Y 100% Works Completed 
roads in ward NO.102 
Improvements roads at 3rd cross 3rd A Cross opp. (Narasamma 
pp. ( 100% Works Completed 


Veeranna choultry) in ward NO.102 


Improvements to roads and drains at Sannakki bailu in ward No.102 


Works Completed 


Providing asphalting to NGO's colony main road (Nanjundeshwara 
choultry) to SWD in ward NO. 102 


Works Completed 


Providing asphalting to 2nd main road (Ambabhavani road) in ward 
No.102 


Works Completed 


Providing asphalting to 11th main road in ward No.102 
provements to roads and drains in Rajeevgandhi layout in ward No.43 
ndini Layout 


Works Completed 


Works Completed 


provements to roads and drains in Kanteeravanagara farm in ward 


mprovements to roads and drains in Ramakrishnanagara in ward No.43 
mprovements to roads and drains in Srinivasanagara in ward No.43 


Nandini Layout 


mprovements to roads and drains in J.S.Nagara in ward No.43 Nandini 
Wa 


100% 150.00 
100% 100.00 


ರ Works Completed 
.43 Nandini Layout 
provements to roads and drains in 4th block Nandini layout in ward 

Sy Works Completed 
.43 Nandini Layout 

ts t ds andd J thi ‘dNo.43 
provements to roads and drains in Jaimaruthinagara in ward No. Works Completed 


Works Completed 


Works Completed 


Works Completed 


Improvements to drain and providing footpath at M.F.Area in Nandini 
layout in ward No. 43 


Works Completed 


Improvements to drain and providing footpath in PWD and Syndicate 
Bank quarters area in ward No.43 


Works Completed 


Improvements to drain and providing footpath Sakamma layout area in 
Nandini layout in ward No. 43 
Improvements to drains, roads and covering slab at Vijayananda Nagar 


Works Completed 


172 


173 


k ೩ 100% Works Completed 
(Balance portion) in Ward No. 44 
Im provments to roads at Krishnanada Nagar housing board Police 100% Works Completed 
quarters in Ward No. 44 
Providing open gym at Ashokapuram and Improvements to main road of 100% Works Completed 
Ashokapuram in Ward No. 44 
Construction of culverts and improvement to drain and roads at MRF 100% Works Completed 


quarters & Deenabandhu Nagar B Block in Ward No. 44 
Improvements to drains and roads in front of classic Appartment in ward 
No. 44 


Improvement to drains and roads in further extension and Kirolskar 
foundry in Ward No. 44 


GOK 


100% 50.00 0 0.00 


100% 50.00 0 


0.00 


Works Completed 


Works Completed 
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Works Completed 


I ts tod id roads in Shank Bal t 
mprovments to drains and roads in Shankaranagara (Balance portion) in 100% 50.00 0.00 0 0.00 0 
Ward No. 44 
ts tod id roads in Srikantesh N & 

mprovments to drains and roads in Srikanteshwara Nagar 100% 50.00 0.00 0 0.00 0 

ajajananna Slum-ll in Ward No. 44 
mprovments to drains and roads in industrial suberb (Prasad lab area) in 
ಸ No. 44 


Works Completed 


Works Completed 


Improvements to drains and roads at Nanjundeshwara Nagar & Dollars 
scheme in Ward No. 44 


Works Completed 


Improvements to drains and footpath, Providing handrails and other 
arrengements from Mahalakshmi Layout Nandini Bekary to Police 
quarters in Ward No. 44 


Works Completed 


Improvements to drains and footpath and roads at Food godown and 


f N 100% Works Completed 
surrounding area in ward No.44 
I ts to drai id Asphalting t ds infront of t 
mprovemen s to drains and Asphalting to roads infront of assets 100% Works Completed 
property in ward NO.44 
R y | 100% Works Completed 
provements to drains and roads in APMC opproachs in ward NO.44 
mprovements and asphalting to roads in ward No.44 100% Works Completed 
100% 100.00 Works Completed 
mprovements to roads and drains connection to APMC in ward No.44 


184 mprovements to drains and roads from classic appartment DWCC in GOK 100% 100.00 0 Works Completed 
NO. 44 
Improvements to drain and roads from Shanimahatma temple to bridge 100% 50.00 0 
at Shankaranagara main road and surrounding area in ward No. 44 
186 Improvements to roads and drains from Kirloskar foundary to BMTC GOK 100% 50.00 0 
garage in ward No. 44 
187 Im provements to A and roads connection to Gajanana Slum part-ll 100% 50.00 
and surrounding area in ward No. 44 


Improvements to drains and roads at Ashokapura in ward No.44 100% 


Works Completed 


Works Completed 


Works Completed 


Works Completed 


Providing asphalting and improvements to footpath and drain in 6Ofeet 
road J.C. Nagar in Ward No. 68 


Providing asphalting and improvements to drain infront of Ambedkar 
100% 25.00 
college surrounding in J.C Nagar Ward No. 68 
191 es asphalting and improvements to footpath and drain in cross GOK 100% 50.00 0 
and main roads of J.C. Nagar in Ward No. 68 


100% 50.00 


GOK 100% 40.00 0.00 0 0.00 0 0.00 


GOK 100% Works Completed 


Works Completed 


Providing asphalting and improvements to drain in 1st main, 6th cross, 
7th cross adjacent to Sathaynarayana Layout in Ward No. 68 
Reconstruction of drain adjacent to SWD in 1st, 2nd and 3rd cross of 1st 
main J.C. Nagar in Ward No. 68 


Works Completed 


193 Works Completed 


194 |Reconstruction of damaged culvert and duct in Ward No. 68 GOK 100% 100.00 0 0.00 0 0.00 0 0.00 Works Completed 


WN Works Completed 
0 
0 
0 
0 
0 
0 
0 


Providi Iti di ts to footpath and drain in AGB 

josr | TOME MG ssp a tng ane Improvemens o Jootpat and chain In Gok 100% 50.00 0 0.00 0 0.00 0 0.00 Works Completed 
Layout in Ward No. 68 

196 [Providing asphalting and improvements to footpath and drain in 1to GOK 100% 200.00 0 0.00 0 0.00 0 0.00 Works Completed 
10th cross of Saraswathipura and surrounding roads in Ward No. 68 
Providing asphalting and improvements to footpath and drain in 

197 A GOK 100% 50.00 0 0.00 0 0.00 0 0.00 Works Completed 
Muneshwara Block in Ward No. 68 

198 |Providing asphalting to Shankarnag bus stand to Veerabhadreshwara GOK 100% 50.00 0 0.00 0 0.00 0 0.00 Works Completed 
theater road in ward No.74 (ch 0.00 to 500.00 mtrs) 

199 |Providing asphalting to Shankarnag bus stand to Veerabhadreshwara GOK 100% 50.00 0 0.00 0 0.00 0 0.00 Works Completed 


theater road in ward No.74 (ch 500.00 to 1000.00 mtrs) 
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200 GOK 

201 Providing asphalting to the road from Shankarnag bus stand to Kuvempu GOK 100% 50.00 0 \ } | Works Completed 
park in ward No.74 (ch 500.00 to 1000.00 mtrs) 

202 Providing Asphalting Cross roads of Kamalanagara from 1st Cross to 6th GOK 0 | \ ) 

Cross in ward NO.74 


Providing asphalting to the road from Shankarnag bus stand to Kuvempu 100% 50.00 0 0.00 | | Works Completed 
park in ward No.74 (ch 0.00 to 500.00 mtrs) 


Works Completed 


Providing Asphalting main roads of Kamalanagara from 1st main to 5th 


203 po 
Main in ward NO.74 


GOK } H H Works Completed 


Providing asphalting and improvements to cross roads in R/S of road A . A Works Completed 
from Dr.Rajkumar circle to Shankarnag Bus stop in ward No.74 


Providing asphalting and improvements to footpath to cross road on L/S f f H Works Completed 
of road from Dr.Rajkumar circle to Shankarnag Bus stop in ward No. 74 


Improvements to footpath and providing asphalting to cross road and 


206 
main roads in Kasturi layout ward No. 74 


GOK H 0.00 0.00 Works Completed 


pt Providing Ornamental grill work and other improvements for median at 
Double road in ward No 43 Nandinilayout 


07 GOK .00 0.00 0 0.00 
208 Improvements to drain and Asphalting to roads in 4th block Nandini GOK 0.00 100% 50.00 0 0.00 0 0.00 
layout in ward No.43 
209 Improvements to drains and culverts in Ravi Badavane in ward No 43 GOK 0.00 100% 50.00 0 0.00 0 0.00 
Nandinilayout 
10 GOK 0.00 0 0.00 0 0.00 


py Improvements to drains and Ashphalting to roads in Ravi Badavane in 
ward No 43 Nandinilayout 


0 0 


Improvements to drains and Ashphalting to road at J.S.Nagara in ward 
No 43 Nandinilayout 


211 GOK 0.00 0.00 0.00 


Improvements to drains and construction of Concrete road in J.S.Nagara 


212 
in ward No 43 Nandinilayout 


GOK 0.00 0.00 0.00 


Improvements to drains and Construction of Concrete road at 11th main 
in 4th Block of Ward No 43 
Maintenance of STP at Circular park in ward NO.43 


213 GOK 0.00 0.00 


Construction of RCC drain at Housing board Krishnanandanagara in ward 
no.44 Marappanapalya. 


Providing CC roads at Housing board Krishnanandanagara in ward no.44 
Marappanapalya. 


Improvement to roads and drains at Mahalakshmi layout further 
extension in ward no.44 Marappanapalya. 


Improvements to SWM ground infront of Nandini layout ward office in 
ward no.44 Marappanapalya 

Improvements to drain at Srikanteshwaranagara in ward no.44 
Marappanapalya. 


Improvements to roads and drain from EWC BDA Quarterse to Nandini 
layout ward office in ward no.44 Marappanapalya. 


Providing water supply speciality to Krishnanandanagara in ward no.44 
Marappanapalya. 


Construction of skating court /Basketball court and other Improvements 
work at Vasavi park in ward NO.68 


Construction of RCC Sump and Improvements to roads and drains at 
Gruhalakshmi layout and maintenance of Ranga mandira at Kuvempu 
Park in Ward No 74 Shankthiganapathi nagar 


Construction of toilet Block and other development works in Kuvempu 
Park in ward No 74 


225 PR K f GOK 0 0.00 100% 25.00 0 0.00 0 0.00 0 0 
Improvements to roads and drains in Kasturi layout in Ward No 74 
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Providing Tifanium leftered name boards for Dr.Rajkumar Indoor 
stadium in ward No.67 


226 Providing Dr.Rajkumar Oil Paintings & Dr.Rajkumar Indoor stadium in GOK 
ward No.67 
227 Providing S.S.Driniking water tanks in Mahalakshmipuram constuency GOK 
park in ward NO.67 
28 GOK 


2 


KE 0.00 100% 10.00 


0 0.00 0 0.00 
0 0.00 0 0.00 
0 0.00 0 0.00 


8 0.00 100% 20.00 
0.00 A . 


229 


Improvements to drains and asphalting to roads in Jaimaruthiangara in 
ward NO.43 


GOK 


0.00 


100% 


75.00 


0.00 


230 


Providing shelter and other Improvements works at BHEL park in ward 
NO0.43 


GOK 


0.00 


100% 


77.00 


0.00 


231 


Improvements drains and asphalting to roads in shiva temple and 
surrounding area in ward No.43 Nandini layout 


GOK 


0.00 


100% 


60.00 


0.00 


232 


Improvements and upgradation of circular park in ward No.43 


GOK 


0.00 


100% 


100.00 


0.00 


233 


Improvements to beautification of circular park in ward No.43 


GOK 


0.00 


100% 


100.00 


0.00 


234 


Improvements to drain asphalting to roads at S.G.lnternational school 
surrounding in ward No.43 Nandini layout 


GOK 


0.00 


100% 


52.00 


0.00 


235 


Improvements to drains and asphalting to roads in srinivasanagara in 
ward No.43 Nandini layout 

Improvements Secondary drain in Ashokapura in ward No.44 
Marappanapalya 

Improvements secondary drain at Gajanana slum part —l in ward No.44 
Marappanapalya 

Improvements to footpath and secondary drain in ward No.44 
Marappanapalya 


100% 


60.00 


Maintenance of gym equipmetns Mahalakshmipuram sub division 


Improvements to Skating ground andproviding Ornamental grill works in 
ward NO.67 


2 
24 


Additional Improvements to Ushe park in ward No.67 


Providing flooring mat and other Improvemetns to GYM equipments 
area at Ushe park pipeline park and Akkamahadevi park in ward No.67 


providing shelter and allied works at vivekananda park in ward NO.67 


243 Improvements of secondary drain in division office premises in ward GOK 
NO.67 
244 Construction of watch man shed S.S.Railing and shelter at pipeline park GOK 
1st R block in ward NO.67 
245 Providing landscape and gazeeba at pipeline park 1st R block in ward GOK 
No.67 
Construction of compound wall to new revenue office building near 
246|,... Ke GOK 
division office in ward NO.67 
47 GOK 
8 GOK 


0.00 100% 
0.00 100% 
0.00 100% 
0.00 100% 
0.00 100% 


55.00 


52.00 


52.00 


52.00 


100.00 


250 


Constructing of toilet block and compound wall at back side and other 
improvements to works government college building at G.D.Naidu hall 
premises in ward NO.67 


Providing grill works and Gazeeba at Vivekananda park in ward No.67 


Providing SS railing and walking track at Vivekananda park in ward No..67 


0.00 100% 


30.00 


253 


Construction of Basaveshwara statue at Sandal soap factory circle 


(raniabbakka circle) in ward No.67 
Providing CC drain and CC road and other Improvements work at bhagya 


Jyothi colony in ward No.67 


Improvements to drain and asphalting to 15th cross 16th cross 17th 
cross 18th cross and 19th cross of K block in ward NO.67 


0.00 100% 


40.00 
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254 Improvements to park at Sandal soap factory circle (Rani abbakka circle) GOK 0.00 0 0.00 
in ward No.67 
255 Improvements todrain and footpath and construction to culverts at 12th GOK 0.00 0 0.00 
main 1st block Rajajinagara in ward No.67 
56 f 0 H 


257 
Providing Sanitary works at 12th cross Kethamaranahalli in ward No.67 


2 
Providing GYM equipments to GYM building at Bhovipalya in ward No.67 zE 


258 [Providing drinking water pipeline works in ward No.67 
Removal of building material and debries in ward No.67 GOK 
Asphalting to roads Near Club and other improvement works in Cross 
road Near Club im ward No. 68 


Improvements to Drain 6th Cross and 7th Cross Near AGB Layout and 
other improvement works in cross road in ward No. 68 


Improvements to road in 6th Main road Near Geleyara Balaga and other 


f p GOK 
improvement work in word No. 68 


0.00 0 0.00 


Construction of Compound wall and other development worksfor 
Basavanna temple Kamalangar in Ward No. 74 Shakthiganapathinagar 


Constrction of CC road and other development works 10th & 11th cross 
roads and surrounding area in Basavanna temple main road Kereangala 
(Sy No. 30, 31) in Ward No. 74 Shakthiganapathinagar 


| 0 | 
Improvements to CC roads and drains and other improvements to road 
and drain near OM SHAKSHI Temple Near Ganesha Block in ward No. 68 
Improvement and Asphalting to 4th 'A' Cross ( WO136 ) and other 
improvement in ward No. 68 


Providing Asphalting and other development works to NHCS Layout main 
roads and surroudning area in Ward No. 74, Shakthiganapathinagar 


Providng Asphalting and other development works to NHCS Layout cross 
roads surrounding area at Ward No. 74, Shakthiganapathinagar 


Providing Asphalting and other development works to SBI staff colony 
main roads and surrouding area in Ward No. 74, Shakthiganapathinagar 


Providing Asphalting and other development works to SBI staff colony 
cross roads and surrouding area in Ward No. 74, Shakthiganapathinagar 


Providing Asphalting and other development works to 
Basaveshwaranagar 3rd stage, 4th block main roads and surrounding 
area (Phase-l) at Ward No. 74, Shakthiganapathinagar 


Providing Asphalting and other development works to 
Basaveshwaranagar 3rd stage, 4th block main roads and surrounding 
area (Phase-ll) at Ward No. 74, Shakthiganapathinagar 


Asphalting and other development works to Basaveshwaranagar 3rd 
stage, 4th block cross roads and surrounding area (Phase-l) at Ward No. 
74, Shakthiganapathinagar 
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Asphalting and other development works to Basaveshwaranagar 3rd 
stage, 4th block cross roads nd surrounding area (Phase-ll) at Ward No. 
74, Shakthiganapathinagar 


Asphalting and other development works to Basaveshwaranagar 3rd 
stage, 4th block cross roads and surrounding area (Phase-lll) at Ward No. 
74, Shakthiganapathinagar 


Maintenance of gym equipmetns in warde NO.74 SBI colony park in 
ward No.74 


Providing laptap in ward NO.75 
Improvements to Siddaruda park at pipe road in ward No.75 
Shankarmutt 


Improvemetns to road and drains at 17th main J.C.nagara and 
surrounding in ward No.75 Shankarmutt 


Improvements road and drains and covering slab at karumariyamma 
temple surrounding area in ward No.75 Shankarmutt 


drilling of borewell and providing pipeline and other development works 
at Ajnaneya gudda surrounding in ward No.75 


Providing RCC drain 4th, 4th B 4th C and 4th D sannakkibailu and 
surrounding in ward NO.102 Vrushabhavathiangara 


Construciton of RCC drain at 11th main in ward NO.102 


Providing CC patch work near Decan product at bhadrappa Industrial 
estate in ward No.102 


Providing RCC retaining wall near govt school NGO's colony in ward 
No.102 


Improvements to road and drains in around circle maramma temple 
road of Chandranagara sannakki bailu in ward No.102 


Providing RCC drain 4th, 4th B 4th C and 4th D sannakkibailu and 
surrounding in ward NO.102 Vrushabhavathiangara 
Construciton of RCC drain at 11th main in ward NO.102 


Improvements to drain culverts and asphalting to roads at 4th block and 
surrounding area at Nandini layout in ward no 43 


Improvements to drain culverts and asphalting to roads at Reserve Bank 
quarters in ward No 43 Nandini layout 


Construction of RCC drain and other development works Jai Maruthi 
nagara BDA layout in ward No 43 Nandini layout 

Construction of secondary drain in front of SG international School in 
ward No 43 Nandini layout 


Construction of culvert and improvements to drain at Narasimhalu 
layout and surrounding area in ward no 43 

Construction of culverts drain and other works in ward No 43 Nandini 
layout 


Construction of culverts, improvements to footpath and asphalting to 
road from larry stand to outer ring road in ward No 43 Nandini layout 


Comprehensive development of works to Kanteerava studio road to 
jaimaruthinagara circle in ward No 43 Nandini layout 
Comprehensive development of works to HM Nayak road from 


Jaimaruthinagara circle to Sandeep bar and Surrounding area in ward No 
43 Nandini layout 
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Construction of RCC drain at JC nagara from Dhanalakshmi bar to 
Susheel Naidu choultry and surrounding area in ward No 43 Nandini 
layout 

Asphalting to shankar nagar main road from Mahalakshmipuram bus 


stand to MEI road in ward No 44 


Comprehensive development of MEI factory road from tumkur road to 
Kanteerava studio road Lorry stand circle) in ward no 44 
Comprehensive Development of service road from Soap factory to MEI 
factory in ward No 44 
Improvements to roads and drain near Oxford School and surrounding in 
ward No 68 


301 


Construction of culverts in ward No 68 

Improvements drain and asphalting to road from Mahalakhsmi layout 
bus stop to 6thA main road in ward No 68 
Improvements to cross and main roads and drains near Ist B main road 
JC nagar in ward No 68 


304 


Providing RCC drain to3rd main A main road and cross roads and 
asphalting to cross roads and other Development works in ward No 68 
Improvements to drain in 3rd cross and 3rd A cross and surrounding 
road and other improvements to road in Sathyanarayana layout in ward 
No68 


Providing RCC drain and Asphalting to 6th A main road and surrounding 
road and surrounding inward No 68 


Asphalting to 6th , 7th, 8th and 9th cross surrounding road near JC 
nagar in ward no 68 

Improvements to drain near sandeep bar and surrounding roads in ward 
No 68 
Improvements to drain at 15th cross , 14th cross and other 
improvements to drain near JC nagar in ward No 68 


Improvements to roads and drain near 12th and 13th cross JC nagar and 
other improvements works in ward No 68 


Construction of plant in Ganesh back asphalting to 15th main road & 
improvements to 15th A main road in Mahalakhsmi layout & other 
improvements works in ward No 68 


Improvements roads and drain and other development works in 2nd 
main road, Kamalanagra ( sy. No 46) and surrounding area in ward No 74 


Improvements roads and drain and other development works in 3rd 


main road, Kamalanagra ( sy. No 46) and surrounding area in ward No 74 


Improvements roads and drain and other development works in 4th 
main road, Kamalanagra ( sy. No 46) and surrounding area in ward No 74 


Improvements roads and drain and a other development works in 5th 
main road, Kamalanagra ( sy. No 46) and surrounding area in ward No 74 


Improvements roads and drain and other development works in 6th 
main road, Kamalanagra ( sy. No 46) and surrounding area in ward No 74 


Improvements roads and drain and other development works in 
2nd,3rd,4th cross road Kamalanagra ( sy. No 46) and surrounding area 
in ward No 74 
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Improvement roads and drains and other development works for cross 
and main roads at Sanjayagandhinagara and surrounding area in ward 
No 74 

Improvements drains and footpaths and drains and other development 
works in 8th main road from Kuvempu park to airtel junction and 
surrounding area in ward No 74 

Providing asphalting to cross roads and main road and other 
development works in Kasturi Layout and surrounding area in ward No 
74 


Providing Asphalting to cross and main roads and other development 
works in kere angala and surrounding area in ward No 74 
Improvement roads and drains and other development works at NGO 
colony in shankarnag bus stop road and cross roads and surrounding 
area in ward No 74 


Improvements road and drains and other development works at lst, 
2nd, 3rd cross road J.C. nagar surrounding area in ward No 74 


Improvements road and drains and other development works at lst, 
2nd, 3rd main road J.C. nagar surrounding area in ward No 74 


Improvement roads and drains and other development works at J.C 
nagar 4th cross and BWSSB quarters premises roads & surrounding area 
in ward no 74 


Improvements road and drains and other development works at J.C. 
nagara 7th and 8th cross roads & surrounding area in ward No 74 


Providing asphalting to 8th main road from siddaiah purnik road via 
Kevempu park to Veerabhadreshwara theater and surrounding area in 
ward no 74 


Providing and repairs and UGD works 19th main Ketharnaranahalli 
surrounding area in ward No 67 


Providing asphalting at 14th cross 13th cross 15th cross road old sub 
Division office and surrounding area in ward No 67 


Providing asphalting at 15th C cross 15th D cross 15th E cross 6th E cross 
road Ushe park surrounding area in ward No 67 

Providing asphalt and RCC drain at cross 4th cross Ist N block 
Rajajinagara surrounding area in ward No 67 


Providing asphalting and RCC drain at Ist main 2nd main road andist E 
main main road surrounding area in ward No 67 

Providing asphalt at 10th A cross Ist B main road ( near Metro station) 
surrounding area in ward No 67 


Providing asphalting at 10th A cross 14th cross road and service road 
and Rajajinagara Ist block surrounding area in ward No 67 


Providing asphalt at 7th main 8th main 9th main and 10th main road 
near Modi Hosptial road and surrounding area in ward No 67 
Comprehensive Development of 6th main road and surrounding roads in 
ward No 67 


Comprehensive development of 14th main road from shankarmutt 
circle to Geleyara balaga circle road surrounding roads in ward no 67 


Comprehensive development of 11th cross road ( Nagapura main road) 
from chord road to 14th main road and surrounding roads in 2nd stage 
Nagapura in ward No 67 
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Comprehensive development of 12th cross road (GD Naidu Hall road) 
from chord road to 6th main road and surrounding roads in 2nd stage 
Nagapura in ward No 67 

hensive Development of 2nd main road ( Mahalakhsmipuram 

e station road ) and surrounding roads 2nd stage Nagapura in ward 
7 
Comprehensive Development of 3rd main road from Modi Hospital road 
to 10th cross road, pipeline road and surrounding road 2nd stage 
Nagapura in ward no 67 


Comprehensive Development of 19th main road and surrounding area 
at Rajajinagar Ist block in ward No 67 


Comprehensive development of 12th cross road from WOC road to 
Pancmukhi G Ganesha temple and surrounding area at inward No 67 


Additional improvements of siddarudu park and providing truss work to 
Gym equipment's and others developments works in surrounding area 
of ward no 75 Shankurmutt 

Comprehensive Development of roads and drains in ward No 75 Shankar 
mutt 


Asphalting to kuabarahalli main road from Shankarmutt circle to 
Kurabarahalli circle in ward No 75 


Comprehensive Development in 17th main IN JC nagar in ward No 75 


Improvements to roads and drains in Nanjappa Badavane near Mourya 
School road and surrounding area sin Kamakshipalya in ward No 102 


Improvement to roads and drains 2nd cross road and surrounding areas 
in Maruthinagara in ward No 102 


Improvements to road and drains 4th KJH cross road in maruthinagara in 
ward No 102 


Improvements to roads and drains 4th G,F& Ist cross roads in Maruthi 
nagara in ward No 102 


Improvements to roads and drains 4th E cross roads and 4th E main road 
in Maruthinagar in ward No 102 

Improvements to 3rd cross road ( Bank road ) & surrounding areas in 
Kamakshipalya in ward No 102 


Providing new RCC drain and CC roads to the cross road near thotada 
road surrounding areas at Sannakkibayalu in ward No 102 
Improvements and asphalting to BEML layout and surrounding area in 
ward No 102 


Improvements and asphalting to Kamakshipalya main road surrounding 
area in ward No 102 


Improvements and asphalting to Sannaki bayalu main road surrounding 
area in ward No 102 


Package-1- Comprehensive development of roads and drain works in 
mahalakshmi layout constituency in mahalakshmipuram division 


Work in progress 


Package-2- Comprehensive development of roads and drain works in 
mahalakshmi layout constituency in mahalakshmipuram division 
Package-4- Comprehensive development of roads and drain at ward 
NO.44 ,68 & 74 in Mahalakshmipuram sub division action approved vide 
sl.No.753,1223,1235 Annexure-2 
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Work in progress 


Work in progress 


Package-3- Comprehensive development of roads and drain at ward 
NO.67 Nagapura of BBMP action approved vide Sl.No.750 Annexure-2 
Package-5- Develoment of bule ward park in Mahalskhmi layout 


assembly constituency action plan approved vide Sl.No.171 in Annexure- 
6 

Construction of Swimming pool and other developmental works in ward 
NO.43 Mahalakshmi layout Sub division (6 works) 
G.0.No.173,17,175,176,177 & 178 


Work in progress 


3 


Comprehensive development of works in Mahalakshmipuram Division (4 
works) G.0.No.1186,179,180 & 1217 


Providing and fixing CCTV camera and other development works in 
NGO's colony Chandranagara Kuvempu road and surroudinng area in 
ward No.74 Shakthiganapathiagara Annexure -2 Sl.No.1205 


G 


66 OK 
367 Development of roads and drains in SC/ST areas in ward No 44 GOK 
Marappana palya 
368 Development of roads and drains in SC/ST areas in ward No 74 Shakthi GOK 
Ganapathinagar 


Work in progress 


Comprehensive development of Asphalting works, roads drains and 
other allied works in ward no-126, 127, 128 & 131 of Chandra Layout sub 
Division 2015-16 ( Comprising of 48 works) Package-02 
Improvements and asphalting to 1st main road in Vinayaka layout in 
ward no 126 


Improvements and asphalting to 7th main road in subbanna garden in 
ward no 126 


Improvements and asphalting to road in PF layout in ward no 126 


Improvments and asphalting to shivanandanagara main road in ward no 
126 


Improvments and asphalting to EKW main road in ward no 126 


Improvments and asphalting to canara bank bank colony main road in 
ward no 126 


Improvements and asphalting to nanjarasappa colony main road in ward 
no 126 


improvements and asphalting to kanankanagara main road in ward no 
126 


Improvements and asphalting to devakanagara main road in ward no 126 
Improvements and Asphalting to Siddeshwaranagara main road in ward 
no126 


382 


383 


Re-asphalting to bad roads in GKW layout and surrounding area and 
other improvements works in ward No 126 

Re-asp! 
other improvements works in ward no 126 

Re-asphalting to bad roads in PF layout and MRCR layout and other 
improvements works in ward no 126 

Re-asphalting to bad roads in anubhavanagara and surrounding area and 


halting to bad roads canarabank colony and surrounding area and 


other improvements works in ward no 126 
Re-asphalting to bad roads in vinayaka layout 3rd and 2nd stage and 


other improvements works in ward no 126 


386 


Improvements to drains and other improvements works in ward no 126 
Jurisdiction 


Re-asphalting to bad roads at BDA layout and surrounding area in ward 
no 127 


Package includes 48 works 
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Re-asphalting and other development works to main and cross roads of 
Byraveshwaranagara in ward no 127 
Re-asphalting and other development works to main and cross roads of 
Sanjeevini nagara in ward no 127 
Re-asphalting and other development works to main and cross roads of 
Annapurneshwari in ward no 127 


Re-asphalting and other development works to main and cross roads of 
panchasheelanagara in ward no 127 


Re-asphalting and other development works to main and cross roads of 
SVG Nagara in ward no 127 


Development and improvements to works in Moodalapalya ward no 127 


Improvements to drains and footpath and asphalting bad surfacte of 
road in ward 0 128 


Asphalting to main roads and cross roads and other development works 
at Manasanagara and surrounding areas in ard no 128 


Asphalting to main roads and cross roads and other development works 
at Coconut garden and surrounding areas in ward 0 128 

Asphalting to Ganesha temple road and other development works at 
Vysalanagara and surrounding areas in ward no 128 

Improvments to roads and drains and other developmental works at 
Jyothinagara and surrounding area in ward no 128 


Improvements to roads and other developmental works at 
Arundathinagara and surrounding area inward no 128 


Improvements to roads and other developmental works at Nagarabhavi 
village and surrounding area in ward no 128 


Improvements to roads and other development works at Dr. BR 
ambedkar nagara and surrounding area in ward no 128 

Asphalting to main road and cross roads and other developmental works 
at Vidyagiri layout and 

Providing asphalting and allied works to main roads and cross roads of 
Gangondanahalli in ward no 131 Nayandahalli 

Providing asphalting and allied works to main roads and cross roads of 
vinayaka layout in ward no 131 Nayandahalli 


Providing asphalting and allied works to main roads and cross roads of 
Gurusarvabowmanagara in ward no 131 Nayandahalli 


Providing asphalting and allied works to main road and cross roads of ITI 
badavane 1st stage in ward no 131 Nayandahalli 


Improvements to drains in Gangondanahalli in ward no 131 


Improvements to drains in Azizait layout in ward no 131 
Improvements to roads and drains in Pantarapalya Nayandahalli in ward 
no 131 


Improvements to roads and drains in vinayaka layout in ward no 131 
Improvements to roads and drains at Gurusarvabowma nagara in ward 
no 131 


Providing CC roads in Nayandhalli in ward no 131 
Reconstruction of culverts in Nayandahalli ward jurisdiction in ward no 
131 


Construction of culverts in Vinayaka layout in ward no 131 
Construction of culverts in Gangondanahlli in ward no 131 
Providing borewells in Nayandahalli Jurisdiction in ward no 131 


Emergency works in ward no 131. 


100% 


3321.00 


Page 17 of 31 


417 | , | GOK 0 
Development and improvements to works in Nayandahalli ward no 131 


Comprehensive development of Asphalting works , roads drains and 
other allied works in ward no-103, 104, 105, 106 & 125 of 


Package includes 19 k 
Govidarajnagar Division 2016-17 ackage includes 19 works 


(Comprising of 19 works) Package-01 Improvements of 
roads and drains at Ranganathapura surrounding area in ward No.103 
Improvements of roads and drains at Kaveripura surrounding area in 
ward No.103 

Improvements of roads and drains at Muneswaranagara surrounding 
area in ward No.103 


419 GOK 


Comprehensive development to Kamakshipalya Main road in ward No 
103 


Beautification of footpath and Construction of Drains and Culvert in 22nd 
cross of 80ft road and 1st main of Govindarajanagar in ward No 104 


Develoment of Drains and Footpath in 18th and 20th cross of CHBS 
Layout and 1st cross of Corporation Colony Via HVR Layout in ward no 
104, Govindarajanagar 

Comprehensive development of roads and drains and other works in 
Govindarajanagar ward No.104 

Construction of RCC drains and Improvements to footpath in 
AgraharaDasarahalli ward No.105 


424 GOK 


Construction of RCC drains to KHB colony selected roads in 100% 3325.00 
AgraharaDasarahalli ward No.105 


Construction of RCC drains to Basaveswara colony selected roads in 
AgraharaDasarahalli ward No.105 


Improvement Roads at Saraswathi Conventional Hall Surrounding Roads 
in ward No.105 


Construction of RCC drain in Agraharadasarahalli and jaimunirao circle 
area in ward no 105 


Improvements to drain and footpath at Police colony NGO Quarters 
agraharadasarahalli and surrounding areas in ward no 126 


Improvements to drain and footpath at Karumariyamma temple 
surrounding areas in ward no 106 


Asphalting to main road and cross roads in agraharadasarahalli in ward 
no 106 


Asphalting to main road and cross roads in Police Colony in ward no 106 


Asphalting to main road and cross roads in G, F block and industrial town 
in ward no 106 

Development of drains and footpath and asphalting for bad surfaces of 
road in Marenahalli ward no 125 


435 GOK 


Providing asphalting and improvements to drain in KGS layout, 


Binnylayout, cental excise layout ans saraswathinagara ward no 125 


Construction of RCC Drains and others improvemental works at Kalyana 
nagara and surrounding area in ward no 127 


Construction of RCC Drains and others improvemental works at 100% 64.77 
( 
Sanjeevini nagara 8th cross and surrounding area in ward no 127 
Constructi f RCC DI id oth tal ks at Adarsh 
439 [Cons Fue ion 0 rains and others improvemental works at Adarsha GOK 100% 2474 0 
nagara in ward no 127 


100% 


Page 18 of 31 


440 Improvements to drain and Providing covering slab at 7th Main road GOK 
Kaveripura in ward no 103 
441 ವ A GOK 100% 19.95 
Providing Cement concrete road to SVG Nagar cross roads in ward no 103 
42 GOK p 


4 


Providing Cement concrete to 4th main Ranganathapura in ward no 103 


100% 19.74 0 0.00 


0 
0 


443 


Improvements to drain and Providing covering slab at 10th cross road 
Kaveripura in ward no 103 


444 


Improvements to drain and roads to ranganathapura cross roads in ward 
no 103 


415 


Improvements to Drains at Nagarabhavi Village in ward no 128 
Improvements to Drains at 1st Main road Manasanagara and 
Surrounding areas in ward no 128 


418 


Improvements to Drains at Teachers layout near ISEC surroundings in 
ward no 128 
Improvements to Drains at Coconut Garden in ward no 128 


44 


452 


Improvements to drain and Providing Covering slab at 6th cross roads 
SVG Nagara (Southern side) in ward no 103 


Improvements to drain and Providing Covering slab at 6th cross roads 
SVG Nagara (Northen side) in ward no 103 


9 OK 
450 Providing Cement concrete to 2nd main of 2nd to 5th cross roads of GOK 
Ranganathapura in ward no 103 
451 Providing Cement concrete to 2nd main of 9th Ato 13th A cross roads of GOK 
kaveripura in ward no 103 
5. 


100% 
100% 


19.90 0 


19.84 0 0.00 


453 


Development work to park in MC Layout in ward no 125 
Providing Ornamental grill Ito park in MC Layout in ward no 125 


Providing Cement concrete road to Srinivasa Nagar cross roads in ward 
no 103 


Construction of Drains and Footpath to 3rd Main road at Rajajinagara 
Industrial Estate and surrounding area in ward no 106 Dr. Rajkumar ward 


Improvements to drain and providing covering slab at 6th cross road SVG 
nagara (Southern side) in W No 103 


Providing cement concrete and Improvements drain in Madhuranagara 
in ward no 126 


Improvements drain and Desilting of Secondary drain and Providing 
covering slab to drain in ward no 126 


Providing cement concrete and Improvements drain in Anubhavanagara 
in ward no 126 

Providing cement concrete and Improvements drain in Priyadarshini 
Layout in ward no 126 


463 


Comprehensive development of road and drains at Ranganathapura, 
Srinivasanagara, Kanakanagara and Pattgarapalya in ward no-103 
(Ajay. R (ADR Contractor) 

Ranganathapura and Pattgarapalya in ward no-103 


(Ajay. R (ADR Contractor) 


pl 


4 


Improvement and development of drain and roads in Srinivasnagara and 
surrounding area in warde no 103 


Development of Park in Marenahalli ward in Ward No 125 


64 GOK 
surrounding area in warde no 103. 
surrounding area in warde no 103. 

67 GOK 


0 


0.00 100% 19.92 
0.00 


100% 29.99 


.00 0.00 0 0.00 
0.00 100% 98.60 0 0.00 0 0.00 


0 


0 0.00 0 0.00 
0 0.00 0 0.00 
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Improvement and development of drain and roads in Pete Channappa 
Industrial Eastate 1st phase and surrounding area in warde no 103. 


Improvement and development of drain and roads in Saraswathinagara 
and surrounding area in warde no 103. 


471 


Development of Park in Nagarabhavi in Ward No 128 
Emergency works in ward no 131. 


0.00 


0.00 


472 


Drilling of borewells and providing pipeline in ward no 126 
Maruthimandira ward and surroundings area 


0.00 


0.00 


pt 


pt 


Asphalting to roads and other improvements in 2nd main road 
Gangodanahalli, in ward no 131 


Improvement and development of drain and roads at Ranganathapura 
and surrounding area in warde no 103 


73 GOK 
474 Drilling of borewells and providing pipeline in ward no 127 Mudalapalya GOK 
and surroundings area. 
475 Providing CC Gamers andin ward no 126,127,128,and 131in Chandra GOK 
Layout Sub Division 
76 GOK 


0. 


0. 


0 


0.00 0 0.00 
0.00 0 0.00 
0.00 0 0.00 
0.00 0 0.00 


00 
00 0 A . 


477 


Improvement and development of drain and roads at Panchasheela 
Nagara and surrounding area in warde no 103 


GOK 


0.00 


0.00 


0.00 


478 


Drilling of borewell and providing pipeline in Ward No 125 Marenahalli 
and surrounding area 


GOK 


0.00 


0.00 


479 


Development of Park in Dr.Rajkumar ward in Ward No 106 
Development of park in Govindarajangara in Ward No 104 


0.00 


0.00 


Providing CC cAmera and in ward no 103,104,105,106,and 125 in 
Govindarajanagara Sub-Division 


Construction of culverts and Providing pipeline and CC patchs in ward 
no 103 

Providing drinking water pipeline and EPI coated existing water tank and 
repair of pipelines in ward no 103 

Providing Name board and Stickers in ward no. 125 in 
Govindarajanagara Consitutuency 


100% 19.56 


Providing Name board and Stickers in ward no. 127 in 
Govindarajanagara Consitutuency 


Providing Name Board and Stickers in ward no. 126 in 
Govindarajanagara Consitutuency 


Improvements and development of drain and roads at Kaveripura U/S 
surrounding area in ward-103 


Improvement and development of drain and roads at Kaveripura D-S and 
surrounding area in warde no 103 

Drilling of borewell and providing pipeline in ward no. 104 
Govindarajnagara and surrounding area 


Improvements and development of drain and roads at pete chennappa 
industrial estate 2nd phase and surrounding area in ward no. 103 


Improvements and development of drain and roads in ward no. 103 
Rain water harvesting system in ward no. 103 


Drilling of Borewell and providing Pipeline in Ward No.105 (5 No) 


Providing Name Board and Stickers in ward no. 103 in 
GovindarajanagaraConsitutuency 


496 


Providing Name Board and Stickers in ward no. 106 in 
Govindarajanagara Consitutuency 

Drilling of borewells and providing pipeline in ward no 103 Kaveripura 
and surroundings area 


GOK 


0.00 


100% 36.85 


0.00 


0.00 
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497 Ad GOK 0.00 100% 49.34 0 0.00 0 0.00 
Improvements to CC roads and drains in Pantharapalya ward no. 131 
Constructi f RO plant d 131inG d 
onstruction 0 plant in ward no. in Govindarajanagara 100% 1484 
Constituency. 


Providing name board and stickers in ward no. 131 Govindarajanagara 
constituency 


Asphalting to roads drains and other improvements in 5th main road 
Gangondanahalli in ward no 131 


Asphalting to roads and drains and other improvements | 1st main road, 


Metro layout, Gangondanahalli in ward no. 131 


Providing Asphalting to roads and other improvements in 3rd main road 
Gangondanahalli in wardno. 131 Nayandahalli 


Providing asphalting to roads and other improvements Aziz sait layout 
Gangondanahalli in ward no. 131 


Ashalting to roads, drains and other improvements to ITI layout in war 
dno. 131 

505 _ R § GOK 
Construction of Badminton court and wooden court in ward no. 125 
Improvements to roads and drains in Nayandahalli in ward no. 131 


100% 48.99 
0.00 100% 93.33 0 0.00 0 0.00 
100% 49.14 


Park development drilling Borewell pipeline and rain water harvesting at 
Different places in Kaveripura ward no 103 


Improvements to roads and drains and asphalting to roads ITI Layout 
and surrounding area in ward no 131 


Improvements to Drains and roads to main road and cross roads in ward 
no 105, 125, 126, 127, 128, and 131 in Govindarajanagara Division 
Improvements of drains and CD s in jagajyothinagara and 
Panchasheelanagara in ward no 127 Moodalapalya 


Asphalting to raods drains and other improvements in 4th main road 
gangondanahalli in ward no 131 Nayandahalli 

Constructioin of Kids play with Toilets area Building with in ward no 125 
(2nd & Final Bill) 

Improvements to footpath anddrain in chandragiri palace to 2nd cross 
road ward no 128 


Improvements and Developments of Rajeevgandhi slum and 
Panchasheelanagara in ward no-103 


Improvements of drains & CD's in Jagajyothinagara in ward no-127 
Mudalpalya 


Removing and resetting of slabs and desilting of drain in Nayandanahalli 
ward No 131 

Improvements to drains and CD;s in Kalyananagara and 
Byraveshwaranagara in ward no 127 Mudalapalya 


Improvements to drains and roads in main road and cross roads in ward 
no. 105, 128 and 131 in SC/ST Colony areas in Govindarajangara 
Constituency 


Providing CC cameras in ward no 128 


Comprehensive Development of roads drains and footpath in 
Govindarajanagara Constituency ward no 103, 105 and 131 GoSINo 1,2, 
3 of year 2020-21lmprovements of roads, drains and footpath of 


3 Works 


Kaveripura ward no. 103 in Govindarajanagara Constituency 
Improvement of road, drain and footpath if agrahara Dasarahalli, ward 
no 105 in Govindarajanagara Constituency 


521 GOK 0 0.00 0 0.00 0 0.00 0 0.00 0 0 
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Improvement of roads, drains and footpath of Nayandahalli ward no. 
131 in Govindarajangara Constituency 

Comprehensive Development of building, playground, roads drains and 
footpath in Govindarajanagara Constituency ward no 103, 104 and 105 
of year 2020-21 Go Sl No 1, 2, 3, 4Additional Construction of Primary H H A K . 4 Works 
health centre in ward no. 104 of Govindarajanagara constituency (Phase- 
2) 

Additional Construction of Kabbaddi Play gorund in ward no. 104 of 
Govindarajanagara Constituency (Phase-3) 

Improvements to drain of footpaths of Pattegarapalya main road in 
Govindarajanagara Constituency from Shobha Hospital Circle to SED 
(Malagala Bridge) 

Improvements to road and drain, 4th main, MC layout and Surrounding 
in ward no. 105 


Comprehensive Development of Roads Drains and footpath in 
govindarraja nagar constituency ward no. 104, 105 (Package -1) . . f 1281.00 5 Works 
Approved Action Plan vide Sl No. 551, 628, 629, 630 & 631 Asphalting to 
8th Main Road CHBS Layout and Surroundings in ward no 0 104 
Asphalting to Palike Soudha Road from Vijayanagara Bus stop to Magadi 
Main Road and Surrounding Connecting Roads in Govindarajanagara 
Ward No 104 

Improvements to 4th Main, 10th Cross and Surrounding Connecting 
Roads in Govindarajanagara Ward No 104 

Improvements of 2nd Main, Prashanthnagara and Surrounding 
Connecting Roads in Govindarajanagara Ward No 104 


Improvements to Agrahara Dasarahalli Main Road and 8th Cross MC 
Layout from 1st Main Basaveswaranagara to West of Chord Road. 


Comprehensive Development of Roads Drains and footpath in 
govindarraja nagar constituency (Package -2) ward no-125, 131, 126 4 Works 
Approved Action Plan vide Sl No. 552, 557, 632 & 633 respectively in 
Annexure-2 Asphalting to Marenahalli Main Road in Ward No 125 


Improvements to road from Mysore Road to Chandra Layout, . . . . . 1144.00 
Nayandahalli main road to Metro layout and Nayandahalli Village to 
Gurusarvabowma layout via Vinayaka layout and ITI layout to Ring road 
Improvements to GKW Main Road and Connecting Roads in 


g M x GOK 
Govindarajanagara in ward no 126 
Improvements to Saraswathinagara Main Roads and Connecting Roads GOK 
in Govindarajanagara in ward no 125 
N th 
p K SN 830 ತ ork Completed by ward leve 
Renovation to Maternity Hospital in Ward No.137. Grants 
Renovation to Maternity Hospital 2nd Cross, Magadi Road in Ward Nagarothana n 
Work in Progress 
No.121. Grants 
Devel t ks to Pri Health Center in C tion Col lst |N. th 
eve lopment works to rimary ea ‘enter in Corporation Colony, 1st |Nagarothana Work Completed 
Main Road, Prashanthanagar in Ward No.104. Grants 
Constructi f Multi Buildi t MRCR L t, 3rd Ph i N th 
onstruction 0 U ipurpose uilding a ayout, 3r ase in agarothana Work Completed 
Ward No.104, Govindarajnagar. Grants 
N th Tender file is in UD f 
Construction of Multipurpose Building in Marenahalli Ward No.125. (2nd ಪಿಡ್ರಂಂಗaಗತ . h . § neh LE 13 In q Wi 
Grants approval of financial bid. 
Call) 
N. th 
541 A A ಸತಗಿ 0 0.00 0 0.00 0 0.00 0 0.00 100% 80.00 Work Completed 
Construction of Multipurpose Building in Ward No.128. Grants 
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Improvements to compound wall, other civil balance works at Police 
Colony and Surrounding Areas in Ward No.106. (2nd Call) 


Providing Gym Equipments in existing Gym at Krishnanandanagar, 
Ashokapura and Shankaranagar in Ward No.44. (2nd Call) 


Nagarothana 
Grants 


Nagarothana 
Grants 


100% 36.00 0 0.00 


Work Completed 


Tender in Process 


Construction of Gymnasium Building in HMCC Play ground of 1st Stage 
Manjunathanagar and Construction of Yoga centre in Jooganahalli of 2nd 
Stage, Rajajinagar in Ward No.99. 


Improvements to drain concreting of roads and providing RO Plants in 
Hulukunte Grama Panchayath. 


Nagarothana 
Grants 


CM Nava 
Nagarothana 
Buildings 


Tender in Process 


Work Completed 


Improvements to drain concreting of roads and providing RO Plants in 
Doddabelavangala grama Panchayath Annexure-5, Sl.No.9. 


CM Nava 
Nagarothana 
Buildings 


Work Completed 


Improvements to drain concreting of roads and providing RO Plants in 
Sakkaregollahalli grama Panchayath Annexure-5, Sl.No.10. 


Improvements to drain concreting of roads and providing RO Plants in 
Bhaktarahalli grama Panchayath Annexure-5, SI.No.11. 


CM Nava 
Nagarothana 
Buildings 


CM Nava 
Nagarothana 
Buildings 


Work Completed 


Work Completed 


Improvements to drain concreting of roads and providing RO Plants in 
Sasalu grama Panchayath Annexure-5, SI.No.12. 


CM Nava 
Nagarothana 
Buildings 


Work Completed 


Construction of School and Anganawadi School Buildings in Hulikunte 
grama Panchayath Limits Annexure-5, Sl.No.18. 


Construction of Sc and Anganawadi School Buildings in 
Sakkaregollahalli grama Panchayath Limits Annexure 5, Sl.No.19. 


CM Nava 
Nagarothana 
Buildings 


Buildings 


Work Completed 


Work Completed 


Construction of School and Anganawadi School Buildings in 
Bhaktharahalli grama Panchayath Limits Annexure-5, Sl.No.20. 


CM Nava 
Nagarothana 
Buildings 


Work in Progress 


Construction of School and Anganawadi School Buildings in Sasalu grama 
Panchayath Limits Annexure-5, Sl.No.9. 


Buildings 


Work in Progress 


Construction of School and Anganawadi School Buildings in 
Doddabelavangala grama Panchayath Limits. 


CM Nava 
Nagarothana 
Buildings 


nt to UD for Financial Bid Ap 


Construction of Gymnasium (Gym) building and supply of equipment in 
Juganahalli 2nd block in ward No.99. 


Buildings 
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Work in Progress 


CM Nava 
Nagarothana ‘ed to Government for Tendt 
Buildi 
Improvements to referal Hospital Dayanandanagar ward no.97. uidings 
CM Nava 
_ dF K Nagarothana ‘ed to Government for Tend: 
Construction of Public toilet and other development work surrounding Buildings 
Sharada Colony Bus Stand in Kamakshipalya ward No.101. 8 
CM Nava 
N th Process, DPR under Prepar: 
Construction of Ambedkar bhavan RKS Nagar, Dayanandanagar in Ward ph ಪಿಗೆ Pp 
Buildings 
No.97. 
Comprehensive development and construction of school Hospital CM Nava 
Building and other improvement works at ward no.97 and 99 at K 
ಮ Nagarothana Tender in Process 
Rajajinagar Constituency. Package 02 Annexure 06 Gok Sl.No.226, 228, ಗ 
Buildings 
229 
R p f rS CM Nava 
Comprehensive development and construction of Multipurpose building 4 
a x Nagarothana Tender in Process 
and public toilet and other improvement works at ward no.101 at Buildings 
Rajajinagar Constituency Package 03 Annexure 06 GOK Sl. No.233. § 
P3158 SIP 
Package-1:- C hensive devel t of Asphalti k d 
ac ag ompte ensive eve lopment of Asphalting works, roads lnfrastructur 100% 1260.00 Work completed 
drains and other allied works in ward no135,136,137, 138 J.J.R Nagar e Project 
Sub Division -Package-1 (12 No.of works) Works 
Package-2 :- Comprehensive development of Asphalting works, roads P3158 SIP 
drains and other allied works in ward no139, 140,141 Chamarajpet Sub |Infrastructur 100% 2704.00 ompleted Final bills not sub 


Division 
-Package-2 (24 No.of works) 


Comprehensive development of road drains and footpath in ward no. 
137, 138 and 140 Action plan approved vide Sl No 733, 734 and 735 in 
Annexure-2 


age-1 Improvements to roads and drains at SC ST area in 
marajpet Assembly constituency Annexure-2 Sl No. 291 

Package-1 

provements & Development of Roads in ward No-35 -Package-1-(14 
of works) 
೩-2 
provements & Development of Roads in ward No-36 & 45 --Package-2- 
No.of works) 
Package-3 


e Project 
Works 
P3744 CM 
Nava 
Nagarothana 
- Road 
Developmen 
t 
P3744 CM 
Nava 
Nagarothana 
- Road 
Developmen 
t 


100% 


100% 


File under Process 


Work in progress 


567 |Improvements & Development of Roads in ward No-64 & 65 -Package-3 GOK 100% 986.96 0 0.00 0.00 0.00 0 0 
(24 No.of works) 
Package-4 

568 [Improvements & Development of Roads in ward No-66 &76 -Package-4- GOK 100% 867.49 0 0.00 0.00 0.00 0 0 


(10 No.of works) 
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Package-01 
Comprehensive development of Ward roads including drain, footpath 
and asphalting in Ward No-35,36,45 Mathikere Sub Division 


Package-02 
Comprehensive development of Ward roads including drains, footpath & 
Asphalting in Wrad No-64, 65, 66 & 76 Malleshwaram Sub Division 


100% 288.00 


Package-7 Providing water supply scheme to Malleshwaram 
Constituency, Approved Action plan vide Sl.No 263 in Annexure-6 


Package-8 Construction of super speciality Hopital at KC general 
Malleshwaram. Approved Action plan vide Sl.No 264 in Annexure-6 
Package-9 Improvements & developments of 13th cross & 18th cross 
Govt.College Buildings & Allied works.Approved Action plan vide Sl.No 
254 in Annexure-6 

Package-10 Construction of Youth's & sports building at 16th cross 
Malleshwaram in ward No 65.Approved Action plan vide Sl.No 255 in 
Annexure-6 


Handed 
over to 
BWSSB 
Proposal 
sent to 
change of 
work 


Work in Progress 


Package-11 Comprehnesive development of parks in Malleshwaram 
division. Approved Action plan vide Sl.No 259,260 & 261 in Annexure-6 


Work in Progress 


Package-12 Comprehnesive development of Palyground & multipurpose 
building in malleshwaram division.Approved Action plan vide Sl.No 
256,257,262 in Annexure-6 

Package-1- Comprehensive development of Of markets and BBMP 
building and other development works in ward no.45 &76, Approved 
Action plan vide sl.no 4 & 5 in Annexure-6 


Work in Progress 


Tender in Process 


Package-1-Comprhensive development of roads and footpath in 15th 
cross and 4th main Vaiyalkava. Approved Action plan vide Sl.No 
593,1698 & 1700 in Annexure-2 


Worl 


in Progress 


Package-2-Comprhensive development of roads and drains in 
malleshwara division. Approved Action plan vide Sl.No 755 & 756in 
Annexure-2 


Package-3-Comprhensive development and Construction of recharging 
pit in Malleshwaram Assembly Constituency.Approved Action plan vide 
Sl.No 1697 & 757 in Annexure-2 

Package-4-Comprehensive development of roads & drains and footpath 
in Mathikere Subdivision.Approved Action plan vide Sl.No 1699 & 1701 
in Annexure-2 

Package-5 Improvements to roads and drains and other development 
works in ward no, 36 & 45 in mathikere sub division.Approved Action 
plan vide Sl.No 1719 in Annexure-2 


1098.94 


1749.02 


Worl 


Worl 


Worl 


in Progress 


Completed 


in Progress 


Tender in Process 


Package-6 Providing & commissioning of under ground transformers in 
malleshwaram assembly constituency as a pilot project.Approved Action 
plan vide Sl.No 1749 in Annexure-2 


Handed 
over to 
BWSSB 


Maintenance of improvements to drains and footpath in Ist main 
Mahaganapathinagar 5th cross 4th cross 6th cross 3rd main to 2nd cross 
5th phase and surrounding roads in ward 107 


Work Completed 


Maintenance and Impts to drain and footpath in Mahaganapathi nagar 
6th cross 4th main to 2nd cross 5th cross Thimmaiah road 5th phase 
shivanagar ward 107 
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work completed 


Improvements to side drains and cross drain works at service road in 


k 4 P3111 100% 29.87 0 0.00 work completed 
Manjunathanagar in ward 099 
I ts to side drai d irs t t dat lst ph f 
mprovemen sto sl le drains and repairs to concrete road at Ist phase 0 P3111 100% 2492 0 Moicd meiated 
Manjunathanagar in ward 099 
Improvements to side drain and cross drainage works at 15th main 16th 
: | p f 0 work completed 
main and 11th main of Gayathri layout in ward 099 
Improvements to side drain and cross drainage works at 36th 37th and 
Ws ¥ work completed 
38th cross 2nd block Rajajinagar in ward 097 
Improvements to side drains and cross drainage works at LIC colony in 
work completed 
ward 097 
Repairs to side drains and cross drainage works at maruthi layout in 
work completed 
ward 099 
Improvements to drains and culverts and providing missing slabs around work completed 
vani school 3rd stage 3rd block Basaveshwaranagar in ward 100 
roviding Shelter for the public in the park and painting works in the park Vocus 
at Ist main manjunathanagar in ward 107 
Improvements to tailoring centre and anganawadi building Rajajinagar 
| - work completed 
4th N block in prakashnagar in ward 098 
Improvements and Asphlting to 6th main road) thimmaiah road carmel work completed 
school and via mathru Nursing home to siddaiah puranik road ward 100 
Improvements and asphalting to 7th cross road from Dr.Rajkumar road 
u work completed 
SWD in prakashnagar ward 098 
improvements and asphalting to 9th main road and 3rd main roads ( 
f work completed 
from 8th cross to 10th cross) in ward 098 
Impts and Asphalting to 46th cross road from Dr.Rajkumar road to 12th 
K Fo work completed 
main road to 3rd and 4th block Rajajinagar ward 108 
Improvements and asphalting to 6th masin road from 46th cross to vatal 
A _ work completed 
nagaraj road in sriramamandira ward 108 
Impts and asphalting to 18th main road (from 60th cross to 72nd cross) 
ಸಂ work completed 
of 5th block Rajajinagar ward 108 
Comprehensive development works in ward 97, 98, 108, 99,100,101 and 
re] ಗ work completed 
107 of Rajajinagar division for the year of 2016-17 and 2017-18 Impts 
and aspahlting to 4th and 5th cross of sriramapuram in ward 097 
Improvements and asphalting to Ist and 2nd main road of 
K work completed 
Lakshminarayanapura in ward 097 
Impts and asphalting to 42nd cross road (from 3rd main to 17th main 
ERR k work completed 
road) of 3rd and 4th block Rajajinagar in ward 108 
Impts and asphalting to 8th main from prakashnagar sriramamandira work completed 
temple to srirampura ramamandira dayanandanagar ward 097 
Consultancy services for const of supervision project management and 
y work completed 
quality control for the work of GOK 
Impts and asphalting to 40ft road manjunathanagar ( from chord road to 
್ಸ | k work completed 
thimmaiah road) in ward 099 
Impts to footpath in front of MES college in ward 099 ( comprehensive 
K work completed 
development works ) in ward 099 
608 |Impts to footpath in front of KLE college in ward 099 P3158 100% 198.86 0 0.00 0.00 0.00 work completed 
609 Development and improvement to works in roads and drains in P3158 100% 49.20 0 0.00 0.00 0.00 work completed 
Rajajinagar ward 099 
Impts t halting to karekall i id (VLS school t babh i 
610 |'™Pts to asphalting to karekallu main road {VLS school to ambabhavani P3158 100% 98.27 0 0.00 0.00 0.00 work completed 


temple main road) in kamakshipalya in ward 101 
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Improvemnts and asphalting to Ist main KHB colony ( 


100% 98.27 


colony Ist stage in ward 101 
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Basaveshwaranagar) main road to magadi road in kamakshipalya in work completed 
ward 101 
Impts and asphalting to road from havanuru circle to 8th main road via 
K work completed 
BMITC bus depot in ward 101 
Impts and asphalting to 8th cross road from Dr.Rajkumar road to work completed 
Bandioreddy circle in prakashnagar and dayandanagar in ward 097 
Improvements and asphalting to SOth cross road (from adyar ananda 100% 98.50 work completed 
bhavan Bhashyam circle to chord road of 5th block Rajajinagar ward 107 
Imptovements and asphalting to 50th cross road mallegowda road from work completed 
10th main to chord road Rajajinagar 3rd block ward 107 
Development and improvements works inshivanahalli ward 107 work completed 
work completed 
Improvements and aspahlting to 8th main road (from netaji stadium to 
A R 2 work completed 
siddiah puranik road) in ward 100 
Develo idi i i il 
pment and providing gazebo and benches to Gayathri devi park in Work Comcleted 
prakashnagar ward 098 
Const of drains at culverts 11th main road beside of Raghavendra swamy 
yl work completed 
mutt in ward 098 
Improvements to surrounding of indira canteen at Prakashnagar in ward 
work completed 
098 
Improvements to drain and footpath to 3rd cross vivekavardhini school 
road from Ist main road to Dr.Rajakumar road at Prakashnagar in ward work completed 
098 
Const to SSM drain and RCC covering slab to 10th main road beside of 
RN work completed 
Raghavendra swamy mutt in ward 098 
Providing RCC drain and RCC slabs to 4th main road from 8th cross to 9th 
್ಥ work completed 
cross at Prakashnagar in ward 098 
Const of RCC drain with covering slabs to 9th main from 10th cross to 8th 
work completed 
cross at prakashnagar inward 098 
Improvements to drain and footpath to 9th main road from 3rd cross to 
p py P3111 0.00 100% 44.59 0 0.00 0 work completed 
MKK road in ward 098 
improvements to drain and culverts at 6th cross Raghavendra swamy 
work completed 
mutt at prakashnagar ward 098 
Const of Rcc drain and covering slab to 8th main from 10th cross to 8th 
Y work completed 
cross at prakashnagar in ward 098 
Const of RCC drain with covering slab to 8th main from 9th main from 
y work completed 
10th cross to dead-end at prakashnagar in ward 98 
Improvements to and provding cc road and Grill work to conservance 
% work completed 
lanes at prakashnagar in ward 098 
Construction of RCC drain and covering slab to 7th main from 8th cross 
work completed 
10th cross at prakashnagar ward 098 
Improvements to drain and providing deckslab to culverts at 3rd main 0.00 0.00 WGik Comoleted 
road prakashnagar in ward 098 
Im provements to drain and culverts at D block Rajajinagar at 0.00 0 0.00 0 0.00 Wok comcleced 
prakashnagar in ward 098 
) Ao K P.3111 0.00 100% 19.77 0 0.00 0 0.00 work completed 
Improvements to sarkarigutte park at D block Rajajinagar in ward 098 
Impts to drain and providing culverts and covering slab at 5th main KBH 
P 8 8 0.00 100% 24.25 0 0.00 0 0.00 LR work completed 


Impts to side drain and footpath at 7th main road sharada colony RHS in 


ward 100 


636 P.3158 0.00 100% 24.99 0.00 0.00 work completed 
ward No 101 
Development of drain work by providing flogging and covering slab at work completed 
asthagrama 2nd stage to magadi road 3rd main in ward 101 
Impts to side drain and footpath at 2nd main in 3rd stage 4th block 
R work completed 
Basaveshwanagar in ward 101 
Providing culverts and B.S slab covering to 2nd cross KHB colony lst stage 
y work completed 
in ward 101 
640 Impts to drain and providing covering slab to drain 8th cross and 100% 24.02 0.00 0.00 work completed 
surrounding roads at kamakshipalya inward 101 
Impts to side drain and footpath at 7th C 3rd stage 4th block 
H work completed 
basaveshwaranagar in ward 101 
Impts to slab drain and footpath 7th main road sharada colony LHS in 
work completed 
ward 101 
Const of compound wall balance portion in kempegowda ground in ward 
work completed 
101 
Providing eld id other devel t ks in k d 
rovi ing elders gym and other development works in kempegowda work completed 
ground in ward 101 
Construction of valley ball and skating track court in kempegowda 
_ work completed 
ground in ward 101 
Improvements to kempegowda ground in ward 101 work completed 
Providing pathway and seating arrangements and other works in 
ಫು work completed 
kempegowda ground in ward 101 
Impts drains and providing cement conrete road to North side in 
gy work completed 
saneguruvanahalli in ward 100 
Improvements to drains and providing cement concrete road to south 
MN Ro work completed 
side in saneguruvanahalli in ward 100 
Improvements to drains and providing covering slab northern side at 7th work completed 
main 3rd stage 4th block Basaveshwaranagar in ward 101 
Improvements to drain and providing covering slab at western side of 
§ K NE work completed 
ward office roads and Ist main SBI colony surrounding area and providing 
drain to Ist B cross 3rd stage 4th block Basaveshwaranagar in ward 101 
Improvements to drain and providing covering slab southern side at 7th work completed 
A main 3rd stage 4th block Basaveshwaanagar in ward 101 
Improvements to drain and providing covering slab at eastern side of 0.00 0.00 0 work completed 
ward office roads and 2nd main Ist cross SBI colony in ward 108 
Development of drain in surrounding area of Rajajinagar and shivanagar 0.00 0.00 0 work completed 
in ward 107 
655 Developments of drain and footpath in 12th main road in Rajajinagar 3rd p.3111 0.00 0 work completed 
block in wad 107 
656 p | P.3409 0.00 0 work completed 
Improvements to drains and culverts basaveshwarnagar in ward 100 
Development and improvements of drains and footpath at 5th cross Ist 
stage KHB colony Basaveshwaranagar in ward 101 Annexure 02 SI.N 0.00 0 work completed 
1304 
658 Improveing to drain and beatification of footpath 6th main Rajajinagar P3744 0.00 0 work completed 
4th block in ward 108 
659 Improvements to road and drain by Bhovi colony Basaveshwaranagar P3744 | 000 | 0.00 0 work completed 
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660 NR _ * P3744 0.00 0 0.00 0.00 100% work completed 
Development of drains in juganahalli and surrounding in ward 099 
661 Im As to road and drain 43 44th cross 4th block Rajajinagar in P3744 | 000 | 0.00 0 0.00 0.00 100% oid Sictad 
war 
p ue 0.00 work completed 
Impts and asphlating 10th cross mahaganapathinagar 6th stage ward 107 
Impts and asphalting 9th cross sannappana palya road 6th stage 0.00 Wolk dorcieted 
shivanagar ward 107 
Impt to road and drain at Saneguruvanahalli in ward 100 0.00 work completed 
665 Yk provementsito drain ೩೧ರ footpath providing cover slab and ssm drain P3744 0.00 0 0.00 0.00 100% Werk coribleted 
in 5th block Rajajinagar in shivanagar in ward 107 
666 Concrete roads and drains to jedarahalli ward 108 P3744 0.00 work completed 
667 |lmpts to roads and drains 4th M block Rajajinagar ward 108 P3744 0.00 work completed 
Development and beatification of 10th main road Basaveshwaranagar 0.00 work completed 
(footpath development) lighting charts cc camera etc) 
Comprehensive development of Bandireddy circle roads and Sci comleted 
beautification circle in ward 097 
Improvements to roads and footpath in manjunathanagar and Wek comleted 
surrounding crosses in shivanagar ward 107 
Impts to footpath to MKK road at Mariyappanapalya in ward 098 work completed 
Improvements to roads and drain at L.N.Pura 13th cross 14th cross and Wik corsleted 
15th cross in ward 097 
Impts to drain at 12th cross L.N.Pura in ward 97 work completed 
Comprehensive development of roads footpath at drains in thimmaiah Soke comsleted 
road in ward 107 
Comprehensive development of roads footpath and drain in Thimmaiah Wok comleted 
road ward 099 
Development and in provements of foot path at Havanoor circle to work completed 
sharadha colony bust stop 80 feet road Basaveshwaranagar in ward 101 
Providing culverts drain and footpath to mariyappanapalya slum at P3727 ek conleed 
prakashnagar ward 098 
p A P3727 work completed 
Improvements to footpath to MKK road at mariyappanapalya in ward 098 
Construction of RCC drain at puttaswamy road in ward 097 P3744 work completed 
Improvements to drain 7th cross Bashyamanagar next to Gandhi vidya workccnieted 
shala in wrd 097 
work completed 
Concreting of roads at Dayanandnagar main road cross roads in ward 097 
682 Consultancy services for construction supervision project management Voikcorbicted 
and quality control for the ward 097 
683 |Impts to roads and drain at 6th cross Srirampuram inward 097 P3744 | 000 | work completed 
Comprehensive development of roads and drains in 10th main 3rd stage ET 
block and other cross in ward 100 
Development and beautification of 10th main road Basaveshwaranagar 
ward 100 work completed 
Asphalting to ist main Ist stage KHB colony surrounding roads inward 101 
pd work completed 
annexure- 
687 Comprehensive development of road and footpath and drains in P3744 0.00 0 0.00 0.00 100% “erecac tied 
thimmaiah road in ward 100 
C It i f tructi isi ject t 
688 |Consu ancy services for cons fuction supervision project managemen 93744 0.00 0 0.00 0.00 100% work completed 
and quality control for the works in ward 100 
689 Consultancy services for construction supervision project management P3744 0.00 0.00 0 0.00 0.00 100% 2.95 0 0 ok Consicted 


and quality control for the works in ward 099 
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Development and inprovements of drains and footpath at 5th main 
gadimuddanna road kamakshipalya in ward 101 


690 | NS , P3744 
Consultance services for const supervision for the work in ward 100 
691 _ A K P3744 
Consultance services for const supervision for the work in ward 097 
92 


6 


P3744 0.00 


0.00 0 
0.00 0 
0.00 0 


o. 100% | 488 | 


00 0 0.00 
00 0 0.00 
00 0 0.00 


0. 


work completed 


work completed 


work completed 


693 


Providing CC road behind sheshdripuram college Conservency in ward 
no.094 


GOK 


694 


Providing Asphalting and impts works in cottonpet main road OTC road 
and surroundings in ward no.094 


GOK 


695 


Providing CC road and Other works Ramkrshna street in ward no.94 


GOK 


696 


Comprenshive development works in ward No.77 


GOK 


697 


Desilting of drains and surroundings area in ward no.095 


GOK 


698 


Construction of CC road and rain water florvesting at gopalpura 2nd 
cross in ward no.121 


GOK 


6 


Construction of CC road and rain water Harvesting at gopalpura 2nd 
street in ward no.121 


Desilting of borewell and pipeline at gopalpura 3rd cross b street in ward 
no.121 


7 


Const of CC road and rain water harvesting at gopalpura ‘A’ street road 
in ward no.121 


99 GOK 

700 Construction CC road and rain water harvesting at gopalpura BS street GOK 
road in ward no.121 

701 GOK 

02 GOK 


703 


Providing cc road and impts drain in kasturaba nagar slum surrounding 
area in ward no.77 


GOK 


704 


Providing CC road and impts to drain in viveknanda block ward no.77 


GOK 


705 


706 


Providing Asphalting and Impts works at bellimautt road and 
surrounding area in ward no.120 


Providing Asphalting and impts works in basaveshwaraanagara opp to 
lapracy hospital in ward no.095 
Providing Sphalting and culverts to 5th main road in ward no.95 


GOK 


GOK 


Providing Asphalting and impts works in Okalipuram and surrounding 
area in ward no.96 


Providing Asphalting and impts works in bramhapura and surroundings 
area in ward no.96 


Providing Asphalting and Impts works in Ramachnadrapura area in ward 
no.096 


CC roads to Ambedkar slum and surrounding area in ward no.95 0 0.00 33% 890.00 30% 712.00 ..20% 534.00 0 0.00 Work in progress 


CC roads to Kasthurinagar and surrounding area in ward no.95 


Providing and Imp to cement concrete road drain culverts and footpath 
in targpet, sowrastra pet and surroundings in ward no.109, 

Providing CC road and imp to drain culverts and footpath in td lane, and 
surrounding in ward no.120 

Providing and impts to cement concrete road and impts to drain culverts 


in sulthanpet and surrounding in ward no.109 


Providing asphalting concrete road and impts to drain in mill road and 
surrounding in ward no.120 
Providing asphalting and impts to cc road drain footpath and culverts in 


717 GOK 


kumar park and surroundi in ward no.94 


Providng asphalting and impts to CC road drain footpath and culverts to 
main road and cross roads of VST colony in ward no.095 

Impts to drain Renovation of Toilet and Proviidng CC at Hanumanthapura 
Slum and Surrounding area In Ward-95 


Providing Cement Concrete road and Asphalting Impts drain Footpath 
Culverts Renovation of Toilet at Muneshwara Block Kasturiba Nagar and 
Vivekananda Block Surroudnding In Ward-77 

Construction of drain Impts CC Road and Renovation of Toilet at 
Nagamma Nagar Slum In Ward-120 

Providing CC Road and Impts to drain and Footpath at Okalipuram Slum 
and Surrounding Area In Ward-96 

Providing CC Road Asphlating and Impts to drain Footpath and 
renovation of Public toilet at Arundathi nagar Slum and Sai Baba Nagar 
Slum In Ward-96 

Prvgd Asphalting CC Road and Impts drain Culeverts Renovatiob of Toilet 
at Gopalpura Surroudning In Ward-121 

Providing CC Road and Impts in PNR Colony In Ward-95 


Proviidng CC And Impts to ST Catherine School Road In ward-120 


24466.38 5975.73 5360.44 17015.77 80.00 
Total 28149.38 7505.73 11970.44 17015.77 
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ಬೃಹತ್‌ ಬೆಂಗಳೂರು ಮಹಾನಗರ ಪಾಲಿಕೆ 


ವಿಧಾನ ಪರಿಷತ್ತಿನ ಸದಸ್ಯರಾದ ಶ್ರೀ.ಪಿ.ಆರ್‌.ರಮೇಶ್‌ (ನಾಮನಿರ್ದೇಶನ ಹೊಂದಿದವರು) ರವರ 
ಚುಕ್ಕೆ ಗುರುತಿನ ಪ್ರಶ್ನೆ ಸಂಖ್ಯೆ:517ಕ್ಕೆ ಅನುಬಂಧ -3 


ಕಳೆದ 05 ವರ್ಷಗಳಲ್ಲಿ ಬೃಹತ್‌ ಬೆಂಗಳೂರು ಮಹಾನಗರ ಪಾಲಿಕೆ ವ್ಯಾಪ್ತಿಯಲ್ಲಿ ರಾಜ್ಯ ಸರ್ಕಾರದ ವತಿಯಿಂದ ಬಿಡುಗಡೆಯಾದ ಅನುದಾನದ ವಿವರಗಳು (ಪ್ರತಿ ಕಾಮಗಾರಿಗಳ ಭೌತಿಕ / ಆರ್ಥಿಕ ಪ್ರಗತಿಯ ವರ್ಷವಾರು ವಿವರ). 


2016-17 2018-19 2019-20 2020-21 


ರಾಜ ಸರ್ಕಾರದ ಅನುದಾನದಡಿಯಲ್ಲಿನ 
p) ಜೋಜನೆಯ' ಹೆಸರು 4 ಭೌತಿಕ ಪ್ರಗತಿ ಆರ್ಥಿಕ ಪ್ರಗತಿ ಭೌತಿಕ ಪ್ರಗತಿ | ಆರ್ಥಿಕ ಪ್ರಗತಿ | ಭೌತಿಕ ಪ್ರಗತಿ | ಆರ್ಥಿಕ ಪ್ರಗತಿ | ಭೌತಿಕ ಪ್ರಗತಿ ಆರ್ಥಿಕ ಪ್ರಗತಿ ಆರ್ಥಿಕ ಪ್ರಗತಿ 
"ಜು i (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) | (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) | (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) | (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) | (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 


07 


ಕಾರ್ಯಪಾಲಕ ಅಭಿಯಂತರರು 


Comprenensive development of Bad roads & 
Improvements to road side drains, footpaths, Asphalting 
& Concreting including culverts to selected main & other |P3158 SIP Infrastructure Project works (2016- 
connecting roads in Ward No-165,165,167,182&183 of 17 Nagarothana Works) 
Padmanabhanagara Division (package -PN) Comprising of 
23 works 

Providing Asphalting to Industrial layout Kaverinagar 28th 
cross 29th cross 8th main and 3rd cross road in ward no 
166 Karisandra 

Providing Asphalting to 32nd A, 33rd , 36B, 36 A cross of |P3111 State Finance Commission Untied 
Jayanagar 7th Block in ward no 166. Grant Works 
Developments of roads and drains in ward no 181 P3111 State Finance Commission Untied 
Kumaraswamy Layout Grant Works 
Improvements to roads and drain at Maheshwaramma 
temple road in Kadirenahalli in ward no 182 
Padmanabhanagar. 


1495.00 


P3111 State Finance Commission Untied 
Grant Works 


P3111 State Finance Commission Untied 
Grant Works 


Improvements to roads and drain at 9" cross and 10" | A R 

N q 3 P3111 State Finance Commission Untied 
cross at Sai street in revenue layout in ward no Grant Works 
182 Padmanabhanagar. 
Improvements to drains at brundavana Layout in ward no |P3111 State Finance Commission Untied 
182. Padmanabhanagar. Grant Works 


- ho 
Improvements to roads and drain at 7" main road and 


th y | P3111 State Finance Commission Untied 
15" cross in Kumaraswamy layout in ward no Grant Works 


182 Padmanabhanasar. 


Improvements to roads and drain at Doddagowdanapalya |P3111 State Finance Commission Untied 
in ward no 182 Padmanabhanagar. Grant Works 


Improvements to drains at Gururaja layout and Rajiv P3111 State Finance Commission Untied 
Nagar in ward no 182. Padmanabhanagar. Grant Works 
Improvements to drains at Muneshwara layout in ward P3111 State Finance Commission Untied 
no 182. Padmanabhanagar. Grant Works 
Development works to Indira Canteen premises in Ward 


- Joy ಈ; ಈ ಈ 
12 No-161 Hosakerehalli. P3106 Nagarothana Works 0.00 100% 3.15 0.00 0.00 0.00 
Development works to Indira Canteen in Karisandra ward 
13 P3106 N. th Work: - 0.00 100% 5.15 - 0.00 - 0.00 - 0.00 
near BSK bus stop Indira Canteen in Ward No-166. 3106.Nagarottand Works ಈ 
i |ebrpcelling of stoi water drain Jolping So YEN HP ALE. [aioe Wasaietsns Wolke ; 0.00 100% 25.00 y 0.00 4 0.00 _ 0.00 


in Ward No-167. 

Development works to Indira Canteen premises at 78th 
15 cross 15th main Kumarswami layout behind Vajapeyee P3106 Nagarothana Works - 0.00 100% 8.60 - 0.00 - 0.00 - 0.00 
park in Ward No-181. 
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Development works to Indira Canteen premises at 15F Bus 
16 N. th Work: - 0.00 
Stand Kumarswami layout in Ward No-182. P3106. Nagarothana Works 
Development works to Indira Canteen premises in Ward 
No-183 Chikkalasandra. P3106 Nagarothana Works 


Improvements to roads and drain in Kumaraswamy P3111 State Finance Commission Untied 
Layout in Ward No-181. Grant Works 


Improvements to roads and drains in Gururaja Layout, P3111 State Finance Commission Untied 
Rajeeva Nagar and Padmanabhanagar in ward No-182 Grant Works 


Improvements to roads and drains in 2nd stage KSL and P3111 State Finance Commission Untied 
BHS layout in ward No-182 Grant Works 

Development works to Indira Canteen premises at Dr. 

Vishnuvaradan road opposite to Eswarinagara in Ward P3106 Nagarothana Works 

No-180. 


P3111 State Finance Commission Untied 


provements of Roads and drains in Ward No-165. 
Grant Works 


Improvements to road and drain in 35th cross road 
behind SVS School Bhavani nagar BSK 2nd stage Ward No- 
180 Banashankari Temple. 

Improvements to road and drain in 10th main road Sahara 
Education Development and Social Welfare Trust Ward 
No-180 Banashankari Temple. 


P3111 State Finance Commission Untied 
Grant Works 


P3111 State Finance Commission Untied 
Grant Works 


Improvements to road and drain in 10th Main 35th cross |P3111 State Finance Commission Untied 
road Yarabnagar Ward No-180 Banashankari Temple. Grant Works 


P3111 State Finance Commission Untied 


Improvements Roads at Ward No-182. Crant Works 


Improvements of Roads and Drains in Ward No-166 
Karisandra. 

Improvements to road and drain in 34th main road Yarab 
Nagar Ward No-180. 

Improvements to roads and drains at $C-ST areas in P3727 $C-SP/TSP Mukyamantrigala Nava 
Padmanabhanagar constituency in Ward No-165. Bengaluru Yojane 
Improvements to roads and drains at Ist and 2nd Cross at 
AK Colony 7th block and surrounding area in Ward No- 
166. 
Improvements to roads and drains at Ist, 2nd and 3rd 
cross at Ambedkar nagar and surrounding area in Ward 
No-166. 
Improvements to roads and drains at Galli roads 
Kaverinagar and surrounding area near Masjid in Ward 
No-166. 
Improvements to roads and drains at $C-ST area and P3727 $C-SP/TSP Mukyamantrigala Nava 
surrounding areas in Ward No-167 Yediyur ward. Bengaluru Yojane 
Improvements to roads and drains at $C-ST areas and P3727 $C-SP/TSP Mukyamantrigala Nava 
surrounding areas in Ward No-181. Bengaluru Yojane 


P3409 SFC Untied $C-SP/TSP Grant works 


P3409 SFC Untied $C-SP/TSP Grant works 


P3727 $C-SP/TSP Mukyamantrigala Nava 
Bengaluru Yojane 


P3727 $C-SP/TSP Mukyamantrigala Nava 
Bengaluru Yojane 


P3727 $C-SP/TSP Mukyamantrigala Nava 
Bengaluru Yojane 


Improvements to roads and drains at $C-ST area and P3727 $C-SP/TSP Mukyamantrigala Nava 
surrounding areas in Ward No-182 Padmanabhanagar. Bengaluru Yojane 


Improvements to roads and drains to hosakerehalli BDA 
Layout (near Nandanavana park surrounding) in Ward No- 
161.Annexuer 2 S| No 1267 
Improvements to roads and drains to 2nd 3rd and 4th 
main surrounding area of Dattatreyanagar in Ward No- 
161. Annexuer 2 S| No 1268 
Improvements to roads and drains to Kalidasa Layout in |P3744 CM Nava Nagarothana- Road 
Ward No-161. Annexuer 2 S| No 1269 Development 

Improvements to roads and drains to main and cross 
roads of Raghavendra Layout in Ward No-161. Annexuer 
2 S| No 1270 


P3744 CM Nava Nagarothana- Road 
Development 


P3744 CM Nava Nagarothana- Road 
Development 


P3744 CM Nava Nagarothana- Road 
Development 


Improvement to roads and drains to Venkatappa layout 
main road (from Dattatreyanagar 3rd main to SWD) and 
surrounding area in Ward No-161.. Annexuer 2 S| No 1271 


P3744 CM Nava Nagarothana- Road 
Development 
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Improvements to road and drains to main and cross roads 
(from 5th main to SWD) of Venkateppa Layout in Ward 
No-161.. Annexuer 2 S| No 1272 

Improvement to roads and drain to main and cross roads 
of Hrushikeshanagar in Ward No-161.Annexuer 2 S| No 
1273 


P3744 CM Nava Nagarothana- Road 
Development 


P3744 CM Nava Nagarothana- Road 
Development 


Improvement to roads and drain to main and cross roads |P3744 CM Nava Nagarothana- Road 
of Dwarakanagar in Ward No-161..Annexuer 2 S| No 1274 |Development 


Improvement to roads and drain to main and cross roads 
of Mookambikanagar in Ward No-161.Annexuer 2 S| No 
1275 

Proceeding Cement concrete road to Manjunathanagar 
Main and cross (near Panchamukhi temple) in Ward No- 
161.Annexuer 2 S| No 1276 


P3744 CM Nava Nagarothana- Road 
Development 


P3744 CM Nava Nagarothana- Road 
Development 


Improvement to Roads and drain to main and cross roads |P3744 CM Nava Nagarothana- Road 
of lttamadu in Ward No-161..Annexuer 2 S| No 1277 Development 


Improvement to roads and drain to Mookambikanagar 
Main road and surrounding area in Ward No- 
161...Annexuer 2 S| No 1278 

Improvement to road and drain to Manjunathanagar 
Main and cross roads in Ward No-161...Annexuer 2 S| No 
1279 


P3744 CM Nava Nagarothana- Road 
Development 


P3744 CM Nava Nagarothana- Road 
Development 


Comprehensive development of Improvements to Drain 
and Asphalting cross road and main road Chikkallasandra 
in ward no 183 Annexure-2 S| No 1280 AND CC Road 
and footpath works at ward no 165 Ganesh Mandira of 
BBMP Annexure-2 S| No 1263. 


Providing and laying of 230mm/300mm UGD sanitary p37 CARN i R 
pipelines at Karisandra in Ward No-166..Annexuer 2 S| No D ನಸ ಡರ a 09d § 
1260 evelopment 


Improvements to Drains at 3rd Block Jayanagar in ward P3744 CM Nava Nagarothana- Road 

Improvements to Roads at Shastrinagar in ward no 167 |P3744 CM Nava Nagarothana- Road 0.00 

Annexure -2 S| No 1262 Development § K | 
Improvements to drains and Footpath beautification to 
14th cross ISRO layout in Ward No-181. Annexuer 2 S| No 
1236 

Imrpvements to drains and Footpath beautification to 
18th main road KS layout Ist stage in Ward No- 
181.Annexuer 2 S| No 1237 

Improvements to drains and Footpath beautification to 
3rd main road ISRO layout in Ward No-181..Annexuer 2 
SI No 1238 
Improvements to drains at 5th main road Southern 
portion ISRO Layout in Ward No-181..Annexuer 2 S| No 
1239 
Improvements to drains and footpath beautification to 
Kadirenahalli main road in Ward No-181...Annexuer 2 S| 
No 1240 
Re asphalting to 50 feet road and Surrounding area in 
Kumaraswamy layout in Ward No-181....Annexuer 2 S| No 
1241 

Dismantling and reconstruction of RCC drains with Precast 
molded slabs to 4th main road/pipeline road in Ward No- 
181...Annexuer 2 S| No 1242 


Re asphalting to pipeline road 14th main road, 5th main PTE NEN ಎ RW 

road and surrounding area in Ward No-181..Annexuer 2 Sl NLA 3 0.00 100% 75.00 
Development 

No 1243 

Providing concrete to 72nd cross to 77th cross road KS P3744 CM Nava Nagarothana- Road y 0.00 100% 60.00 y 

Layout in Ward No-181.Annexuer 2 S| No 1244 Development 
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P3744 CM Nava Nagarothana- Road 
Development 


P3744 CM Nava Nagarothana- Road 
Development 


P3744 CM Nava Nagarothana- Road 
Development 


P3744 CM Nava Nagarothana- Road 
Development 


P3744 CM Nava Nagarothana- Road 
Development 


P3744 CM Nava Nagarothana- Road 
Development 


P3744 CM Nava Nagarothana- Road 
Development 


P3744 CM Nava Nagarothana- Road 
Development 


Providing concrete to roads and Improvements to drains 
BBMP Health centre surrounding area in Ward No- 
181..Annexuer 2 S| No 1245 

Providing perculation pits in Ward No-181 Kumaraswamy |P3744 CM Nava Nagarothana- Road 
layout..Annexuer 2 S| No 1246 Development 


P3744 CM Nava Nagarothana- Road 
Development 


Providing Borewells to Parks in Kumaraswamy Layout P3744 CM Nava Nagarothana- Road 
ward in Ward No-181..Annexuer 2 S| No 1247 Development 


Improvements to drains to main road (Police station road) 
and surrounding area in Ward No-181..Annexuer 2 S| No 
1248 

Construction of culverts in Ward No-181...Annexuer 2 S$! |P3744 CM Nava Nagarothana- Road 
No 1249 Development 
Providing street Name boards in Ward No-181...Annexuer |P3744 CM Nava Nagarothana- Road 
2 S| No 1250 Development 
Construction of RCC drains at 71st cross and surrounding 
area beside police station in Ward No-181. Annexuer 2 Sl 
No 1251 

Providing cement concrete roads at 42nd cross to 45th 
cross (beside ward boundary) and surrounding area in 
Ward No-181. Annexuer 2 S| No 1252 


P3744 CM Nava Nagarothana- Road 
Development 


P3744 CM Nava Nagarothana- Road 
Development 


P3744 CM Nava Nagarothana- Road 
Development 


Providing cement concrete roads at 42nd cross to 45th 
cross and surrounding area between 34th cross and 35th 
cross in Ward No-181.Annexuer 2 S| No 1253 


P3744 CM Nava Nagarothana- Road 
Development 


Providing RCC box drain with precast molded slabs in 
Kumaraswamy layout in Ward No-181..Annexuer 2 S| No 
1254 


P3744 CM Nava Nagarothana- Road 
Development 


Improvement to roads and drains at 14th, 15th, 16th cross 
of Bendrenagar at Kadirenahalli and surrounding area in 
Ward No-181.Annexuer 2 S| No 1255 


P3744 CM Nava Nagarothana- Road 
Development 


Providing CC cameras at Kumaraswamy Layout ward in P3744 CM Nava Nagarothana- Road 
Ward No-181.Annexuer 2 S| No 1256 Development 
Improvements to road side drains at 6th main to 9th main 
road and surrounding area in ISRO layout in Ward No- 
181..Annexuer 2 S| No 1257 

Improvement to drains and providing concrete roads at 
32nd cross and surrounding area in Ward No- 
181.Annexuer 2 S| No 1259 

Providing cement concrete to roads surrounding 
Annamma park area in Ward No-181..Annexuer 2 S| No 
1258 


P3744 CM Nava Nagarothana- Road 
Development 


P3744 CM Nava Nagarothana- Road 
Development 


P3744 CM Nava Nagarothana- Road 
Development 


Improvements to roads and drains at BHCS in Ward No- |P3744 CM Nava Nagarothana- Road 
182 Padmanabhanagara...Annexuer 2 S| No 1264 Development 


Improvements to roads and drains at Gowdanapalya in P3744 CM Nava Nagarothana- Road 
Ward No-182..Annexuer 2 S| No 1265 Development 
Improvements to roads and drains at Rafeev nagara and 
Gururaja layout in Ward No-182 
Padmanabhanagara..Annexuer 2 SI No 1266 


P3744 CM Nava Nagarothana- Road 
Development 


Construction of Multispecial Hospital Building including P3748 CM Nava Nagarothana- Buildings, 
ICU and Operation Theration Theatres at Sakamma Parks, Playgrounds, Hospitals and Other 
Garden in ward no 167 Annexure -6 S| No 190 Works 


Construction of Dr. Rajkumar Rangamandira including P3748 CM Nava Nagarothana- Buildings, 
High tech Gym at T R Nagar in ward no 167 Annexure - |Parks, Playgrounds, Hospitals and Other 
6 SI No 191 Works 


82 Development works around Indira canteen premises at 18th main Ist 


Pe ವ್ಸ 0, ೬ ಮ pe ಇ 
B cross Byrasandra in ward no 169 P3106 Nagarothana Works 100% 37.44 0.00 0.00 0.00 0.00 
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Development works around Indira Canteen such as compound wall 
landscaping fountain and allied works in ward no.171 

Detailed Estimate for Development works to Indira Canteen at 14th 
Cross lst phase J.P.Nagar in Ward no- 178 

Development work around Indira Canteen in ward no.168 
attabhiramnagar 

Detailed Estimate for Development works to Indira Canteen at 45th 
Cross kanakapura road in ward No-179 Shakambarinagara 


mprovements to drain , footh path at E/s of 10th Main road from 
33rd cr to 36th Cross, in 4th Block Jayanagar in Ward No. 168 


P3 


P3 


106 Nagarothana Works 


106 Nagarothana Works 


100% 


100% 


P3106 Nagarothana Works 100% 9.8 


P3 


106 Nagarothana Works 


Finance Commission Untied Grant 
Works 


100% 


mp. To drain footh path and cross of 10th Main road from 33rd corss 
to 36th Cross , & 4thT Block, Jayanagar . in Ward No. 168 


Desilting of drain and Providing missing slabs, kerbs and resetting the 
covering slabs of drains in ward no 171 
mprovements of roads and drains in K cross roads and surrounding 
areas in Bismilla Nagar in ward no 171 
mprovements of roads and drains in G cross road and surrounding 
areas in Bismilla Nagar in ward no 171 
mprovements of roads and drains in H cross road and surrounding 
areas in Bismilla Nagar in ward no 171 


mprovements of roads and drains in J cross road and surrounding 
areas in Bismilla Nagar in ward no 171 


Finance Commission Untied Grant 
Works 


Finance Commission Untied Grant 
Works 
Finance Commission Untied Grant 
Works 
Finance Commission Untied Grant 
Works 
Finance Commission Untied Grant 
Works 
Finance Commission Untied Grant 
Works 


mprovements to drains and providing CC roads at 6th main and 7th 
main Shakambarinagar in ward no 179 

mprovements to drains and providing CC roads at 7th A cross 
Shakambarinagar in ward no 179 


mprovements to roads at 6th A main and surrounding roads at 
Shakambarinagar in ward no 179 


Finance Commission Untied Grant 
Works 
Finance Commission Untied Grant 
Works 
Finance Commission Untied Grant 
Works 


mprovements to drain and CC road at Pipeline surrounding of 
Shakambarinazar in ward no 179 


Finance Commission Untied Grant 
Works 


mprovements to road and drain at 32nd A 32nd B main of TMCC and 
TI layout in ward no-179 

mprovements to Roads and drains at 2lst main E main and 

surrounding crosses in Tilaknagar in ward no 169 

mprovements to Drain Culverts to 27th A main and Road Concrete to 
damaged roads in between 31st cross and 32nd E cross Tilaknagar in 
ward no 169 

mprovements to road and drain and park in JP Nagar area in ward 


NO-177 


roviding SS Retro Road Name Sign Boards in ward no 169 


State 


Finance Commission Untied Grant 
Works 
Finance Commission Untied Grant 
Works 


Finance Commission Untied Grant 
Works 


Finance Commission Untied Grant 
Works 


Finance Commission Untied Grant 
Works 


Comprehensive development of Bad Roads and Improvements to 
Road side Drains, Footpath, Asphalting and Concreting including 
culverts to selected Mains & other connecting roads of Package No. 
PIN in Ward No 168, 169, 170, 171 and 177 in Jayanagar Division of 
South Zone Comprising 14 works as indicated in Govt. Order vide 
serial no. 618, 619, 620, 621, 622, 623, 624, 625, 626, 627, 628, 629, 


Comprehensive development of Bad 
Roads and Improvements to Road 
side Drains, Footpath, Asphalting 
and Concreting including culverts to 
selected Mains & other connecting 
roads of Package No. PIN in Ward 
No 168, 169, 170, 171 and 177 in 
Jayanagar Division of South Zone 
Comprising 14 works as indicated in 


Govt. Order vide serial no. 618, 619, 


620, 621, 622, 623, 624, 625, 626, 


627, 628, 629, 


mprovements of Road side drain and culverts in South Side of 
Tankbund road Bismillah Nagar Ward No.171 Gurappanapalya. 


31 


State 


Finance Commission Untied Grant 
Works 


mprovements of Road side drain and Asphalting to roads in 
Bismillahnagar 7th A Cross to 9th cross from Tank bund road to 
Masjid road and surroundings area in Ward No. 171 Gurappanapalya. 


Finance Commission Untied Grant 
Works 


107 


mprovements of Road side drain and Asphalting to roads in 
Bismillahnagar 2nd Cross to 7th cross from Tank bund road to Masjid 
road and surroundings area in Ward No. 171 Gurappanapalya. 


mprovements of Road side drain and culverts in 3rd main road North 
Side from Bannerghatta road to J cross road Bismillah Nagar Ward 


No.171 Gurappanapalya 


31 


State 


Finance Commission Untied Grant 
Works 


Finance Commission Untied Grant 
Works 


0.00 


00% 


33.55 


0.00 


0.00 


0.00 
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mprovements of Road side drain and culverts in 3rd main road in 
South Side from Bannerghatta road to J cross road Bismillah Nagar 
Ward No.171 Gurappanapalya 


Finance Commission Untied Grant 
Works 


Asphalting to 3rd main road from BG road to J cross road in 
Bismillahnagar Ward No. 171 Gurappanapalya. 

mprovements of Road side drain and culverts in Bismillah masjid road 
from 3rd main road to H cross road Bismillah Nagar Ward No.171 
Gurappanpalya. 


Finance Commission Untied Grant 
Works 


Finance Commission Untied Grant 
Works 


mprovements of Road side drain and Culverts at Ist main, 2nd Main, 
B Cross, C Cross and D Cross in Bismillahnagar Ward No. 171. 


Asphalting to in Bismillah Masjid Main Road, Ist main, 2nd main, B 
Cross, C cross, D cross in Bismillah Nagar in Ward No. 171 
Gurappanapalya. 
Improvement Road Side Drain and culvert to North Side of 4th main 
road from BG road to 8th cross road and surroundings area in New 
Guruppanpalya Ward No. 171 Gurappanapalya. 


Finance Commission Untied Grant 
Works 


Finance Commission Untied Grant 
Works 


Finance Commission Untied Grant 
Works 


Improvement of Road Side Drain and culvert to South Side of 4th 
main road from BG road to 8th cross road and surroundings areca in 
New Guruppanpalya Ward No. 171 Gurappanapalya. 


Finance Commission Untied Grant 
Works 


Asphalting to 4th main ftom BG Road and 8th cross in New 
gurappanapalya 


Finance Commission Untied Grant 
Works 


mprovements of Road side drain and culverts in 6th cross road in 
Munawarmasjid in Ward No.171 Guraj A 
mprovements of Road side drain and culverts in 7th cross road in 
Munawarmasijid in Ward No.171 Gurappana[alya. 


Finance Commission Untied Grant 
Works 

Finance Commission Untied Grant 
Works 


mprovements of Road side drain and culverts in 8th cross road in 
Munawarmasiid in Ward No.171 Gurappanalalya. 


Finance Commission Untied Grant 
Works 


Asphalting to 6th, 7th and 8th cross road and surrounding area 
Munawaramasjid in New Guruppanpalya Ward No. 171 
Gurappanapalya. 


Finance Commission Untied Grant 
Works 


roviding Concreting to I cross road from 8th cross road to 
Krishanappa garden and Surroundings Area in Ward No.171. 
roviding Concreting to J cross road from 8th cross road to 
Krishanappa garden in Ward No.171. 


Providing Concreting to K cross road from 8th cross road to 
Krishanappa garden in Ward No.171. 


State 


Finance Commission Untied Grant 
Works 

Finance Commission Untied Grant 
Works 

Finance Commission Untied Grant 

Works 


roviding Concreting to cross road from 8th cross road to 
Krishanappa sarden in Ward No.171. 


State 


Finance Commission Untied Grant 
Works 


roviding Concreting to M cross road from 8th cross road to 
Krishanappa garden in Ward No.171. 


Improvement RSD and road to Sth croos road Jhandagalli Main road 
4th main road to IBM road in Ward No. 171 Gurappanapalya. 


State 


Finance Commission Untied Grant 
Works 


Finance Commission Untied Grant 
Works 


Improvement RSD and culvert to Ist Main road from 2nd cross to 
dead end in ward Gurappana| 
Improvement Road Side drain and Concreting to 4th cross from 2nd 
cross to dead end in Ward No. 171 Gurappanapalya. 

Improvement Road Side drain and Concreting to 4th and 6th croos 
road from in Ward No. 171 Gurappanapalya. 


roviding New Street Name Board in Bismillah Nagar Ward No.171. 


mprovements to drain & Footpath and Providing Ornamnctal Grill at 
6th Main 32nd Cross in Pattabiramnagar in Ward No 168 


Finance Commission Untied Grant 
Works 

Finance Commission Untied Grant 
Works 

Finance Commission Untied Grant 
Works 

Finance Commission Untied Grant 

S 


nd 


mprovements to roads and drain at 2° cross and 4" A cross of KV 


Layout in Ward No.169, Byrasandra 


mprovements to roads and drain at 4" cross , 2" cross and 3° cross 
of K V Layout in Ward No.169, Byrasandra 

Improvements to drains at 10" B Main & 1 A Cross BDA Layout 
and surroundings in Ward No.169, Byrasandra 

mprovements to drains at Mountain street and surrounding cross 
roads in Ward No.169. Byrasandra 


mprovements to roads and drains at 4" B Cross of KV Layout in 
Ward No.169, Byrasandra 


mprovements to drain at 30" Cross from Usha apartment circle to 
4" Main of KV Layout in Ward No.169, Byrasandra 

Improvements to drains at 1 cross and G H Layout in Ward No.169, 
Byrasandra 


mprovements to drains at 11" cross and 2 main of LIC Colony in 
Ward No.169, Byrasandra 


Construction of Culverts at Ist Main Byrasandra Bus stop & other 
Cross Roads in Byrasandra 
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roviding & Installation of CCTV Cameras at Kaveramma Slum 
Nakkal Bunde Slum & Tilak Nagar in Byrasandra 

Restoration of BWSSB road cutting in Maruthi layout and 
surrounding cross roads in ward No-171 Gurappanapalya 
mprovements of Secondary darin from old gurappanapalya main road 
to UCO Bank and surrounding cross roads in ward No-171 
Gurappanapalya 
Laying of Kabul stone at 9th cross road munawar masjid and 
surrounding cross roads in ward No-171 Gurappanapalya 


ವ 0.00 00% 25.70 — 
ಈ 0.00 00% 8.94 


ಸ 0.00 00% 9.20 


— 0.00 00% 9.20 


ಮ 0.00 00% 9.58 


KN 0.00 00% 9.73 


mprovements of roads and drains at 6th cross road bismillanagar and 
surrounding cross roads in ward No-171 Gurappanapalya 


mprovements of road at 8th C main road and surrounding cross 
roads, Gurappanapalya in ward No-171 Gurappanapalya 


roviding new name boards to cross and main roads new 
urappanapalya in ward No-171 

mprovements of secondary darin from J Cross roads to SWD and 
surrounding cross roads in ward No-171 Gurappanapalya 

Annual Maintenance of roads, drains and footpath and removal debries 
in ward no-171 Gurappanapalya 


ಜಾ 0.00 00% 25.24 — 
= 0.00 00% 9.28 ಈ 


= 0.00 00% 20.37 ಹ 


0.00 0! 
— 0.00 0! 


mprovements to drains at 14" Main ftom 32" cross to 23° B Cross 
and surroundings of Nakkal Bande slum in Ward No.169, Byrasandra 


Construction of shelter over computer center (Second floor) in Nakkal 
Bande slum and improvements to adjacent road drains in Ward 
No.169, Byrasandra 

mprovements to drains at Nakkalabande slum and 10" Cross of in 
Ward No.169, Byrasandra 

mprovements of roads from wisdom school to 2nd main road and 
surrounding cross roads in ward No-171 


P3 — 0.00 
P3 ಈ 0.00 
3 ದ್‌ 0.00 
3 — 0.00 
P3 ಈ 0.00 
3 — 0.00 
mprovements of road at 8th C main road and bismillanagar kubra 
nursing home beside roads and surrounding cross roads, in ward No- P3 KN 0.00 — 0.00 00% 9.50 
71 Gurappanavalva 
3 — 0.00 
3 = 0.00 
P3 — 0.00 
3409 — 0.00 
3409 — 0.00 
P3409 KN 0.00 


0.00 


mprovements of road from majestic apartment to N Cross roa 
Krishnappa Garden and surrounding cross roads in ward No-171 


0.00 


mprovements to roads at Ist main road surrounding area in KH 
Layout in ward No-171 Gurappanapalya 

roviding Two (2) nos. Borewells Electrification Motor Fixing an 
providing pipe line (1) in ward no 171 Gurappanapalya and (1) in ward 34 . 0.00 
no 170 Jayanagara East 

roviding and Istallation of CCTV Cameras at Arasu colony an 
Ganesha temple in Jayanagar East Ward -170 


34 . 0.00 


P-3111 A 0.00 


Comprehensive development of bad roads & 
improvements to road side drains, footpaths, 
asphalting & concreting including culverts to y § h 1815.17 
selected main and other connecting roads in 
jayanagar constituency of south zone (P-JIN:01) 


Comprehensive development of bad roads & improvements to roa 
side drains, footpaths, asphalting & concreting including culverts to 
selected main and other connecting roads in jayanagar constituency of 
south zone (P-JIN:01) 


Improvements to works at Swagath quarters in Ward No.169 

Byrasandra 

roviding CC road and improvements drains at Marenahalli palya JP 
Nagar 2nd phase in ward No.177 

roviding CC road and drain at 3rd main and cross road at Ragigudda 
slum in Ward No.177 j.p.Nagar 

roviding CC road and drain at 4th main and cross roadat Ragigudda 
slum in Ward No.177 J.p.Nagar 

roviding cC road and drain at Ist, 2nd & 3rd cross road at 

Ragigudda slum in Ward No.177 J.p,Nagar 


roviding sanitary and water piperine in western side at Ragigudda 
slum, Marenahalli J.p.Nagar 2nd phase in Ward in.177 J.p.Nagar 


mprovements to drains and roads, MS Building surrounding at 
Thilaknagar Ward No.169 


mprovements to drains and roads, in Bhovi colony and surrounding 
area in ward No.169 Byrasandra 


Improvements to works at cauvery slum in ward No.169 Byrasandra 


168 [Development Works at Nakkalu Bande slum in ward No.169 


Byrasandra P-3727 KN 0.00 0.00 KN 0.00 100% 49.97 ನ 0.00 

sandre 

169 |[mprovements to drains and roads in Byrasandra village and 3727 _ 0.00 ಸ 0.00 [ 0.00 o, Ee 0.00 
surrounding area in Ward No.169 Byrasandra ¢ 4 ಈ 100% 94.97 A 

170 |[mprovements to drarins and roads in Thilak nagara and surrounding 3727 0.00 ಧ್‌ 0.00 _ 0.00 100% 97.96 ಎ 0.00 


areas in Ward No.169 Byrasandra 
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Repairs to building in Urs corony in ward No.170 Jayanagar East 


Repairs to school building in Corporation colony in ward No.170 
Jayanagar East 

Comprehensive development works in corporationcorony, Urs corony 
and Indira colony in Ward No.170 Jayanagar East 


Provising CC road and improvements drains 19th main in western side 
at Marenahalli palya J.p.Nagar 2nd phase in Ward No 177 


Providing CC road and improvements drains at Marenahalli colony at 
JP Nagar 2nd phase in ward No.177 


-3727 — 0.00 
P-3727 - 0.00 
p-3727 - 0.00 


-3727 


0.00 100% 94.21 — 
0.00 100% 94.82 = 
0.00 100% 89.82 — 


Providing CC road and improvements drains at Marenahaili tank bund 
lony and surrounding area at Ward No.177 

iding sanitary line and instalation of Ro plants at Marenahalli 
a, PK colony in Marenahaili viilage J.p.Nagar 2nd phase at ward 
7 
Providing road and drain at Sth main and cross roadat Ragigudda 
slum in ward No.177 JP Naga 

iding CC road and drain at 6th \main and cross roads at 
Ragieudda slum in Ward No.177 J.p.Nagar 

Providing sanitary and water piperines at Ragigudda srum, J.p.Nagar 
in ward No.177 J.p.Nagar 

Improvements to roads and drains in Rajarajeshwari slum at ward 


No.179 Shakambari nacar 


100% 98.99 


0.00 100% 98.94 — 
0.00 100% 97.94 = 
100% 98.92 


Providing water supply line in Rajarajeshwari slum at ward No.179 
Shakambari nagar 
Providing sanitary line in Rajarajeshwari slurn ar ward No.179 
Shakambari nagar 


Comprehensive development of roads & improvements to road side 
drains, footpaths, asphalting & concreting roads in ward no 
68,17ljayanagar constituency of south zone (P-JIN:02)Comprising of 
4 works (old annexure2)New sl no 1to8and24to 29 


Comprehensive development of roads & improvements to road side 
drains, footpaths, asphalting & concreting roads in ward no 169,170 
jayanagar constituency of south zone (P-IN:03)Comprising of 13 
works (old annexure2)New sl no 10 to l4and 17 to 23 


Comprehensive development of roads & improvements to road side 
drains, footpaths, asphalting & concreting roads in ward 
n0177,178,179jayanagar constituency of south zone (P- 


JN:04)Comprising of 14 works (old annexure2)New sl n030 to 43 


0.00 


ಟ್ಟ 


1619.60 


3656.75 


Providing rain water harvesting pits in ward no 154 
Basavanagudi, Annexure-2 Sl no 762 

Providing Asphalting to roads in BSK lst stage 2nd 
block, Ashoknagara, Mount Joy 
Extension,Srinivasanagara, Channammanakera 
Achakattu, Vidyapeeta layout & C T bed extension in 
ward 164, Vidyapeeta, Annexure-2 Sl no 785 


ಸಿ.ಎಂ ನಗರೋತ್ಥಾನ 


ಸಿ.ಎಂ ನಗರೋತ್ಥಾನ 


Providing rain water harvesting pits in ward no 164, 
Vidyapeeta, Annexure-2 Sl no 787 


ಸಿ.ಎಂ ನಗರೋತ್ಸಾನ 


93 


Construction of RCC Drain at 6th Cross Javaraiah 
Garden And Other Places In Ward No.154 
Basavanagudi, Annexure-2 Sl no 761 

Improvements to Roads, Drains and culverts in 
Gavipuram Surroundings in ward No.-155, Annexure-2 
Sl no 764 

Providing rain water harvesting pits in ward no 156 
Srinagara, Annexure-2 Sl no 767 

Comprehensive developments of BSK 3rd stage, 3rd 
phase, 1st block and 3rd block in Ward no-162, 


Girinagara, Annexure-2 Sl no 770 


ಸಿ.ಎಂ ನಗರೋತ್ಥಾನ 


ಸಿ.ಎಂ ನಗರೋತ್ಸಾ; ನ 
ಸಿ.ಎಂ ನಗರೋತ್ಸಾನ 


ಸಿ.ಎಂ ನಗರೋತ್ಸಾ; ನ = 0.00 


0.00 00% 61.15 - 
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Comprehensive developments of Byrappa garden in 
Ward no-162, Girinagara, Annexure-2 Sl no 771 


Comprehensive developments of BSK 3rd stage 2nd 
phase, 4th block and 6th block in Ward no-162, 
Girinagara, Annexure-2 Sl no 772 

Comprehensive developments of Raghavendra block 
and Nagendra block in Ward no-162, Girinagara, 
Annexure-2 Sl no 773 


ನಗರೋತ್ಲಾನ 
ಥಿ 


ನಗರೋತ್ಲಾನ 
ಥಿ 


ನಗರೋತ್ಲಾನ 
ಥಿ 


Comprehensive developments of Muneshwara block 
and Girinagara T block in Ward no-162, Girinagara, 
Annexure-2 Slno 774 

Providing rain water harvesting pits in ward no 162, 
Girinagara, Annexure-2 Sl no 777 


ನಗರೋತ್ಲಾನ 
ಥಿ 


ನಗರೋತ್ಲಾನ 
ಥಿ 


Comprehensive developments of Girinagara 1st phase 
and Avalahalli BDA layout in Ward no-162, Girinagara, 
Annexure-2 Slno 775 

Comprehensive developments of Girinagara 2nd 
phase in Ward no-162, Girinagara, Annexure-2 Sl no 
776 


ನಗರೋತ್ಲಾನ 
ಥಿ 


ನಗರೋತ್ಲಾನ 
ಥಿ 


Comprehensive developments of Srinivasnagara and 
Surrounding areas in ward no 163, Kathriguppe, 
Annexure-2 Slno 778 
Comprehensive developments of Khadi Commission 
layout, Viveknandanagara and Surrounding areas in 
ward no 163, Kathriguppe, Annexure-2 S| no 779 


ನಗರೋತ್ಲಾನ 
ಥಿ 


ನಗರೋತ್ಲಾನ 
ಥಿ 


Comprehensive developments to KEB layout, Kaveri 
nagara, PP Layout and Surrounding areas in ward no 
163, Kathriguppe, Annexure-2 S| no 780 


Comprehensive developments of 2nd block, 4th block 
and 6th block and Surrounding areas in ward no 163, 
Kathriguppe, Annexure-2 Sl no 781 


ನಗರೋತ್ಲಾನ 
ಥಿ 


ನಗರೋತ್ಲಾನ 
ಥಿ 


Comprehensive developments of Ram Rao Layout, 
Kempegowda Nagara and Surrounding areas in ward 
no 163, Kathriguppe, Annexure-2 Sl no 782 


Improvements drains and culverts at BSK 1st stage and 
surrounding area in ward no 164, Annexure-2 Sl no 
790 

Comprehensive developments to siddartha layout, 

balaji layout, kathrigguppe east EWS layout and 

manjunatha colony in ward no 164 Vidyapeeta 


ನಗರೋತ್ಲಾನ 
ಥಿ 


ನಗರೋತ್ಲಾನ 
ಥಿ 


ನಗರೋತ್ಲಾನ 
ಥಿ 


construction of cross drains (culverts) and 
improvements to road side drains in ward no 164 
Vidyapeeta 

Improvements to drains and footpath at EWS layout 
and surrounding area in ward No.164, Annexure-2 Sl 
no 789 

Improvements to roads, drains and culverts police 
station road and surroundings in ward no 164 
Vidyapeeta 


ನಗರೋತ್ಲಾನ 
ಥಿ 


ನಗರೋತ್ಲಾನ 
ಥಿ 


ನಗರೋತ್ಲಾನ 
ಥಿ 


Comprehensive developments to Gangamma temple 
layout, vidyapeeta layout, vinayakanagara layout, 
srinivasanagara layout in ward no 164 Vidyapeeta 


ನಗರೋತ್ಲಾನ 
ಥಿ 
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Improvements to roads drains and culverts at CK 
Achukattu in ward no-164 vidyapeeta 


ನಗರೋತ್ಲಾನ 
ಥಿ 


Improvements to roads, drains and culverts at 
Madduramma temple surrounding and Srinagara bus 
stand Surroundings in ward No.-156, Annexure-2 Sl 
no 768 

Comprehensive developments of roads and drains in 
ragavendra block, kallappa block, and surrounding 
area in ward no 156 srinagara 


ನಗರೋತ್ಲಾನ 
ಥಿ 


ನಗರೋತ್ಲಾನ 
ಥಿ 


Comprehensive developments of roads and drains in 
BSK Ilst stage 2nd block nagendra block and 
surrounding area in ward no 156 srinagara 


ನಗರೋತ್ಲಾನ 
ಥಿ 


Comprehensive developments of roads and drains at 
avalahalli main road, 22nd main BSK 1st stage 2nd 
block and kalidasa layout main road and surrounding 
area in ward no 156 srinagara 


ನಗರೋತ್ಲಾನ 
ಥಿ 


Comprehensive developments in Girinagara 4th phase 
in Ward no-162, Girinagara, Annexure-2 Sl no 769 


ನಗರೋತ್ಲಾನ 
ಥಿ 


Comprehensive developments to N.R.Colony And 
Surrounding Areas in Ward No.154 


ನಗರೋತ್ಲಾನ 
ಥಿ 


Comprehensive developments to T R Nagar and 
Surrounding Areas in Ward No.154 Annexure-2 Sl no 
760 
Comprehensive developments of roads and drains in 
4th cross & surroundings in Ward No.155 
Hanumanthanagar, Annexure-2 Sl no 763 


ನಗರೋತ್ಲಾನ 
ಥಿ 


ನಗರೋತ್ಲಾನ 
ಥಿ 


Providing rain water harvesting pits in ward no 155, 
Hanumantha nagara, Annexure-06 Sl no 64 


ನಗರೋತ್ಲಾನ 
ಥಿ 


Providing rain water harvesting pits in ward no 163, 
Kathriguppe, Annexure-2 Sl no 783 

Developmental works to parks in ward no 156, 162 & 
164 pertaining to Basavanagudi Constiuency, South 
Zone 2019-20 Package No 4, Annexure-06 Sl no 66 70 
78 


ನಗರೋತ್ಲಾನ 
ಥಿ 


ನಗರೋತ್ಲಾನ 
ಥಿ 


225 


Construction of Multipurpose office building at CT 
Bed in ward 164 pertaining to Basavanagudi 
Constiuency, South Zone 2019-20 Package No 6, 
Annexure-06 Sl no 59 

Developmental works to parks in ward no 154 & 155 
pertaining to Basavanagudi Constiuency, South Zone 


ನಗರೋತ್ಲಾನ 
ಥಿ 


ಸಿ.ಎಂ ನಗರೋತ್ಥಾನ 0.00 0.00 0.00 9 0.00 0.00 
2019-20 Package No 2, Annexure-06 Sl no 63 ) 20% 
Comprehensive development of Deer park in ward no 
226 [155 pertaining to Basavanagudi Constiuency, South ಸಿ.ಎಂ ನಗರೋತ್ಥಾನ 0.00 0.00 0.00 20% 0.00 0.00 
Zone 2019-20 Package No 3 
Construction of buildings in ward no 154, 155 & 164 
227 |pertaining to Basavanagudi Constiuency, South Zone ಸಿ.ಎಂ ನಗರೋತ್ಥಾನ 6ರ 6 oto 150%, dbo 00 


2019-20 Package No 5, Annexure-06 Sl no 54 55 58 60 
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Comprehensive development works of play grounds, 
Parks and buildings in ward no 155, 156, 162, 163, 164 
to Basavanagudi Constiuency, South Zone 2019-20 
Package No 7, Comprising of 14 works Annexure-06 Sl] 
no 56, 57, 67, 68, 69, 71, 72,73, 74, 75, 76, 77, 79, 80 
(Rs.1550.00 Lakhs). 


ಸಿ.ಎಂ ನಗರೋತ್ಥಾನ 


ಕಾರ್ಯಪಾಲಕ ಅಭಿಯಂತರ 


Providing and laying of 230mm Dia SW pipe line Nagarothana Works 
from 3rd cross at Someswranagara of Byrasandra 
under ace sw 4 
Providing and laying 450mm dia and 300mm dia Nagarothana Works 
Rec np3 class pipeline along someshwaranagara 
main road and hosur main road coming under 
HGN ward no 144 
Comprehensive development of roads and drains Nagarothana Works 
in ward No 153 
Comprehensive Developoment of roads and Nagarothana Works 
drains in ward No 144 


Development of Burial ground in Double road in Nagarothana Works 
ward No 145 

Providing Cement Concrete to roads in Rajgopal | State Finance Commission Untied 

Garden and surrounding areas in Ward No.118 Grant Works 


Providing Cement Concrete to roads in K.S. State Finance Commission Untied 
Garden and surrounding areas in Ward No.118 Grant Works 


Renovation work in Existing toilet Near Subbaiah | State Finance Commission Untied 
Circle and J.C. Road in Ward No.118 Grant Works 
(Sudhamanagara). 


Renovation of Toilets at Town hall premises in | State Finance Commission Untied 

Ward No.118. Grant Works 

Providing Cement Concrete to roads in State Finance Commission Untied 

Vinobhanagar and surrounding areas in Ward Grant Works 

No.118 

Providing and Sinking of New Borewells and | State Finance Commission Untied 

laying of Pipeline at Rajgopal Garden and Grant Works 
surrounding area in Ward No.118 


Providing CC road and Repairs work for existing | State Finance Commission Untied 
toilet in Vinobhanagar Ward No.118 Grant Works 
Providing CC road 4th cross K S Garden State Finance Commission Untied 
surrounding area in ward no 118. Grant Works 


100 
100 


Improvements to drains and culverts at CKC and | State Finance Commission Untied 
KS Garden surrounding area ward no 118 Grant Works 


Providing CC road at Fare works colony and State Finance Commission Untied 
surrounding area ward no 118 Grant Works 


Development works near Nimans Compound in | State Finance Commission Untied 
ward no 144 Grant Works 
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Road development works in Someshwaranagara | State Finance Commission Untied 
in ward no 144 Grant Works 

Development of burrial ground 4th cross State Finance Commission Untied 
Someshwaranagar in Siddapura ward no 144 Grant Works 


Drinking water facilites works in Siddapura ward | State Finance Commission Untied 
ward no 144 Grant Works 

Providing borewells and water lines in Siddapura | State Finance Commission Untied 
ward no 144 Grant Works 

Repair and Renovation of toilets at ward State Finance Commission Untied 
surroundings in ward no 118 Grant Works 


Providing drinking water in Someshwaranagara | State Finance Commission Untied 
surrounding in ward no 144 Grant Works 


Providing drinking water in Siddapura State Finance Commission Untied 
surrounding in ward no 144 Grant Works 


Construction of Multipurpose building near Ateeq | State Finance Commission Untied 
Masjid Someshwara Nagar main road in ward no Grant Works 
144 
Improvements to C C Road and desilting of State Finance Commission Untied 
surrounding road side drains at Urdu school in Grant Works 
SRK Garden in ward no 153 


Improvements to drain and Footpath around State Finance Commission Untied 
Madhavana park in ward no 153 Grant Works 


255 | Park development works in Arekempanahalli in | State Finance Commission Untied 100 
0.00 
ward no 144 Grant Works 


Improvements to C C Road at Gulbarga colony | State Finance Commission Untied 
and surrounding roads in ward no 153 Grant Works 


Asphalting in SRK Garden main Road in ward no | State Finance Commission Untied 
153 Grant Works 
Improvements to roads in Sindhi colony in ward Nagarothana Works 
No 118 
Improvements to footpath and roads in MTB road Nagarothana Works 
and Appajappa garden surroundings roads in 
ward No 118 

Improvements to Nala road and form Double road Nagarothana Works 

to JC Road surroundigns roads in ward No 118 


Development of roads in Quduse layout near State Finance Commission Untied 
burrial ground 4th cross in Someshwara Nagar in Grant Works 
ward no 144 
Improvements toVinobhanagar and surroundings Nagarothana Works 
roads in ward No 118 


Improvements to KS Garden, 4th cross lalbagh Nagarothana Works 
road and surroundings roads in ward No 118 


Improvements to road from 4th cross double road Nagarothana Works 

to lalbagh road in ward No 118 

Improvements to Kempambudhi tank road in Nagarothana Works 
ward No 142 
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Improvements to Shankara puram 4th and Sth 
cross in ward No 142 


Nagarothana Works 


Improvements to Sth main road Bull temple to 
Ramakrishna Ashrama road in ward No 142 


Improvements to Appurao road and kempegowda 
main road and surrounding roads in ward No 142 


Improvements to Sunkenahalli and surroundings 
roads in ward No 142 


Nagarothana Works 


Nagarothana Works 


Nagarothana Works 


o 
[e) 
[e) 


o 
[e) 
[e) 


Improvements to roads behind Bull Temple and 
surroundings roads of KR Roads in ward No 142 


2 Providing cement concrete roads to Mavalli cross 
roads in ward No 143 


71 
272 | Asphalting to V V Puram cross roads in ward No 
143 


Nagarothana Works 


Nagarothana Works 


Nagarothana Works 


o 
[e) 
[e) 


o 
[e) 
[e) 


Providing cement lanes in Hopcoms central office 
in ward No 143 


2 


Improvements to Ram iyengar road MMV road, 
East circle road, Middle school road and 
surroundings roads in ward No 143 
Improvements to Kalasipalya area and 
surroundings area in ward No 119 


Nagarothana Works 


Nagarothana Works 


Nagarothana Works 


73 0.00 00 
274 Improvements to roads and footpath to Ranga Nagarothana Works ಹ 100 ದ 
dorai Hospital road in ward No 143 
275 | [Improvements to Parvathipuram and surrounding Nagarothana Works ನ 100 Ne 
roads in ward No 143 
1 100 3 
00 


1 


1 


o 
[e) 
[e) 


Improvements to footpath and roads in kote 
pradesha and droupadamma Temple surroundings 
roads in ward No 119 


Nagarothana Works 


ward no 144 
Improvements to footpath and roads in kote 
pradesha and droupadamma Temple surroundings 
roads in ward No 119 


Comprehensive Development of Bad roads and 
improvements to road side drains, footpaths, 
asphalting and concreting including culverts to 
selected main and other connecting roads of 
Package no P-1 in ward no 144 145 and 153 of 
Hombegowdanagara sub division in south Zone 
(15 works) 


Park development works in Arekempanahalli in | State Finance Commission Untied 


Grant Works 
Nagarothana Works 


ward No 145 " 
RBI Colony in ward no 153 Grant Works 
pillar to Dead end in ward no 153 Grant Works : 


SIP Infrastructure Project works 
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1 


88.76 


1 27.55 


1 139.80 


00 

100 } 
00 h 
00 K 


0.00 
0.00 
0.00 
0.00 
0.00 
0.00 
i | 
0.00 
0.00 
0.00 


o 
[e) 
[e) 


Drinking water facilites works in Siddapura ward | State Finance Commission Untied 
ward no 144 Grant Works 

Providing Children Equipments at Byrasandra | State Finance Commission Untied 
lake surrounding area in ward no 153 Grant Works 


Providing Chain link fencing at Hindu Burrial | State Finance Commission Untied 
ground surrounding area at Eastern side of Grant Works 
Byrasandra tank and Providing Electrical Water 
supply and Construction of watchman Shed in 
ward no 153 


Improvements to Compound wall at Byrasandra | State Finance Commission Untied 
lake Western side and Providing and Fixing to Grant Works 
RCC granite chairs in ward no 153 


Improvements to drains and culverts in RBI State Finance Commission Untied 
colony 2nd main road in ward no 153 Grant Works 


Improvements to roads and drainsat 10th F main | State Finance Commission Untied 
road in Jayanagara Ist block in ward no 153 Grant Works 


Improvements to drain footpath and culverts at | State Finance Commission Untied 


8th main tilak nagar in ward no 153 Grant Works 
Asphalting to roads in Someshwaranagara in | State Finance Commission Untied 
ward no 153 Grant Works 
jurisdiction in ward no 153 Grant Works 
Improvements to drain and C C road at KHB State Finance Commission Untied 
294 | colony and surrounding roads in ward no 153 Grant Works 0.00 100 48.99 0.00 0.00 0.00 


Comprehensive Development of bad Roads and SIP Infrastructure Project works 
Improvements to roads side drains footpaths, 
asphalting and concreting including culverts to 
selected main and other connecting roads of 
295 100 0.00 
Packing No P-1 in ward no 118, 119, 142, and 092 000 09 pa 
143 of Kempegowdanagara Sub Division in south 


zone (26 Works) 


Comprehensive Development of Bad roads and SIP Infrastructure Project works 
improvements to road side drains, footpaths, 
asphalting and concreting including culverts to 
296 selected main and other connecting roads of 0.00 100 5.32 0.00 0.00 0.00 
Package no P-1 in ward no 144 145 and 153 of 
Hombegowdanagara sub division in south Zone 
(15 works) 
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Comprehensive Development of bad Roads and SIP Infrastructure Project works 
Improvements to roads side drains footpaths, 
asphalting and concreting including culverts to 
selected main and other connecting roads of 
Packing No P-1 in ward no 118, 119, 142, and 
143 of Kempegowdanagara Sub Division in south 
zone (26 Works) 


Development works to Indira Canteen at Kidwai Nagarothana Works 


Hospital premises in ward no 144 


Development works to Indira Canteen premises at Nagarothana Works 


market bus stand N.R.Road in Ward no-119. 
Development works to Indira Kitchen at Pailwan Nagarothana Works 
Krishnappa road in Ward no-119 


Balance works to Indira Kitchen at Pailwan Nagarothana Works 
Krishnappa road and Indira Kitchen in ward 


no.119 


Improvements to balance works at Kalyani in State Finance Commission Untied 
Someshwaranagara in ward no 153 Grant Works 


Development works to Indira Canteen premises at Nagarothana Works 
KR roadSS temple road Boulevard park in ward 


no.143 


Drain development works in Someshwaranagara | State Finance Commission Untied 
in ward no 144 Grant Works 
Development works Indira Canteen at Nagarothana Works 
Kempegowda nagara main road in ward no 142 


Sunkenahalli 


Development works to Indira Canteen at JC Road Nagarothana Works 
beside parking complex in ward no 118 


Sudhamanagara 


Recondition of drains and culverts at Wilson SIP Infrastructure Project works 
Garden 6h to 8th Cross and Main Roads and BTS 
Road in Ward No.145. 
Recondition of drains and culverts at 15th Cross. | SIP Infrastructure Project works 
Chinnayanapalya till post office (BTS Road) in 
Ward No.145. 

Recondition of drains and culverts at 6trth Main. SIP Infrastructure Project works 
7th Main Lakkasandra Extension 
(Chinnyanapalya BBMP School) in Ward No.145. 

Providing gym equipments and other Nagarothana Works 
improvements and development work infront of 
Indira canteen in ward no.143 


312 


Detailed for development works to Indira canteen Nagarothana Works 
pramises at 8th main and Kanakana palya main 
road in ward no 153 


Improvements to CC road and dran in 4th cross | State Finance Commission Untied 


sudhamanagar in ward no.145 Grant Works 


0.00 


0.00 


100 


0.00 


0.00 


Page 15 of 36 


Improvements to CC road and drain in 6th and | State Finance Commission Untied 

7th cross sudhamanagar in ward no.145 Grant Works 

Providing cement concrete roads in Rajagopala | State Finance Commission Untied 

garden and surrounding area Sudhamanagara in Grant Works 
ward no 118 


Providing cement concrete roads and State Finance Commission Untied 
improvements to drain in Sudhamanagara in ward Grant Works 
no 118 
Drilling of Borewell and providing pipe line for | State Finance Commission Untied 
drinking water purpose in Sudhamanagara in Grant Works 
ward no 118 
Providing cement concrete roads in KS garden | State Finance Commission Untied 


and Disoza colony in Sudhamanagara in ward no Grant Works 
118 


Improvements to drain and providing covering | State Finance Commission Untied 
slabs in Sudhamanagara and surrounding area in Grant Works 
ward no 118 
Improvements to CC road and drain in Sth cross | State Finance Commission Untied 
sudhamanagar in ward NO.145 Grant Works 
Nagarothana Works 


Providing beautification works to Indira canteen 
ward no 145 


Improvements to drains and CC works in KHB | State Finance Commission Untied 
Surrounding in ward no 144 Grant Works 


Improvements and development of parks and play |CM Nava Nagarothana- Buildings, 

ground in ward No 144 Siddapura Annexure 6 Sl | Parks, Playgrounds, Hospitals and 
No.121(DPR) Other Works 

Improvements and development of parks and play |CM Nava Nagarothana- Buildings, 

ground in ward No 145 Hombegowdanagara Parks, Playgrounds, Hospitals and 
Annexure 6 Sl No.124 (DPR) Other Works 


Improvements works and providing grills CM Nava Nagarothana- Buildings, 

facilities at parks in ward No 143 Annexure 6 Sl | Parks, Playgrounds, Hospitals and 
No.119 (DPR) Other Works 

Improvements and construction of BBMP CM Nava Nagarothana- Buildings, 

Property in ward No 144 Siddapura Annexure 6 | Parks, Playgrounds, Hospitals and 
S1 No.120 (DPR) Other Works 

Providing rain water harvesting in ward No 143 CM Nava Nagarothana- Road 

Annex 02 SI No 1076 (DPR) Development 


Providing CC road and Improvements to drain in CM Nava Nagarothana- Road 
Hombegowdanagara surrounding area in ward No Development 
145 Annex 02 Sl No 1079 (DPR) 


Improvements and Providing cement concrete CM Nava Nagarothana- Road 
works to conservencies in ward No 143 Annex Development 
02 SI No 1072(DPR) 


Providing CC Camera Facilities in ward No 143 | CM Nava Nagarothana- Road 


329 100 0.50 
Annex 02 S1No 1075 (DPR) Development 09 0.00 0.00 0.00 
330 Development works in Cubbon pete area in ward CM Nava Nagarothana- Road A ಸ ಭಂ fi ದ pe 
No 119 Annex 02 Sl No 1066(DPR) Development 
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Providing Cement concrete and Development 
works to Kote B Street in ward No 119 Annex 02 
S1 No 1060 (DPR) 


CM Nava Nagarothana- Road 
Development 


Providing Cement concrete and development 
works to Kusthi road in Kalasipalya main road in 
ward No 119 Annex 02 Sl No 1061 (DPR) 


Providing Cement concrete to Bamboo Bazar 
main road Parallel road and cross roads in ward 
No 119 Annex 02 Sl No 1062 (DPR) 


CM Nava Nagarothana- Road 
Development 


CM Nava Nagarothana- Road 
Development 


Removing and Refixing of drains slabs in 
Kalasipalyam new extension Ist to Sth cross roads 
and conservency roads and development 
footpath in Kumbargundi main road in ward 119 
Annex 02 SI No 1057 (DPR) 


CM Nava Nagarothana- Road 
Development 


Providing Cement concrete in Patnolpete area 
roads in ward No 119 Annex 02 SI No 1059 
(DPR) 

Development works in Thigalara pete area in 
ward No 119 Annex 02 Sl No 1065 (DPR) 


CM Nava Nagarothana- Road 
Development 


CM Nava Nagarothana- Road 
Development 


Construction and development drain works in 
Patnol pete area in ward No 119 Annex 02 SINo 
1058 (DPR) 


CM Nava Nagarothana- Road 
Development 


Providing water supply works in ward No 118 
Annex 06 Sl No 109 (DPR) 


Comprehensive development and Improvements 

of road drain and Culverts in Journalist colony 

and MTB road and surrounding area in ward 118 
Annex 02 SI No 1056 (DPR) 


CM Nava Nagarothana- Buildings, 
Parks, Playgrounds, Hospitals and 
Other Works 
CM Nava Nagarothana- Road 
Development 


Comprehensive development and Improvements 

of road drain and Culverts in Front of refrerral 

Hospital and surrounding in ward No 118 Annex 
02 SI No 1054 (DPR) 


CM Nava Nagarothana- Road 
Development 


Providing CC Camera in ward no 118 
Sudhamanagara Surrounding area Annex 02 Sl 
No 1082 (DPR) 


CM Nava Nagarothana- Road 
Development 


Improvements to Conservency roads in ward no 
142 Annex 02 Sl No 1068 (DPR) 


CM Nava Nagarothana- Road 
Development 


344 


Improvements to upgradation of drains and 
footpath in ward no 142 Annex 02 Sl No 1069 
(DPR) 

Providing CC Camera Bullet camara in ward area 
and controlized control room in ward no 142 
Annex 06 SI No 116 (DPR) 


CM Nava Nagarothana- Road 
Development 


CM Nava Nagarothana- Buildings, 
Parks, Playgrounds, Hospitals and 
Other Works 


0.00 


0.00 


0.00 


100 


0.48 


0.00 
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Providing beautification to all parks in ward 


CM Nava Nagarothana- Buildings, 


100 


0.50 


No.118 Annexure 6 Sl No.110 (DPR) Parks, Playgrounds, Hospitals and 0.00 0.00 0.00 
Other Works 
Providing CC Camera in ward no 119 area CM Nava Nagarothana- Buildings, 
Annex 06 S1 No 113 (DPR) Parks, Playgrounds, Hospitals and 0.00 0.00 100 0.50 0.00 
Other Works 
Improvement and renovation of all public toilets |CM Nava Nagarothana- Buildings, 
in ward No 118 Annex 06 SI No 108 (DPR) | Parks, Playgrounds, Hospitals and 0.00 100 0.50 
Other Works 
Comprehensive development and Improvements | CM Nava Nagarothana- Road 
of road drain and Culverts in Vinobha nagara Development 
CKC Garden KS Garden and surrounding in 0.00 100 
ward No 118 Annexure-02 SL No 1053 (DPR) 
Comprehensive development and Improvements | CM Nava Nagarothana- Road 
of road drain and Culverts in Lalbagh fort road Development po 100 
and surrounding in ward No 118 Annex 02 SI No i 
1055 (DPR) 
Improvements and Providing cement concrete CM Nava Nagarothana- Road 
works to conservencies in ward No 143 Annex Development 0.00 100 192.21 
02 SI No 1072 
Improvements to Conservency roads in ward no CM Nava Nagarothana- Road io 06d 100 19464 6 
142 Annex 02 SI No 1068 Development 
Improvements to upgradation of drains and CM Nava Nagarothana- Road 
footpath in ward no 142 Annex 02 S] No 1069 Development 0.00 0.00 100 159.07 0.00 
Comprehensive development and Improvements | CM Nava Nagarothana- Road 
of road drain and Culverts in Journalist colony Development 
and MTB road and surrounding area in ward 118 0.00 0.00 100 196.23 0.00 
Annex 02 SI No 1056 
Providing CC road and Improvements to drain in CM Nava Nagarothana- Road 
Hombegowdanagara surrounding area in ward No Development 0.00 0.00 100 93.25 0.00 
145 Annex 02 SI No 1079 
Providing Cement concrete and Development CM Nava Nagarothana- Road 
355 | works to Kote B Street in ward No 119 Annex 02 Development 0.00 0.00 0.00 100 98.45 0.00 
SI No 1060 
356 | Development works in Cubbon pete area in ward | CM Nava Nagarothana- Road G4 8 pS 100 9645 Fe 
No 119 Annex 02 SI No 1066 Development 
Providing CC Camera in ward no 118 CM Nava Nagarothana- Road 
357 | Sudhamanagara Surrounding area Annex 02 Sl Development 0.00 0.00 0.00 100 98.02 0.00 
No 1082 
358 |Providing CC Camera Facilities in ward No 143 | CM Nava Nagarothana- Road 66 006 100 98.40 60d 
Annex 02 SI No 1075 Development 
Comprehensive development and Improvements | CM Nava Nagarothana- Road 
of road drain and Culverts in Front of refrerral Development 
359 | Hospital and surrounding in ward No 118 Annex 0.00 0.00 0.00 100 167.47 0.00 


02 SI No 1054 
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Providing Cement concrete and development 
works to Kusthi road in Kalasipalya main road in 
ward No 119 Annex 02 SI No 1061 


CM Nava Nagarothana- Road 
Development 


Providing Cement concrete to Bamboo Bazar 
main road Parallel road and cross roads in ward 
No 119 Annex 02 SI No 1062 
Comprehensive development and Improvements 
of road drain and Culverts in Vinobha nagara 
CKC Garden KS Garden and surrounding in 
ward No 118 Annexure-02 SL No 1053 


CM Nava Nagarothana- Road 
Development 


CM Nava Nagarothana- Road 
Development 


Comprehensive development and Improvements 

of road drain and Culverts in Lalbagh fort road 

and surrounding in ward No 118 Annex 02 SI No 
1055 


CM Nava Nagarothana- Road 
Development 


o 
[e) 
[e) 


o 
[e) 
[e) 


o 
[e) 
[e) 


o 
[e) 
[e) 


Providing Cement concrete in Patnolpete area 
roads in ward No 119 Annex 02 SI No 1059 
Construction and development drain works in 
Patnol pete area in ward No 119 Annex 02 SINo 
1058 
Construction of drain in Kumbargundi in ward 
No 119 Annex 02 SI No 1064 


CM Nava Nagarothana- Road 
Development 
CM Nava Nagarothana- Road 
Development 


CM Nava Nagarothana- Road 
Development 


o 
[e) 
[e) 


o 
[e) 
[e) 


o 
[e) 
[e) 


Providing cement concrete to OK road in ward 
No 119 Annex 02 SI No 1067 
Special repairs and improvements to houses in 
slum area at siddapura in ward no 144 


CM Nava Nagarothana- Road 
Development 
State Finance Commission Untied 
Grant Works 
SC-SP/TSP Mukyamantrigala 
Nava Bengaluru Yojane 


Special repairs to Gulbarga colony buildings. 
plastering and painting works in Ward No.153 
Jayanagar 


o 
[e 
[s 


o 
[e) 
[e) 


o 
[e) 
° 


Special repairs to Gulbarga colony buildings. 
raillings. water proofing works in Ward No.153 
Jayanagar 


SC-SP/TSP Mukyamantrigala 
Nava Bengaluru Yojane 


Comprehensive development of roads and drains 
at Gulbarga colony in Ward No.153 Jayanagar 


SC-SP/TSP Mukyamantrigala 
Nava Bengaluru Yojane 


State Finance Commission Untied 
Grant Works 
State Finance Commission Untied 


Construction of Yoga Hall at T D Naganna 
Ground in ward no 142 
Construction of Gym Center at T D Naganna 


Ground in ward no 142 


Grant Works 


o o o o o o 
[e) [e) [e) [e) [e) [e) 
[e) [s) [s [e) [e] [s) 


o 
[e) 
[e) 


o 
[e) 
[e) 


Improvements of drains in KM Colony behind old 
ward office in ward no 144 


State Finance Commission Untied 


Grant Works 


o 
[e) 
[e] 


Removing and Refixing of drains slabs in 
Kalasipalyam new extension Ist to Sth cross roads 
and conservency roads and development 
footpath in Kumbargundi main road in ward 119 
Annex 02 SI No 1057 


CM Nava Nagarothana- Road 


Development 


Page 19 of 36 


Improvements and Asphalting to bad roads in 
ward No 143 Chickpete Constituency South 
zone 2019-20 Package No 07 (Annexure 02 GOK 
Serial No 1071) (DPR) 


Comprehensive development of Bad roads and 
improvements to road side drains footpaths and 
Concreting including culverts to selected cross 
main and other connecting roads in Hombegowda 
nagara sub division ward no 144, 145, 153 
Chickpete Constituency South zone 2019-20 
Package No 04 (Comprising of 3 works of 
Annexure 02 GOK Serial No 1077, 1078 and 
1081) (DPR) 


Comprehensive development and Improvements 
of road and drains in ward No 145 
Hombegowdanagara Chickpete Constituency 
South Zone 2019-20 Package No-01 Annex 06 
(GOK Serial No 122) (DPR) 


Comprehensive development of roads drains and 
footpath in ward roads in Chickpete Constituency 
South Zone 2019-20 Package No 08 (Annexure 
02 GOK Serial No 652) (DPR) 


CM Nava Nagarothana- Road 
Development 


CM Nava Nagarothana- Road 
Development 


CM Nava Nagarothana- Buildings, 
Parks, Playgrounds, Hospitals and 


Other Works 


CM Nava Nagarothana- Road 
Development 


Improvements to CC road and drain in 
Dayananda slum of low laying surrounding area 
in ward.144 - Siddapura part -1 
Improvements CC road and desilting of drain in 
low laying area of Someshwara nagara between 
Dayanada slum and Guttepalya surroundings in 
ward.144- Siddapura part -1 


SC-SP/TSP Mukyamantrigala 
Nava Bengaluru Yojane 


SC-SP/TSP Mukyamantrigala 
Nava Bengaluru Yojane 


Improvements of road side drains and digging of 
Borewell in Hombegowda slum surrounding area 
from Thagad Jopadi in Mallige Hospital in 
ward.144 - Siddapura 
Improvements to CC road and drain in 
Dayananda slum of low laying surrounding area 
in ward.144 - Siddapura part -2 
Providing and Construction of RCC drain and CC 
work in Venkatareddy nagara main road in 
Dayananda slum surrounding in ward.144 
Siddapura 


Improvement and renovation of all public toilets 
in ward No 118 Annex 06 SI No 108 


SC-SP/TSP Mukyamantrigala 
Nava Bengaluru Yojane 


SC-SP/TSP Mukyamantrigala 
Nava Bengaluru Yojane 


SC-SP/TSP Mukyamantrigala 
Nava Bengaluru Yojane 


CM Nava Nagarothana- Buildings, 
Parks, Playgrounds, Hospitals and 


Other Works 


o o o o 
[e) [e) [e) [e) 
[e) [e) [e) [e) 


387 


Development works in Thigalara pete area in 
ward No 119 Annex 02 SI No 1065 
Providing rain water harvesting in ward No 143 
Annex 02 SI No 1076 


CM Nava Nagarothana- Road 
Development 

CM Nava Nagarothana- Road 
Development 


0.00 


0.00 


0.00 


100 


49.98 


0.00 
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Providing water supply works in ward No 118 
Annex 06 SI No 109 


CM Nava Nagarothana- Buildings, 
Parks, Playgrounds, Hospitals and 
Other Works 


Providing beautification to all parks in ward 
No.118 Annexure 6 SI No.110 


Improvements and development of parks and play 
ground in ward No 145 Hombegowdanagara 
Annexure 6 S| No.124 
Improvements works and providing grills 
facilities at parks in ward No 143 Annexure 6 Sl 
No.119 
Comprehensive development and Providing 
asphalting to roads and Improvements to drains 
and Culverts in Sunkenahalli and surrounding 
area in ward No 142 Chickpete Constituency 
South Zone 2019-20 Package No-02 Annex 02 
(GOK Serial No 1070(DPR) 


Comprehensive development of Bad roads and 
Improvements to road side drains Footpaths and 
Concreting including culverts to selected cross 
main and other connecting roads in ward No 118 


143 Chickpete Constituency South zone 2019-20 
Package No 06 (Comprising of 3 Works of 
Annexure 02 GOK Serial No 11052, 1073 and 
1074)(DPR) 


Consultancy Services for Construction 
Supervision, Project Managment and Quality 
Control (PMC) for the work of Improvements to 
Conservency roads in ward no 142 Annex 02 Sl 
No 1068 


CM Nava Nagarothana- Buildings, 

Parks, Playgrounds, Hospitals and 

Other Works 

CM Nava Nagarothana- Buildings, 

Parks, Playgrounds, Hospitals and 

Other Works 

CM Nava Nagarothana- Buildings, 

Parks, Playgrounds, Hospitals and 
Other Works 

CM Nava Nagarothana- Road 
Development 


CM Nava Nagarothana- Road 
Development 


CM Nava Nagarothana- Road 
Development 


Consultancy Services for Construction 
Supervision, Project Management and Quality 
control (PMC ) for the work of Improvements and 

Providing cement concrete works to 
conservencies in ward No 143 Annex 02 SI No 
1072 


Consultancy Services for Construction 
Supervision, Project Management and Quality 
Control (PMC) for the Work of Improvements to 
upgradation of drains and footpath in ward no 
142 Annex 02 SI No 1069 


CM Nava Nagarothana- Road 
Development 


CM Nava Nagarothana- Road 
Development 


Consultancy Services for Construction 


Development 
Control (PMC) for the Work of Comprehensive 
development and Improvements of road drain 
and Culverts in Journalist colony and MTB road 
and surrounding area in ward 118 Annex 02 Sl 
No 1056 


Consultancy Services for Construction 


CM Nava Nagarothana- Road 
Supervision, Project Management and Quality 


CM Nava Nagarothana- Road 
Supervision, Project Management and Quality 


Development 
Control (PMC) for the Work of Comprehensive 
development and Improvements of road drain 
and Culverts in Front of refrerral Hospital and 
surrounding in ward No 118 Annex 02 SI No 
1054 


Consultancy Services for Construction CM Nava Nagarothana- Road 
Supervision, Project Management and Quality Development 
Control (PMC) for the Work of Providing Cement 


concrete to Bamboo Bazar main road Parallel 
road and cross roads in ward No 119 Annex 02 
SI No 1062 


Consultancy Services for Construction CM Nava Nagarothana- Road 
Supervision, Project Management and Quality Development 
Control (PMC) for the Work of Comprehensive 


development and Improvements of road drain 
and Culverts in Vinobha nagara CKC Garden 
KS Garden and surrounding in ward No 118 
Annexure-02 SL No 1053 


Consultancy Services for Construction CM Nava Nagarothana- Road 
Supervision, Project Management and Quality Development 
Control (PMC) for the Work of Comprehensive 
development and Improvements of road drain 
and Culverts in Lalbagh fort road and 
surrounding in ward No 118 Annex 02 SI No 
1055 
Providing CC Camera in ward no 119 area 


CM Nava Nagarothana- Buildings, 
Annex 06 SI No 113 Parks, Playgrounds, Hospitals and 


Other Works 
Providing CC Camera Bullet camara in ward area |CM Nava Nagarothana- Buildings, 
and controlized control room in ward no 142 


Parks, Playgrounds, Hospitals and 
Annex 06 SI No 116 Other Works 


Improvements works near Ambedkar Colony SC-SP/TSP Mukyamantrigala 
Surrounding area parallel to Nimhans Compound Nava Bengaluru Yojane 
surroundings in ward.144 - Siddapura part-2 
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Improvemens road to road side drains in SC-SP/TSP Mukyamantrigala 
Atekempanahalli Hosur main road from Abhaya Nava Bengaluru Yojane 
Hospital to Hombegowda slum near Thagad 
Jopadi area in ward.144 - Siddapura 
Improvements works near Ambedkar Colony SC-SP/TSP Mukyamantrigala 
Surrounding area parallel to Nimhans Compound Nava Bengaluru Yojane 
surroundings in ward.144 - Siddapura part-1 


Improvements CC road and desilting of drain in SC-SP/TSP Mukyamantrigala 
low laying area of Someshwara nagara between Nava Bengaluru Yojane 
Dayanada slum and Guttepalya surroundings in 
ward.144- Siddapura part -2 
Special repairs and improvements to houses in | State Finance Commission Untied 
Dayananda slum area at siddapura in ward no 144 Grant Works 


Construction of M.S. Building A Block in Ward SC-SP/TSP Mukyamantrigala 
No.119. I Stage Nava Bengaluru Yojane 
Special repairs and improvements to houses in | State Finance Commission Untied 
Athiq Masjid backside slum area at siddapura in Grant Works 
ward no 144 
Consultancy Services for Construction CM Nava Nagarothana- Road 
Supervision, Project Management and Quality Development 
Control (PMC) for the work of Providing CC 
road and Improvements to drain in 
Hombegowdanagara surrounding area in ward No 
145 Annex 02 SI No 1079 
Consultancy Services for preparation of Detailed |CM Nava Nagarothana- Buildings, 
Project report for Providing water supply works | Parks, Playgrounds, Hospitals and 
in ward No 118 Annex 06 SI No 109 Other Works 


Consultancy Services for Construction CM Nava Nagarothana- Buildings, 
Supervision, Project Management and Quality | Parks, Playgrounds, Hospitals and 
Control (PMC) for the work of Improvements Other Works 
works and providing grills facilities at parks in 

ward No 143 Annexure 6 Sl No.119 


Conultancy service for preparation of detailed |CM Nava Nagarothana- Buildings, 
project report for Construction of shuttle Parks, Playgrounds, Hospitals and 
badminton court in ward no 142 Annexure 6 Sl Other Works 
No.115 


Consultancy Services for preparation of Detailed |CM Nava Nagarothana- Buildings, 
Project report for Improvements to BBMP Parks, Playgrounds, Hospitals and 
Buildings in ward no 143 Annexure 6 SI No.118 Other Works 


Consultancy Services for Preparation of Detailed |CM Nava Nagarothana- Buildings, 
Project report for Improvements and construction | Parks, Playgrounds, Hospitals and 
of BBMP Property in ward No 145 Other Works 
Hombegowdanagara Annexure 6 Sl No.123 


Providing R O Plant with borewell in SC-ST SFC Untied SC-SP/TSP Grant 
location on weigh bridge road Arekempanahalli in works 
ward no 144 Siddapura 
Improvements work in SC-ST location in SFC Untied SC-SP/TSP Grant 
Atekempanahalli Ist to 4th cross on Hosur main works 
road in ward no 144 Siddapura 
Improvements to CC roads at K.S.Garden in SC-SP/TSP Mukyamantrigala 
Ward No.118 Nava Bengaluru Yojane 


Improvements to CC roads at Shambhu palya in SC-SP/TSP Mukyamantrigala 
Ward No.118 Nava Bengaluru Yojane 
Construction of public toilets blocks at SC-SP/TSP Mukyamantrigala 
Vinobhanagar in Ward No.118 Nava Bengaluru Yojane 
Providing and laying of design tiles to State Finance Commission Untied 
Someshwaranagara main road in ward no 144 Grant Works p ; . 32.81 
Siddapura 


Improvement to Subbaiah circle in ward No 118 |CM Nava Nagarothana- Buildings, 
(Near Madheswara temple) Annex 06 SI No 107 | Parks, Playgrounds, Hospitals and f k 100 4445 
Other Works 
0.00 
0.00 


Consultancy Services for Preparation of Detailed CM Nava Nagarothana- Road 
Project Report for Drain road and other Development 
Infrastructurendevelopment works in Chickpete 100 
Constituency South Zone 2019-20 Package No 03 y : i 
(Annexure 02 GOK Serial No 752)(DPR) 
Consultancy Services for Preparation of Detailed |CM Nava Nagarothana- Buildings, 
Project Report for Improvements and Parks, Playgrounds, Hospitals and 
development of parks and play ground in ward Other Works h ; k 100 
No 153 Jayanagar Annex 06 SI No 126 


Ess | [isos [isso] [ass | [oo |] 
ಕಾರ್ಯಪಾಲಕ ಅಭಿಯಂತರರು, ವಿಜಯನಗರ ವಿಭಾಗ, ಕ್ಷಿ ಣವ 


Comprehensive Development of Bad roads, & 
Improvements to Road side Drains, Footpaths, Asphalting & 
Concreting including Culverts to selected Main and other 
connecting Roads in Ward No 122 123 & 132 in 
Vijayanagar Division of South Zone. as indicated in Govt. Nagarothana Works 2016-17 1310.90 
Order vide Sl. No. 679, 680, 681, 682, 683, 684, 685, 686, 
687, 707, 708, 709, 710, 711, 712, 713, 714, 715 & 716 
under Nagarothana grants 2016 17 PACKAGE P VN 01 
Comprising of 19 Works 


Comprehensive Development of Bad roads & 
Improvements to Road side Drains, Footpaths, Asphalting & 
Concreting including Culverts to selected Main and other 
connecting Roads in Ward No 124 & 134 in Vijayanagar 
Division of South Zone. as indicated in Govt. Order vide SI. 
No. 690, 691, 692, 693, 694, 695, 696, 697, 698, 699, 700, 
701, 703, 704, 705 & 706 under Nagarothana grants 2016 
17 PACKAGE P VN 02 Comprising of 16 Works 


Nagarothana Works 2016-17 1430.95 
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Comprehensive Development of Bad roads & 

Improvements to Road side Drains, Footpaths, Asphalting & 
Concreting including Culverts to selected Main and other 
connecting Roads in Ward No 157 & 158 in Vijayanagar 
Division of South Zone. as indicated in Govt. Order vide SI. 
No. 722, 723, 724, 725, 726, 727 & 728 under Nagarothana 
grants 2016 17 PACKAGE PVN 03 Comprising of 7 Works 


Nagarothana Works 2016-17 


1185.14 


Construction of Air Conditioned Hi-Tech Palike Bazar in 
Ward 123 

Providing Cement Concret to cross roads of 10th cross in 
ward No 122 


Nagarothana Works 2016-17 


State Finance Commission 
Works 2016- 


nited Grant 


Providing Cement Concret to 12th cross roads 40 feet road 
in ward No 122 


State Finance Commission 
Works 2016- 


nited Grant 


Improvements to culverts to cross roads of 7th main road 
in ward No 122 


State Finance Commission 
Works 2016- 


nited Grant 


Providing Cement Concret to cross roads of 8th main in 
ward No 122 


State Finance Commission 
Works 2016- 


nited Grant 


Providing Cement Concret to roads of 
Bhuvaneshwarinagara in ward No 122 
Providing Cement Concret to cross roads of 8th cross opp 


Ganga looms in ward No 122 


CTOSS 


State Finance Commission 
Works 2016- 
State Finance Commission 
Works 2016- 


7 


nited Grant 


nited Grant 


Construction of Cement Concret drain to cross roads opp 
Ganga looms in ward No 122 

Providing CC to cross roads of 12th cross & 13th cross 
roads in Bhuwaneshwarinagara in W-122 


State Finance Commission 
Works 2016- 
State Finance Commission 
Works 2016- 


nited Grant 


nited Grant 


Providing filling of pot hole and road cutting in ward No 
122 

Improvements to culverts to cross roads of 26th and 27th 
cross road in ward No 122 


State Finance Commission 
Works 2016- 
State Finance Commission 
Works 2016- 


nited Grant 


nited Grant 


Providing Cement Concret to cross roads of 9th cross in 
ward No 122 

Improvements to culverts to cross roads of 8th and 17th 
cross roads in ward No 122 


State Finance Commission 
Works 2016- 
State Finance Commission 
Works 2016- 


nited Grant 


nited Grant 


Construction of Cement Concret drain to Near Navachetana 
School road in ward No 122 


Providing Cement Concret to 12th cross in ward No 122 


State Finance Commission 
Works 2016- 
State Finance Commission 
Works 2016- 


nited Grant 


nited Grant 


Construction of ward office in ward No 124 Hoshalli 


Construction of park near Gopalan residency apartment, 
Telecom layout in ward No 124 


State Finance Commission 
Works 2016- 
State Finance Commission 
Works 2016- 


nited Grant 


nited Grant 


Improvements to Drains and providing Covering slabs at 
Income Tax layout and Surrounding Area in Ward No-132 


State Finance Commission 
Works 2016- 


nited Grant 


Improvements to Drains and providing Covering slabs at 
Bashaveswara Layout and Surrounding Area in Ward No- 
132 


State Finance Commission 
Works 2016- 


nited Grant 


Improvements to Drains & providing Covering slabs at 
Binny Layout & Surrounding Area in W-132 
Improvements to Drains & providing Covering slabs at 
Chikpet Layout & Surrounding Area in W-132 


State Finance Commission 
Works 2016- 
State Finance Commission 
Works 2016- 


nited Grant 


nited Grant 


Impts to Drains & providing Covering slabs at Bapuji 
Layout and Surrounding Areain W-132 


State Finance Commission 
Works 2016- 


nited Grant 


Improvements to Drains and providing Covering slabs at 
Chandra Layout and Surrounding Area in Ward No-132 


Providing Steel Hand railings & Impts to foot path at 5th 
Main from service road to Ramesh Babu Circle in both side 
In Ward No.133 Hampinagar 


State Finance Commission 
Works 2016- 


State Finance Commission 
Works 2016- 


nited Grant 


nited Grant 


Providing Steel Hand railings to 4th cross road from 5th 
Main to West of Chord road In Ward No.133 Hampinagar 


State Finance Commission 
Works 2016- 


nited Grant 


Improvements to foot path by providing foot path tiles and 
Steel Hand railings to 9th cross road from 5th Main to 
Railway Paraller road Junction In Ward No.133 Hampinagar 


State Finance Commission 
Works 2016- 


nited Grant 
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Development works to Indira canteen premises in Ward 
133 Hampinagar 

Providing ambience works to Indira canteen at Vijayanagar 
in Ward 123 


Nagarothana Works 2017-18 


Nagarothana Works 2017-18 


Providing ambience works to Indira canteen at Pipeline in 
Ward 124 


Nagarothana Works 2017-18 


Development works to Indira canteen premises at Govt 
land Opp to PES college service road in Ward 158 
Deepanijalinagar 

Development works Indira canteen Kitchen premises in 
Ward 133 Hampinagar 

Providing kerb cobble stone compound & other civil works 
to Indira canteen established in Ward 132 Attiguppe 


Nagarothana Works 2017-18 


Nagarothana Works 2017-18 


Nagarothana Works 2017-18 


Preparation of site & Impts to surrounding area of Indira 
canteen in the premises of IPP hospital Muneshwara block 
in Ward 157. 

Providing interior development & other associated works 
to Indira Kitchen in Ward 158 Vijayanagar Constituency. 


Nagarothana Works 2017-18 


Nagarothana Works 2017-18 


Providing alround protection & other associated works to 
Indira Kitchen in Ward 158 Vijayanagar Constituency. 


Providing name board, stickers in ward no. 122 at 
Vijayanagara constituency at different locations. 


Nagarothana Works 2017-18 


State Finance Commission 


Works 2017-18 


United Grant 


Providing CC Camera at different locations in Ward 122 


Improvements to existing drain of 2nd cross & 3rd cross 
Vijayanagara in ward no 123. 


State Finance Commission 


Works 2017-18 


State Finance Commission 


Works 2017-18 


United Grant 


United Grant 


Improvements to existing drain of 4th cross & 5th cross 
Vijayanagara in ward no 123. 


State Finance Commission 


Works 2017-18 


United Grant 


Drilling of new borewells in ward no.123 Vijayanagara 
Constituency. 

Providing name board, stickers in ward no. 123 at 
Vijayanagara constituency at different locations. 


State Finance Commission 


Works 2017-18 


State Finance Commission 


Works 2017-18 


United Grant 


United Grant 


Providing Rain water harvesting in ward no.123 at 
Vijayanagara Constituency at different locations. 
Providing CC Camera at different locations in Ward 123 


State Finance Commission 


Works 2017-18 


State Finance Commission 


Works 2017-18 


United Grant 


United Grant 


Construction of RCC drain 2nd main to 6th cross (starting 
point 2nd cross to 6th cross) @ Hosahalli village plague 
maramma temple opposite road in ward no 124 


State Finance Commission 


Works 2017-18 


United Grant 


Drilling of new borewells in ward no.124 Vijayanagara 
Constituency. 

Providing name board, stickers in ward no. 124 at 
Vijayanagara constituency at different locations. 


State Finance Commission 


Works 2017-18 


State Finance Commission 


Works 2017-18 


United Grant 


United Grant 


Providing Rain water harvesting in ward no.124 at 
Vijayanagara Constituency at different locations. 


State Finance Commission 


Works 2017-18 


United Grant 


Providing CC Camera at different locations in Ward 124 


Widening of existing steel bridge and construction of new 
footpaths at Pipeline road Shamannagarden Bapujinagara 
in ward no 134 


State Finance Commission 


Works 2017-18 


State Finance Commission 


Works 2017-18 


United Grant 


United Grant 


Providing name board, stickers in ward no. 134 at 
Vijayanagara constituency at different locations. 


State Finance Commission 


Works 2017-18 


United Grant 


Providing CC Camera at different locations in Ward 134 


Improvements to drains & roads, Providing Covering Slabs 
at Widiya Layout in Ward No.132 Attig 

Providing name board, stickers in ward no. 132 at 
Vijayanagara constituency at different locations. 


State Finance Commission 


Works 2017-18 


State Finance Commission 


Works 2017-18 


State Finance Commission 


Works 2017-18 


United Grant 


United Grant 


United Grant 


Providing Rain water harvesting in ward no.132 at 
Vijayanagara Constituency at different locations. 


State Finance Commission 


Works 2017-18 


United Grant 


Providing CC Camera at different locations in Ward 132 


State Finance Commission 


United Grant 


Works 2017-18 
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Providing name board, stickers in ward no. 133 at 
Vijayanagara constituency at different locations. 
Providing Rain water harvesting in ward no.133 at 
Vijayanagara Constituency at different locations. 


State Finance Commission 
Works 2017- 
State Finance Commission 
Works 2017- 


nited Grant 


nited Grant 


Providing CC Camera at different locations in Ward 133 


State Finance Commission 
Works 2017- 


nited Grant 


Drilling of new borewells in ward no.157 Vijayanagara 
Constituency. 

Providing name board, stickers in ward no. 157 at 
Vijayanagara constituency at different locations. 


State Finance Commission 
Works 2017- 
State Finance Commission 
Works 2017- 


nited Grant 


nited Grant 


Improvments to CC roads at Narasimhaiah colony from 
weigh bridge to manoj cargo bridge at New Timber Yard 
layout ward no.157 

Improvments to CC roads and drains at P K Quatres at 
Kasturba Nagara ward no.157 


State Finance Commission 
Works 2017- 


State Finance Commission 
Works 2017- 


nited Grant 


nited Grant 


Providing CC Camera at different locations in Ward 157 


State Finance Commission 
Works 2017- 


8 


nited Grant 


Providing light roofing to open yard in Govt school 
Byatarayanapura in Ward 157. 


State Finance Commission 
Works 2017- 


nited Grant 


Improvements to drains & roads, Providing Covering Slabs 
in Girinagar 3rd stage & surrounding area in Ward No.158 
Deepanijalinagara 

Improvements to drains & roads, Providing Covering Slabs 
in Jyothinagara & FCI layout (lake side drain) in Ward 
No.158 Deepanjalinagara 

Providing name board, stickers in ward no. 158 at 
Vijayanagara constituency at different locations. 


State Finance Commission 
Works 2017- 


State Finance Commission 
Works 2017- 


State Finance Commission 
Works 2017- 


nited Grant 


nited Grant 


nited Grant 


o 
[e) 
[e] 


o 
[e) 
[e) 


Providing Rain water harvesting in ward no.158 at 
Vijayanagara Constituency at different locations. 
Providing CC Camera at different locations in Ward 157 


State Finance Commission 
Works 2017- 
State Finance Commission 
Works 2017- 


nited Grant 


nited Grant 


o 
[e) 
[e] 


o 
[e) 
[e) 


o 
[e) 
[e) 


o 
[e) 
[e) 


Construction of Multi purpose building in place of Old 
building of new layout B cross in Ward 157 

Byatarayanapura. 

Construction of Commercial Complex in Vijayanagar 2nd 
Stage in Ward No 132 

Construction of Kuvempu rangamandira at lst floor in 
Ward 158 


Nagarothana Works 2018-19 


Nagarothana Works 2018-19 


Nagarothana Works 2018-19 


o 
[e) 
[e) 


o 
[e) 
[e) 


o 
[e) 
[e) 


o 
[e) 
[e) 


Construction of Ambedkar Samudaya Bhavan at BDA layout 
at Avalahalli in Ward 158. 


pipeline in Ward 123. 


Nagarothana Works 2018-19 


Works 2018- 


nited Grant 


o 
[e) 
[e) 


o 
[e) 
[e] 


o 
[e) 
[e) 


o 
[e) 
[e) 


Repairs & renovation works to existing BBMP sub division 
office (MLA office) at 3rd Main in Ward 123. 

illing of 2 Nos Borewell and installation of water supply 
eline in Ward 124 

Impts to drians & roads in Attiguppe village back side of 
Narasimhaswamy temple in Ward 132. 


State Finance Commission 
Works 2018- 


State Finance Commission 
Works 2018- 


nited Grant 


nited Grant 


o 
[e) 
[e) 


o 
[e) 
[e) 


o 
[e) 
[e) 


e 
[e) 
[e] 


Impts to roads & drains in 8th A Cross, 8th Cross RPC layout 
& surrounding area in Ward 132. 


State Finance Commission 
Works 2018- 


nited Grant 


o 
[e) 
[e) 


o 
[e) 
[e) 


Impts to concrete road in Anjanappa layout in Ward 132 


Im 
areas in Ward 132 


State Finance Commission 
Works 2018- 


Works 2018- 


9 


nited Grant 


nited Grant 


o 
[e) 
[s] 


o 
[e) 
[e) 


o 
[e) 
[e) 


o 
[e) 
[s) 


Impts to concrete roads in Old Kavika layout in Ward 133 


State Finance Commission 
Works 2018- 


nited Grant 


o 
[e) 
[e) 


o 
[e) 
[e) 


Im 


nited Grant 


nited Grant 


100% 


15.00 


o 
[e) 
[e] 


o 
[e) 
[e) 


o 
[e) 
[e] 


o 
[e) 
[e) 


pipeline in Ward 157 


Works 2018- 


nited Grant 


Asphalting to 1st main Ist 3rd 4th cross FCI layout & 
surrounding area & Impts to roads drains & culvert in 
Roshannagar Deepanjalinagar in Ward 158. 


State Finance Commission 
Works 2018- 


nited Grant 
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Drilling of 2 Nos Borewell and installation of water supply 
pipeline in Muneshwara block & SLV Party hallin Ward 158 


State Finance Commission United Grant 
Works 2018-19 


Improvements to CC roads at 8th A Cross & surrounding 
area in Ward 122 KP Agrahara. 

Impts to existing damaged roads & drains at Cheluvappa 
garden & Gangappa garden in Ward 124. 


State Finance Commission United Grant 
Works 2018-19 
State Finance Commission United Grant 
Works 2018-19 


0.00 


Impts to roads & drains in Attiguppe layout Chowdeshwari 
519 : , 
temple surrounding area in Ward 132 


520 


Impts to roads & drains in A K Colony Hosahalli & 
surrounding area in Ward 124 


Venkateshwara layout Community Hall in Ward 133 


Providing Improvements to dran & footpath in 
Sanjaynagar slum in Ward 157 


State Finance Commission United Grant 
Works 2018-19 
State Finance Commission United Grant 
Works 2018-19 
State Finance Commission United Grant 
Works 2018-19 
State Finance Commission United Grant 
Works 2018-19 


0. 


A .00 F 
0.00 0.00 100% 25.00 


Providing Improvements to roads in Sanjaynagar slum in 
Ward 157 


State Finance Commission United Grant 
Works 2018-19 


Impts to drains in Siddartha road Deepanjalinagar in Ward 
158 


State Finance Commission United Grant 
Works 2018-19 


Improvements to roads & drains in Vinobha colony in Ward 
158. 


Construction of air conditioned Palike Bazar at Vijayanagar 
Service Road (2nd Phase) in Ward No 123. Annexure-6, S]-8. 


State Finance Commission United Grant 
Works 2018-19 


Nava Nagarothana Works 2019-20 


Comprehensive development of Ambedkar Bhavana in 

Ward No 158 & construction of Additional 2nd, 3rd floor on 
existing Commercial complex in Chandra layout in Ward 
No 132. Annexure-6, Sl. 10 &9 

Asphalting of roads in Ward No 132 Attiguppe. Annexure-2, 
S1-725. 


Nava Nagarothana Works 2019-20 


Nava Nagarothana Works 2019-20 


Development of roads and drains at SC-ST areas in ward no 
122 Kempapura Agrahara ward 


SC SP / TSP Grant Works 


Providing concrete road and drainage works at A K colony 
in ward 132 Attiguppe 

Providing borewell and water supply works at A k colony in 
ward 132 attiguppe 


Development of works at Maruthinagar slum in Ward 133 


SC SP / TSP Grant Works 
SC SP / TSP Grant Works 


SC SP / TSP Grant Works 


Improvements to roads and drains in MCT slum in ward no 
157 

Improvements to roads and drains in Narasimaiah colony 
in ward no 157 


SC SP / TSP Grant Works 


SC SP / TSP Grant Works 


Impts to roads & drains in Sanjaynagar slum tank bund 
area in Ward 157 

Impts to roads & drains in Sanjaynagar slum in Ward No 
157 


SC SP / TSP Grant Works 


SC SP / TSP Grant Works 


Drilling of borewell & providing pipeline in SC ST area in 
ward No 157 


SC SP / TSP Grant Works 


Improvements of drains in siddarathanagar slum and 
surrounding area in ward no 158 Deepanjalinagara 
Improvements to roads at Avalahalli and surrounding area 
in ward no 158 Deepanjalinagara 


SC SP / TSP Grant Works 


SC SP / TSP Grant Works 


ಒಟ್ಟು 


ಕಾರ್ಯಪಾಲಕ ಅಭಿಯಂತರರು, 


4927.99 


Providing and digging of borwell in ward No 146, Lakkasandra 


CONSTRUCTION OF ADDITIONAL FLOOR TO 
ANGANAVADI BUILDING IN CHANDRAPPA NAGAR IN 
LAKKASANDRA IN WARD NO.146 

Improvements work to the Munichinnappa high school ground 
in ward no 146 Lakkasandra 

Improvements to drains and roads at Maruthingara, Madiwala 
Extn, in Ward No 152 S G Palya 


P3111 State Finance Commission 
Untied Grant Works 


P3111 State Finance Commission 
Untied Grant Works 


P3111 State Finance Commission 
Untied Grant Works 

P3111 State Finance Commission 
Untied Grant Works 


100% 
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Providing & Digging New borwell in ward No 152, S G Palya 


Sta 


e Finance Commission 


Untied Grant Works 


Improvements to drains and Desilting, and culverts in road at 
Maruthingara & S G Palya surroundings area, in Ward No 152 
S G Palya 


Sta 


e Finance Commission 


Untied Grant Works 


Construction of Dialysis Center at BTM Layout Assembly 
Consitituency 


Sta 


e Finance Commission 


Untied Grant Works 


Improvements to 3rd and Sth Cross roads of Dollars Colony in 
ward No. 172 

Additional Building works to the Samudhaya Bhavana at UCO 
Bank Colony in ward No. 172 (Madiwala) 


Sta 


e Finance Commission 


Untied Grant Works 


Sta 


e Finance Commission 


Untied Grant Works 


Additionla Building works to the Samudhaya Bhavana at 
Maduramma Colony in ward No. 172 (Madiwala) 
Improvements in Silk Board Quarters in ward No. 172 
Madiwala 


Sta 


e Finance Commission 


Untied Grant Works 


Sta 


e Finance Commission 


Untied Grant Works 


Sinking of Borewell and Providing and Distribution of 
Pipelines in ward No. 172 

Construction of Secondary Transfer point of SWM in Ward 
No.172 (Madiwala) 


Sta 


Sta 


e Finance Commission 


Untied Grant Works 


e Finance Commission 


Untied Grant Works 


Proiding Chainlink Fencing to the BBMP Building in Dolors 
colony in Ward No. 172 (Madiwala) 


Sta 


e Finance Commission 


Untied Grant Works 


Construction of Culverts and drains at V P Road in ward No. 
172 Madiwala 


Sta 


e Finance Commission 


Untied Grant Works 


Asphalting to Abbayappa layout and NS Palya in Ward no-176 
BTM 2nd Stage 

Asphating to 7th Cross and Mahadeshwara Bus stop road in 
Ward no-176 BTM 2nd Stage 

Asphalting and improvements to drains in 12th A cross 16th 
Main in Ward no-176 BTM 2nd Stage 


P3 


Sta 


Sta 


Sta 


e Finance Commission 


Untied Grant Works 


e Finance Commission 


Untied Grant Works 


e Finance Commission 


Untied Grant Works 


Construction of Health, Revenue, Bangalore-one and 
Engineering offices at 7th main, 12 th Cross near Government 
hospital in Ward no-176 BTM 2nd Stage 


Sta 


e Finance Commission 


Untied Grant Works 


Improvements to drains & providing asphlating to 2nd cross 
16th main & cross roads in btm layout ward no 176 

provements to drains at BDA plots Children park 

roundings in Ward no-176 BTM 2nd Stage 

Improvements to balanced drains and constuction of Culverts 
in Ward no-176 BTM 2nd Stage 


P3 


Sta 


Sta 


Sta 


e Finance Commission 


Untied Grant Works 


e Finance Commission 


Untied Grant Works 


e Finance Commission 


Untied Grant Works 


Providing and construction of Rain water harvesting pits in 
BTM Layout ward no 176 

Improvement to drains in Gundu Thopu in Ward no-176 BTM 
2nd Stage 


Sta 


Sta 


e Finance Commission 


Untied Grant Works 


e Finance Commission 


Untied Grant Works 


Asphalting and improvements to drains in 10th A cross 16th 
Main in Ward no-176 BTM 2nd Stage 


Sta 


e Finance Commission 


Untied Grant Works 


Providing Open Gym Equipments to MES Park and Other 
parks in Ward No:176 BTM Layout 


Sta 


e Finance Commission 


Untied Grant Works 


Improvements to roads and drains in Mahadeshwara Nagara & 
Surrounding areas of BTM 2nd Stage in ward No. 176 


Sta 


e Finance Commission 


Untied Grant Works 


Construction of Bayalu Ranga Manidra and other works at 
police Quarters in ward No.147 Adugodi 


Sta 


e Finance Commission 


Untied Grant Works 


Construction of Samudaya bhavana building in Srinivagilu 
Opp. To Yallamma temeple in ward No.148 Ejipura 
Comprehensive developmet works in NGV complex in ward 
No.148 Ejipura 
Construction of Libreary building at HSR Sth Sector in ward 
No.173 Jakksandra 

Construction of Anganawadi building in ward no.173 
Jakksandra 


P3 


P3 


P3 


Sta 


Sta 


Sta 


Sta 


e Finance Commission 


Untied Grant Works 


e Finance Commission 


Untied Grant Works 


e Finance Commission 


Untied Grant Works 


e Finance Commission 


Untied Grant Works 
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Comprehensive Development of Bad roads, & Improvements to 
Road side Drains, Footpaths, Asphalting & Concreting 
Including Culverts to selected Main and other connecting Roads 
of Package No. BTM-01, in Ward No 15] in BTM Layout 
Division of South Zone Comprising of 14 works 


P3158 SIP Infrastructure Project works 


2115.07 


Comprehensive Development of Bad roads, & Improvements to 
Road side Drains, Footpaths, Asphalting & Concreting 
Including Culverts to selected Main and other connecting Roads 
of Package No. BTM-02, in Ward No 176 in BTM Layout 
Division of South Zone Comprising of 17 works 


P3158 SIP Infrastructure Project works 


1599.69 


Comprehensive Development of roads and Improvements to 
Road side Drains, Footpaths, Asphalting and Concreting 

Including Culverts, SWD to selected Main and other connecting 
Roads of Package No. BTM-03, in Ward No 148, 173 & 152in 
BTM Layout Division of South Zone Comprising of 4 works 


Comprehensive Development of Bad roads, & Improvements to 
Road side Drains, Footpaths, Asphalting & Concreting 
Including Culverts to selected Main and other connecting Roads 
of Package No. BTM-04, in Ward No 146 and 172 in BTM 
Layout Division of South Zone Comprising of 5 works 


P3158 SIP Infrastructure Project works 


P3158 SIP Infrastructure Project works 


1764.08 


1127.64 


Comprehensive Development of Bad roads, & Improvements to 
Road side Drains, Footpaths, Asphalting & Concreting 
Including Culverts to selected Main and other connecting Roads 
of Package No. BTM-05, in Ward No 146, 151 and 176 in 
BTM Layout Division of South Zone Comprising of 5 works as 
Indicate in Govt order Vide Serial No. 825, 827, 828, 820 & 
830 Under Nagarotha granst for 2016-17 Estimated Cost Rs. 
1026.20 Lakhs 


P3158 SIP Infrastructure Project works 


Restoration of BWSSB Road cut portion at Chamundeswari 
park and surrounding area in 8th block Koramangla Adugodi 
Ward No. 147 


Restoration of BWSSB Road cut portion at Ambedkar park and 
surrounding areas 8th block koramangala and surrounding 
Areas at 8th block Koramangala in Adugodi Ward No. 147 


State Finance Commission 
Untied Grant Works 


State Finance Commission 
Untied Grant Works 


Restoration of BWSSB Road cut portion at Shiva Temple and 
surrounding areas 8th block koramangala in Adugodi Ward No. 
147 


State Finance Commission 
Untied Grant Works 


Restoration of BWSSB Road cut portion at Mangala 


State Finance Commission 


Kalyanamantapa road 
koramangala ward No. 


& Adugodi main road in 8th block 
47 


Untied Grant Works 


Restoration of BWSSB 


Road cut portion at Ist main 7th block 


Sta 


e Finance Commission 


koramangala in Adugodi Ward No. 147 


Untied Grant Works 


Restoration of BWSSB Road cut portion at 3rd Cross 4th 
Cross, Sth Cross, Road 7th Block Koramangala in Adugodi 
ward No. 147 

Restoration of BWSSB Road cut portion at Ist Cross Ist B 
main and surrounding area 7th block Koramangala in Adugodi 
Ward No. 147 

Restoration of BWSSB Road cut portion and other 
Improvements works at 7th Block surrounding area in Adugodi 
ward No. 147 

Restoration of BWSSB road Cut Portion in roads under Sth 
Block KHB colony and surrounding roads in Koramangala in 
Ward No.151 


Restoration of BWSSB road Cut Portion in roads under 6th 
Block and surrounding roads in Koramangala in Ward No.151 


State Finance Commission 
Untied Grant Works 


State Finance Commission 
Untied Grant Works 


State Finance Commission 
Untied Grant Works 


State Finance Commission 
Untied Grant Works 


State Finance Commission 
Untied Grant Works 
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Providing flagging coarse to drains and improvement of 
footpath in 3rd Block and 4th Block in ward No. 151 
(Koramangala) 


Untied Gran 


State Finance Commission 


Works 


Restoration of BWSSB road Cut Portion in roads under 3rd 
Block, 4th block and surrounding roads in Koramangala in 
Ward No.15 


Untied Gran 


State Finance Commission 


Works 


Providing library room and other improvement works in 
subramanya swamy park at koramangala in ward No. 151 


Improvemcets of BBMP park in 2nd Block Koramangala Opp to 
Kendriya Sadana Gate in ward No. 151 Koramangala 


Untied Gran 


Untied Gran 


State Finance Commission 


Works 


State Finance Commission 


Works 


Development Bautification and laying of missing Cubble stones 
in NGV all blocks in ward no.148 Ejipura 

Improvements of park and Play ground at NGV in ward No.148 
Ejipura 


Untied Gran 


Untied Gran 


State Finance Commission 


Works 


State Finance Commission 


Works 


Construction of Multi purpose building in 8th cross Near 
Maramma Temple and Improvements to surrounding cross 
roads in ward No-173 Jakkasandra 


Restoration of BWSSB road Cut Portion,Improvements and 
drains at lst, 2nd cross,3rd cross, Sth cross Venkatapura and 
Surrounding Cross Roads in Ward No.173, Jakkasandra. 


Untied Gran 


Untied Gran 


State Finance Commission 


Works 


State Finance Commission 


Works 


Restoration of BWSSB road Cut Portion,Improvement to roads 
and drains at 7th A, 7th B, 7th C Cross Venkatapura and 
Surrounding cross roads in Ward No.173,Jakkasandra. 


Restoration of BWSSB road Cut Portion,Improvements Road 
and Drain in 3rd ,4th, Sth, 6th, 7th 8th main Road Venkatapura 
and surrounding cross roads in ward no.173, Jakkasandra. 


Restoration of BWSSB road Cut Portion,Improvements Road 
and Drain in 4th cross, 7th cross 13th main Road HSR Sth 
sector and surrounding cross roads in ward no.173, 
Jakkasandra. 


Untied Gran 


Untied Gran 


Untied Gran 


State Finance Commission 


Works 


State Finance Commission 


Works 


State Finance Commission 


Works 


Restoration of BWSSB road Cut Portion, Improvement to Road 
and Drain Ist main, Sth main, 2nd avn and surrounding cross 
roads in Teachers Colony in ward no.173, Jakkasandra. 


Untied Gran 


State Finance Commission 


Works 


Improvements to footpath, drain and construction of new 
culverts at Service (ORR) in ward No. 173 (Jakkasandra) 
Improvements to roads and drains at Hosur Road (In beetwen 
Madiwala Police Station and Public Toilet) Other Connecting 
roads in ward No. 173 (Jakkasandra) 

Providing CCTV Camaras Around Tavarekere Park & other 
Essential Places in ward No:152 S G Palya 

Improvements to Roads at Balajinagar, Bharathi Layout, 
Venkateswara Layout, Maruthinagara, Chikka Adugodi& 
Surrounding Area and other footpath improvement works in 
Ward No 152 S G Palya 


Untied Gran 


Untied Gran 


Untied Gran 


State Finance Commission 


Works 


State Finance Commission 


Works 


Works 


00% 47.19 
P3 Sta © Finance Commission 0.00 20% 0.00 
Untied Grant Works 


State Finance Commission 


Desilting & improvements to Drains, roads & Other 
Development works in S G Palya in Ward No:152 


Untied Gran 


State Finance Commission 


Works 


Renavation Kitchen Building at Sri Someshwara Swami Temple 
in ward No:172 Madiwala 


Untied Gran 


State Finance Commission 


Works 


Additional Renavation work to Sri Muneswara Temple at 20th 
Main Madiwala in Ward No:172 


Untied Gran 


State Finance Commission 


Works 


Construction of Culverts and drains at VP road in ward No:172 
Madiwala 

Construction of Samudayabhavana at Gunduthopu in ward 
No:172 Madiwala 

Digging New Borewell, RO Plant and Construction mini water 
Supplay system in ward No:172 Madiwala 


P3 


P3 


Untied Gran 


Untied Gran 


Untied Gran 


State Finance Commission 


Works 


State Finance Commission 


Works 


State Finance Commission 


Works 
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Construction of Ist Floor to The Samudaya Bhavana at KAS 
Layout in Ward No:176 


P3111 State Finance Commission 
Untied Grant Works 


Asphalting to Bad reaches roads and improvements to drains in 
Sunshine Layout in ward No:176 BTM Layout 


Comprehensive development of bad road and improvement to 
road side drains footpath asphalting and concreteting including 
culverts to selected main and other connecting roads in ward no 
151 173 147 148 and 176 in BTM Division of South Zone 
Package-6 -11 works (11 of 14 works) 


P3111 State Finance Commission 
Untied Grant Works 


P3158 SIP Infrastructure Project works 


Comprehensive Development of Bad roads, & Improvements to 
Road side Drains, Footpaths, Asphalting & Concreting 
Including Culverts to selected Main and other connecting Roads 
of Package No. BTM-07, in Ward No 146, 147, 148, 151, 152 
& 173 and 176 in BTM Layout Division of South Zone 
Comprising of 10 works 


P3158 SIP Infrastructure Project works 


Consultancy services for preparation of DPR including survey, 
Estimation for Comprehensive Developments of bad road side 
Drains, Footpath and concreting including culverts to selected 
main and other connecting roads in ward No. 146, 148, 151, 
152, 172, 173 and 176 of BTM Layout Division in South Zone 
Package No. 10. 


P3409 SFC Untied SC-SP/TSP Grant works 


Consultancy services for preparation of DPR including survey, 
Estimation for Comprehensive Developments of bad road side 
Drains, Footpath and concreting including culverts to selected 
main and other connecting roads in ward No. 146, 147, 148, 
151, 172, 173 and 176 of BTM Layout Division in South Zone. 


Consultancy services for preparations of DPR including survey, 
Estimate for Comprehensive Development of road side drains 
footpath and concreting including culverts to selected main and 
other connecting roads in ward No.151, 173, 147 of BTM 
Layout Division in South Zone Package No.8 (No of works 9) 


Providing CC Road and Improvements to drains in 
Someshwara Colony Gunduthopu and N S Palya in ward No. 
176 BTM Layout 


P3111 State Finance Commission Untied 
Grant Works 


P3158 SIP Infrastructure Project works 


P3409 SFC Untied SC-SP/TSP Grant works 


Repairs and Construction and Floor of BBMP Commercial 
Complex and other Improvements at Hosur Main road in ward 
No. 147 Adudogid 


P3106 Nagarotha works 


Construction of tennis court other improvements works to ward 
office building in ward no 146 

Providing ambience to Indira canteen at Madiwala Market 2nd 
block in ward no 151 Koramangala 


P3106 Nagarotha works 


P3106 Nagarotha works 


Providing New water supply and Sanitary Pipelines and 
Upgradation of BWSSB pipelins in ward No. 147 Adugodi 


P3158 SIP Infrastructure Project works 


Construction of Anganawadi Building at HSR Sth Sector in 
ward No. 173 Jakkasandra 


Improvements to Venkatapura Main Road and Service road in 


P3158 SIP Infrastructure Project works 


621 |Jakksandra ward 173 Improvements to Koramangala P3744 CM Nava Nagarothana Road 000 000 0.00 000 000 
surrounding areas ward No. 151 as per Annexure 02 GOK SL Development | { u K H 
No. 665, 666 & 667 
Asphalting of Roads, Improvements to roads, construction of 
box drain, footpath and other development works in 

627 SSG, SU: Blocks. Salappe: Yo DVI Wda JIL] » pe SSD Tite Pil jecb oe 0.00 0.00 0.00 0.00 0.00 


7th Block & 8th Block, 2nd C main, 2nd D main, Mallappa 
reddy layout, Ejipura and surrounding areas, NGV roads & 
surrounding areas in ward no.147 & 148 
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Providing Asphalting, providing new cobble pavers and other 
improvement works to roads in Kormangala 4th Block, 4th C 
Block, 4th B Block, Ist Block, 2nd Block, 3rd Block, Sth 
Block, J Block, 6th Block, 17th A Main, Kuduremukh colony, 
Siddartha colony and surrounding areas in ward No.151 
Koramangala 


P3158 SIP Infrastructure Project works 


Providing Asphalting improvements to roads, Drains and 
footpath and other development works in koramangala K.R. 
Garden, Kormangala Village, 14th main Jakkasandra, 
Balajinagar 6th main, Maruthinagar roads, Sriramappa layout, 
Dodamuthappa layout, Tavarekere, Madiwala, Mico layout, 
SFHS layout, MKES college and surrounding areas in ward no. 
151, 173, 152, 172 & 176. 


P3158 SIP Infrastructure Project works 


Comprehensive development and Improvements to roads in 7th 
Block, Shanthinagara Socity Ejipura ward, Venkateshwara 
Temple, 8th A, B C Roads, Sth Bock, 8th Block, Koramangala 
Village, 3rd J Block, Sth Block Industial Layout, MIG Houses 
Judges Park Roads and surrounding roads in ward No. 147, 
148, 151 and 173 Koramangala Sub Division 


P3747 CM Nava Nagarothana Solid waste 
Management 


Comprehensive development of roads drains Asphalting to bad 
Reaches in Nanjappa Layout, Dairy Colony, Pothalappa 

Garden, Chikkadugodi, Brundavna Nagar and Tavarekere Main 
Road and surrounding road in ward No. 146 and 152 BTM 
Layout Sub Division Annexure -2 Sl No. 43, 67, 66 and 44 


P3743 CM Nava Nagarothana Lake 


Dev 


elopment 


Improvements to roads, drains, and Asphalting to bad Reaches 
in 8th Cross, Cashir Layout, Chocolate Factory, Dollars Scheme 
Colony, Mahadeshwara Nagar and Puspa Layout and 
surrounding road in ward No. 172 and 176 BTM Layout Sub 
Division Annexure -2 Sl No. 939, 995, 932 and 992 


Asphalting to bad Reaches and other Improvements and other 
developmental works in Mahadeshwara Nagar and Puspa 
Layout, Nanjappa Layout and Roopena Nagar and surrounding 
road in ward No. 176 BTM Layout and BTM Layout Sub 
Division Annexure -2 SI No. 54 and 63 


P3744 CM Nav: 
Dev 


a Nagarothana Road 
elopment 


P3747 CM Nava Nagarothana Solid waste 
Management 


Improvements of Roads and drains in Ist Main Road 
Surrounding roads in Rajendra Nagar slum in ward No. 147 
Adugodi 


P3727 SC-SP/TSP 
Bengal 


Mukyamantrigala Nava 
uru Yojane 


Improvements of Roads and drains Shastrinagar Main Road and 
Surrounding areas in Rajendra Nagar slum in ward No. 147 
Adugodi 


P3727 SC-SP/TSP 
Bengal 


Mukyamantrigala Nava 
uru Yojane 


Construction of Compound wall and Protection Muneshwara 
Temple Premises between the SWD in Ist Main Road Rajendra 
Nagar in ward No. 147 


P3727 SC-SP/TSP 
Bengal 


Mukyamantrigala Nava 
uru Yojane 


Construction of Community Hall at Passport Circle in ward No. 
147 

Construction of Community Hall Near Karumariyamma 
Temple 7th Main Rajendra Nagar in ward No. 147 
Construction of Ist Floor and 2nd Floor Building of Urdu Govt 
Higher Primary School and Other works at Rajendra Nagar in 
ward No. 147 


Construction of Community Hall at Rajendra nagar slum Ist 
main by the side of Anganawadi Building in ward No. 147 


Providing Asphalting and Concreting of roads in Harijana 
Colony Srinivagilu and SC-ST areas in ward No. 148 Ejipura 


P3727 SC-SP/TSP 
Bengal 
P3727 SC-SP/TSP 
Bengal 


P3727 SC-SP/TSP 
Bengal 


P3727 SC-SP/TSP 
Bengal 


P3727 SC-SP/TSP 
Bengal 


Mukyamantrigala Nava 
uru Yojane 
Mukyamantrigala Nava 
uru Yojane 


Mukyamantrigala Nava 
uru Yojane 


Mukyamantrigala Nava 
uru Yojane 


Mukyamantrigala Nava 
uru Yojane 


638 


Improvements to drains and Culverts in Siddartha Colony 2nd 
Block Koramangala in ward No. 151 Koramangala 
Improvements to drains and Culverts in Mesthripalya 4th Block 


Koramangala in ward No. 151 Koramangala 


P3727 SC-SP/TSP 
Bengal 
P3727 SC-SP/TSP 
Bengal 


Mukyamantrigala Nava 
uru Yojane 
Mukyamantrigala Nava 
uru Yojane 


0.00 


0.00 


0.00 


0.00 
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provements to drains and Culverts in Jakkasandra Extension 
Block Koramangala in ward No. 151 Koramangala 


P3727 SC-SP/TSP Mukyamantrigala Nava 
Bengaluru Yojane 


provements to roads and drains to SC-ST colony in 
ramangala in ward No. 151 Koramangala 


provements of Roads and drains in Janatha Colony in 
Jakkasandra ward No. 173 


P3727 SC-SP/TSP Mukyamantrigala Nava 
Bengaluru Yojane 


P3727 SC-SP/TSP Mukyamantrigala Nava 
Bengaluru Yojane 


Improvements of Roads and drains in Venkatapura 10th cross 
and 11th cross in ward No. 173 


P3727 SC-SP/TSP Mukyamantrigala Nava 
Bengaluru Yojane 


Additional works to Jaibheemanagar Samudhaya Bhavana in 
ward No. 172 Madiwala 


Construction of RCC Drain and footpath in 20 main, 9" cross 
and Surrounding area in ward No 172 Madiwala 


P3727 SC-SP/TSP Mukyamantrigala Nava 
Bengaluru Yojane 


P3727 SC-SP/TSP Mukyamantrigala Nava 
Bengaluru Yojane 


Construction of RCC Drain and Footpath in 27" Main and 
Surrounding of Jaibheemnagar in Ward No 172 Madiwala 
Construction of RCC Drain and footpath in cross roads of 
Jaibheemnagara from 20" Main and Surrounding area in ward 
No 172 Madiwala 


P3727 SC-SP/TSP Mukyamantrigala Nava 
Bengaluru Yojane 


P3727 SC-SP/TSP Mukyamantrigala Nava 
Bengaluru Yojane 


Construction of RCC drain and footpath in southern side of 6" 


cross jaibheemnagara from 20" Main and surrounding area in 
ward No 172 Madiwala 


P3727 SC-SP/TSP Mukyamantrigala Nava 
Bengaluru Yojane 


Construction of RCC Drain footpath and other improvements in 
Jaibhecmanagara and Madduramma colony and Surrounding 
area in ward No 172 Madiwala 


P3727 SC-SP/TSP Mukyamantrigala Nava 
Bengaluru Yojane 


Providing Electrical works at all BBMP Building and School in 
rd No. 172 Madiwala 

Construction of RCC and Footpath in Sth cross 7th cross and 
Surrounding area in ward No. 172 Madiwala 


P3727 SC-SP/TSP Mukyamantrigala Nava 
Bengaluru Yojane 

P3727 SC-SP/TSP Mukyamantrigala Nava 
Bengaluru Yojane 


Construction of RCC Drain and footpath in Northern side of [x 


Cross Jaibheenamagara from 20" Main and Surrounding area in 
ward No 172 Madiwala 


Provding & Laying 100mm dia Water Supply lines at 
Jeedimara Slum, Ist cross, NS Palya, Bannergatta main road, 
BTM layout-2nd stage in Ward No:176 BTM Layout 


Providing & laying of 230mm dia Sanitary SW line & 150mm 
dia Sanitary SW lines at Jeedimara Slum, Bannergatta main 
road, NS Palya, BTM-2nd stage Ward No:176 BTM Layout 


P3727 SC-SP/TSP Mukyamantrigala Nava 
Bengaluru Yojane 


P3727 SC-SP/TSP Mukyamantrigala Nava 
Bengaluru Yojane 


P3727 SC-SP/TSP Mukyamantrigala Nava 
Bengaluru Yojane 


Construction of Multipurpsoe building sports 
complex in ward no 176 

Rehabilitation and Construction of Market in Santhe 
Maidhana Road Madiwala in Ward No.151 


P3106 Nagarothana Works 


P3106 Nagarothana Works 


File in process 


Construction of stadium and construction of parking 
lot at tank bund road in ward no 152 
Sudduguntepalya 

Construction & improvemental works at Hospital & 
Crematorium in ward no 166(Package-1) 


P3748 CM Nava Nagarothana 
Buildings, Parks, Playgrounds, 
Hospitals & other works 
P3748 CM Nava Nagarothana 
Buildings, Parks, Playgrounds, 
Hospitals & other works 


File in process 


Comprehensive development of building & Parks in 
Padmanabhanagara Constituency (Package-2) 


Comprehensive development of buildings & 
Playground in ward no 165 Padmanabhanagara 
Constituency (Package-3 


P3748 CM Nava Nagarothana 
Buildings, Parks, Playgrounds, 
Hospitals & other works 
P3748 CM Nava Nagarothana 
Buildings, Parks, Playgrounds, 
Hospitals & other works 
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Comprehensive development of building & Park in 
ward no 182 & 161 pertaining to South Projects 
(Package-4) 


P3748 CM Nava Nagarothana 
Buildings, Parks, Playgrounds, 
Hospitals & other works 


wip 


White topping of Patalamma temple road from 

Armugam circle to southend circle and South end 

circle to 9 th main 22 nd cross Junction in 

Padmanabhanacara constituenc 

White topping of Roads from 23rd cross, National Co- 
operative bank road to 36th cross, 4th main in 

Jaynagar and Padmanabha nagar constituencies 


P3748 CM Nava Nagarothana 
Buildings, Parks, Playgrounds, 
Hospitals & other works 


P3748 CM Nava Nagarothana 
Buildings, Parks, Playgrounds, 
Hospitals & other works 


Work order 
issued work 
yet start 


Work order 
issued work 
yet start 


Construction of tailoring & Embroidery Training 
Centre at Shastrinagar in ward 167 


Automatic Covering Top to Vajapeyi Ground at 
Yediyur in ward 167 


Providing e-library, digital library, Electronics 
materials & Reference Books to Civil Service 
Courses Academy at Yediyur in ward 167 


P3748 CM Nava Nagarothana 
ರ 


P3748 CM Nava NT 
Buildings, Parks, Playgrounds, 
Hospitals & other works 
P3748 CM Nava Nagarothana 
Buildings, Parks, Playgrounds, 
Hospitals & other works 


wip 


Work order 
issued work 
yet start 


Providing Gym and children's play equipment to 
parks at isro layout 


Improvements works to BBMP revenue ward office 
and surrounding area in ward no.181 


Providing Ornamental grill fencing and children play 
equipment to BBMP properties in ward no.181 


P3748 CM Nava Nagarothana 
Buildings, Parks, Playgrounds, 
Hospitals & other works 
P3748 CM Nava Nagarothana 
Buildings, Parks, Playgrounds, 
Hospitals & other works 
P3748 CM Nava Nagarothana 
Buildings, Parks, Playgrounds, 
Hospitals & other works 


comp 


Development of park & Playgrounds to Bayalu 
Rangamandira in A.K.Colony, 7th Block Jayanagar 
Ward-166 

Development of Banagiri temple Park at Ward 
No.165, Ganesh Mandira of BBMP 


P3748 CM Nava Nagarothana 
Buildings, Parks, Playgrounds, 
Hospitals & other works 
P3748 CM Nava Nagarothana 
Buildings, Parks, Playgrounds, 
Hospitals & other works 


Park Development works at Ward No 165, Ganesh 
Madira of BBMP 


P3748 CM Nava Nagarothana 
Buildings, Parks, Playgrounds, 
Hospitals & other works 


Providing Indoor Badminton court in BHCS layout 
other developments works in Ward No-182 


Providing security grill; Compound other 
development works at Vacant land in BHCS Layout 
in Ward No-182 


P3748 CM Nava Nagarothana 
Parks, ಗ 


P3748 CM Nava NE 
Buildings, Parks, Playgrounds, 
Hospitals & other works 


Providing Skating flat form other development works 
at Samurddhi Layout in Ward No-182 


Providing children play equipment Gazebo and other 
developments works at Samurddhi Layout in Ward 
No-182 

Providing grills, compound and other developments 


P3748 CM Nava Nagarothana 
Buildings, Parks, Playgrounds, 
Hospitals & other works 
P3748 CM Nava Nagarothana 
Buildings, Parks, Playgrounds, 
Hospitals & other works 
P3748 CM Nava Nagarothana 


completed 


completed 


676 [works at RIC Layout 2nd Stage park in Ward No-182 |Buildings, Parks, Playgrounds, 0.00 0.00 0.00 18% 0.00 0.00 WIP 
Hospitals & other works 
Providing security grills, children play equipment and |P3748 CM Nava Nagarothana 
677 [other development works at R.K.Layout Ist Stage |Buildings, Parks, Playgrounds, 0.00 0.00 0.00 30% 0.00 0.00 WIP 


park in Ward No-182 


Hospitals & other works 
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Providing security grills, children play equipment and 
other development works at Telecom Layout in Ward 
No-182 


P3748 CM Nava Nagarothana 
Buildings, Parks, Playgrounds, 
Hospitals & other works 


Providing security grills, pathway children play 
equipment and other development works at Bharat 
Housing society in Ward No-182 


P3748 CM Nava Nagarothana 
Buildings, Parks, Playgrounds, 
Hospitals & other works 


Providing Gazebo open Gym equipment, chairs and 
other development works at Bharat Housing society 
in Ward No-182 

Providing security grills, and other development 
works at Lakshmikanth park in Ward No-182 


P3748 CM Nava Nagarothana 
Buildings, Parks, Playgrounds, 
Hospitals & other works 
P3748 CM Nava Nagarothana 
Buildings, Parks, Playgrounds, 
Hospitals & other works 


100% 


completed 


Construction of Bus shelter Chikkallasandra in Ward 
No-183 


P3748 CM Nava Nagarothana 
Buildings, Parks, Playgrounds, 
Hospitals & other works 


Improvements to Parks Ittamadu & Bhuvaneshwari 
Nagara Chikkallasandra in Ward No-183 


P3748 CM Nava Nagarothana 
Buildings, Parks, Playgrounds, 
Hospitals & other works 


Additional Improvement works at Hosakerehalli rural 
hospital in ward no 161 


Electrical works at ward no 165, Ganesh Mandira of 
BBMP 


P3748 CM Nava Nagarothana 
Buildings, Parks, Playgrounds, 
Hospitals & other works 
P3748 CM Nava Nagarothana 
Buildings, Parks, Playgrounds, 
Hospitals & other works 


completed 


File in process 


Construction of Multi Level Car parking at Gandhi 
Bazar 


P3748 CM Nava Nagarothana 
Buildings, Parks, Playgrounds, 
Hospitals & other works 


File in process 


Developmental works to be undertaken around Solid 
Waste disposal/processing unit - Chikkanagamangala 
(Bengaluru South Constituency) 


P3747 CM Nava Nagarothana 
Buildings, Parks, Playgrounds, 
Hospitals & other works 


Construction of M.S. Building in ward no 118, 119 & 
improvements and construction of Kidwai, Nimhans 
and Sanjayagandhi Hospital in ward no 153 and 
Comprehensive development of National College play 
ground in ward no 142 Chickpete constituency South 
Zone 2019-20 Package no - 05 (Comprising of 4 
works of GOK Serial no 106, 112, 125 & 117 


P3748 CM Nava Nagarothana 
Buildings, Parks, Playgrounds, 
Hospitals & other works 


File in process 


Providing electirical works to parks in Basavanagudi 
constituency 


Construction & Improvement of Multipurpose 
buildings, Development of Play ground 
and parks in BTM Layout Constituenc 

Construction & Improvement of Multipurpose 
buildings, Development of Play ground and parks in 
BTM Layout Constituency 


P3748 CM Nava Nagarothana 
Buildings, Parks, Playgrounds, 
Hospitals & other works 

P3748 CM Nava Nagarothana 
Buildings, Parks, Playgrounds, 
Hospitals & other works 

CM Nava Nagarothana Buildings, 
Parks, Playgrounds, Hospitals & 
other works 


File in process 


File in process 


File in process 


ಟ್ಟಿ 


Page 36 of 36 


0.00 


3209.13 


1384.28 


isons | | oo |1| 


ಬೃಹತ್‌ ಬೆಂಗಳೂರು ಮಹಾನಗರ ಪಾಲಿಕೆ 
ವಿಧಾನ ಪರಿಷತ್ತಿನ ಸದಸ್ಯರಾದ ಶ್ರೀ.ಪಿ.ಆರ್‌.ರಮೇಶ್‌ (ನಾಮನಿರ್ದೇಶನ ಹೊಂದಿದವರು) ರವರ 
ಚುಕ್ಕೆ ಗುರುತಿನ ಪ್ರಶ್ನೆ ಸಂಖ್ಯೆ:517ಕ್ಕೆ ಅನುಬಂಧ -3 


ಕಳೆದ 05 ವರ್ಷಗಳಲ್ಲಿ ಬೃಹತ್‌ ಬೆಂಗಳೂರು ಮಹಾನಗರ ಪಾಲಿಕೆ ವ್ಯಾಪ್ತಿಯಲ್ಲಿ ರಾಜ್ಯ ಸರ್ಕಾರದ ವತಿಯಿಂದ ಬಿಡುಗಡೆಯಾದ ಅನುದಾನದ ವಿವರಗಳು (ಪ್ರತಿ ಕಾಮಗಾರಿಗಳ ಭೌತಿಕ / ಆರ್ಥಿಕ ಪ್ರಗತಿಯ ವರ್ಷವಾರು ವಿವರ). 


2016-17 2017-18 2018-19 2019-20 2020-21 


ರಾಜ್ಯ ಸರ್ಕಾರದ 


FN ಎ ವ A ಎ ವ FN ಎ ವ A ಎ ವ FN ಎ ವ 
ಕ್ರಸಂ ಕಾಮಗಾರಿಯ ಹೆಸರು ಅನುದಾನದಡಿಯಲ್ಲಿನ ಯೋಜನೆಯ [= [: RE [= [: RE [= [: HE [= [: I [= [ RE ಷರಾ 
ಫು 58 |g |SE ES SELDEN 
$5 [S55 S555 (6595 |5| 
03 04 05 06 07 08 09 10 11 12 13 14 
Improvements and asphalting to road from Housr road 
1 (ravi bar) to ganesha temple via rajappa reddy house in SIP Infrastructure Project wor’ 110 
ward No. 175 
Improvements and asphalting to sangolli rayanna road 
2 (Masjid road) from begur main road to virat Nagara road | SIP Infrastructure Project wor! 120 


and surrounding roads in ward No. 175. 

Improvements to roads and drains from nandi toyot 
showroom to bhaun Nursing home road and surrounding nfrastructure Project wor! 
roads in ward No. 175. 


Developmentsand Improvements to roads and drains in rast Brad 
nfrastructure Project wor 
surrounding area in Bilekahalli ward No. 188 ) 
Improvements to asphatling to main road and cross roads 


frast Project 
of lake city in Kodichikkanahalli in ward No. 188. SESW 


Improvements and asphalting to main road and corss roas 
of Bilekahalli in wardNo. 188. 
Construction of Rcc drain in BTM Layout 2nd stage Dollars 
colony in ward no. 188. 


SIP Infrastructure Project wor 


nfrastructure Project wor! 


Improvements and asphatling to road from kudlu road to 

KCDC via Muneshwara Layout and other linking roads in nfrastructure Project wor! 
ward No. 190 

Development and Improvements to works in 


nfrastructure Project wor! 
Mangammanapala ward No. 190 


Improvements to roads and drains in Puttenahalli ward no 
187 
Development of playground at Nyanappanahalli land fill 
site at ward No. 193 


nfrastructure Project wor! 


Nagarothana works 
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Construction of Maternity and multi speciality hospital at 


¢ Nagarothana works 1 124 125 
corporation land at Rupena agrahara ward No. 175 
Construction of RCC drain and remodelling of SWD in HSR 
layout in ward no 174 (Flood Damage Correction works) in nfrastructure Project wor! 2433 2500 
Bommanahalli Zone. 
Construction of RCC drain and asphalting from Seema 
school circle to Devarachikkanahalli bus stop through Royal nfrastructure Project wor! 100 
shelters and surrounding area of Bommanahalli 
Construction of RCC drain and asphalting in Virat Nagar X 
K 4 nfrastructure Project wor 100 
main road and surrounding area 
Providing RCC drain and Asphalting to roads to Vijayashree A 
nfrastructure Project wor! 45 
layout and Rotary Nagar 
Providing RCC drain and CC roads to Kodichikkanahalli 4 
f nfrastructure Project worl! 20 
village 
A | ಣಿ - f ನ 
sphalting to roads in Kumba lake city and Vakil Marina Reel roc War 45 
layout 
Providing RCC drain and Asphalting to roads in raSilictirePro set Gol 46 
Raghavendra colony and HC colony of Bilekahalli ) 
20 Construction of RCC drain and CC road in cross roads of SIBISEdin cule Ercfec ork 15 
Garvebavipalya road 
Construction of RCC drain and Asphalting to 8th cross and 3 
¥ _ nfrastructure Project wor! 50 
surrounding area of Madina Nagar 
Construction of RCC drain and CC road in Madina Nagar rast Pcied pe 
near behind Khaza Masjid SUSE WOR 
Construction of RCC drain and Asphalting to 
Venkataramanaswamy temple road in ward No. 189 nfrastructure Project wor! 50 
Hongasandra 
Construction of RCC drain, CC road and Asphalting to road F 
Ne nfrastructure Project wor! 35 
in Vinayaka Layout 
Constructi f RCC drai d Asphalting t dinP ti 
onstruction 0 rain and Asphalting to road in Pragati MESSE Pode WOr 20 
Nagar 
Construction of RCC drain, CC road and Asphalting to road K 
' nfrastructure Project wor! 25 
in Adarsha Layout 
27 Construction of RCC drain in Krishna Reddy layout SIP Infrastructure Project works MR ON SN REA 25 
Construction of RCC drain and CC road in Silk board colony | SIP Infrastructure Project wor 1 25 
Construction of RCC drain in Kakappa Layout SIP Infrastructure Project wor 1 15 
Construction of RCC drain in Srinivasa Reddy layout and | 
SIP Infrastructure Project wor’ 1 80 
MSR Layout 
31 Construction of RCC drain in Chamundeshwari Nagar SIP Infrastructure Project works EEN ES AN A 30 


Page 20f 28 


Providing Asphalting Around Jaraganahalli Main Road and N 
3 nfrastructure Project wor 50 
Grama tana Roads At Jaraganahalli 
Providing Asphalting Around Govindappa 
Layout,Annaiappa Layout and Munisanjevappa layout At nfrastructure Project wor! 50 
Jaraganahalli 1264 
Construction of CC Drain at 20th A Main Kapila Road in 4 
q nfrastructure Project wor! 26.55 
ward no 187 Puttenahalli 
Constructi f CC Drain at 18th main S.M.S L. ti 
RSLS rand Man ್ಸ ou nfrastructure Project wor! 26.55 
ward no 187 Puttenahalli 
Construction of CC Drain at S.M.S Layout Main Road to K 
¢ p nfrastructure Project wor! 18.9 
Gowramma Layout in ward no 187 Puttenahalli 
Construction of CC Drain at Main Road S.M.S Layout in | 
} nfrastructure Project wor 28 
ward no 187 Puttenahalli 
Improvements to Drain and Flagging Course, Covering 
Slab,and Construction of Culverts Krishna layout 7th Main, nfrastructure Project wor! 35 
8th Main and Croses 
Improvements to Drain and Flagging Course, Covering 
Slab,and Construction of Culverts Ragavendra layout Main nfrastructure Project wor! 28 
Road and Mother Terasa School Road 
Improvements to Roads and Drain, Covering Slab, and 4 
K y nfrastructure Project wor! 48 
Construction of Culverts Vishya bank layout Cross Roads 
Improvements to Roads and Drain, Covering Slab,and 
Construction of Culverts Shanthi nikethan layout Cross nfrastructure Project wor 26 
Roads Near 11th main 
Improvements to Drain and Flagging Course, Covering 
Slab,and Construction of Culverts Ragavendra layout Cross nfrastructure Project wor! 38 
Roads 
Improvements to Drain and Covering Slab,and K 
K 7 nfrastructure Project wor! 25 
Construction of Culverts Sugama Layout Left Side Croses 
Improvement to road, drain and culverts at 18th cross at ¥ 
nfrastructure Project wor! 30 
6th sector HSR Layout 
Improvement to drain 14th cross, 15th main to 15th A main } 
nfrastructure Project wor! 30 
road at 4th sector HSR Layout 
Improvement to road, drain and culverts at 16th A cross F 
| nfrastructure Project worl 30 
5th main at 6th sector HSR Layout 
Improvement to drain 25th cross, 17th main to 18th main K 
nfrastructure Project wor! 30 
at 2nd sector HSR layout 
Improvement to road, drain and culverts at 18th cross, 9th § 
l K nfrastructure Project wor! 30 
main to 14th main road at 6th sector HSR Layout 
Construction of RCC drain in 3rd Main From SWD to road 
connecting to Aisha Masjid in Madina Nagar comes under nfrastructure Project worl! 35 
ward No. 190 Mangammanapalya Jurisdiction 
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Improvements to drain and roads in Ambedkar colony and 


surrounding layouts of Chikkabegur in ward No. 191 aI fSSnHctUreR Lo lect Works ಸಸ 
Improvements to drain and roads at lbbaluru village in 
ward.174 Nava Nagarot 1 99 99 
Comprehensive development of selected roads and drains Novae 1 200 200 
connecting Sun City area in ward No: 174 
Comprehensive development of road and drain adjacent to 
i andar in ward No: 174 Naya Nagarot 409 200 
Improvements to selected a adjacent to Nia Nausrol 100 00 
Bommanahalli church and surrouding areas in ward No: 174 
Improvements to selected roads and drains in agara vilalge 
Ah area lst sector, HSR layout of A No: Wi Navg'Nagarot 0 W 
Improvements to selected roads and drains near HSR 
Layout police station & adjacent area 1st sector, HSR layout Nava Nagarot 150 50 
of ward No: 174 
Improvements to selected roads and drains near Govt 
Degree college, BBMP park & adjacent area lst sector, HSR Nava Nagarot 1 100 00 
layout of ward No: 174 
Improvements to selected roads and drains near National 
public school & adjacent area 4th sector, HSR layout of Nava Nagarot 1 100 00 
ward No: 174 
Improvements to selected roads and drains near 
Muneshwar temple & adjacent area 4th sector, HSR layout Nava Nagarot Ls 150 50 
of ward No: 174 
Improvements to selected roads and drains near 
Ananthvana park & adjacent area 4th sector, HSR layout of Nava Nagarot 150 50 
ward No: 174 
Improvements to selected roads and drains near JSS Public 
school & adjacent area 6th sector, HSR layout of ward No: Nava Nagarot 150 50 
174 
Improvements to selected roads and drains near BBMP 
ward office & adjacent area 6th sector, HSR layout of ward Nava Nagarot 150 50 
No: 174 
Improvements to selected roads and drains in lbbaluru Nave NSS 200 5 
village of ward No: 174 
Improvemetns to roads and drains in Vinayaka Nagara and 
surrounding areas of ward No: 174, surrounding area of Nava Nagarot WRENN 100 100 
KCDC 
Providing CC drain and Asphalting to selected roads in 
Gunduthopu area in ward No: 174, surrounding area of Nava Nagarot MNRAS 200 200 
KCDC 
Improvements to selected roads and drains in Somasundra 
palya & adjacent area 2nd sector, HSR layout of ward No: Nava Nagarot ENN NE) 200 200 


174 surrounding area of KCDC 
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Improvements to selected roads and drains in Parangipalya 
village & adjacent area 2nd sector, HSR layout of ward No: 
174 surrounding area of KCDC 


Nava Nagarot 


[ER 
Wm 
[e] 


50 


Improvements to selected roads and drains near Garden 
layout & adjacent area 2nd sector, HSR layout of ward no 
174 surrounding area of KCDC 
Improvements to selected roads and drains around 
Swabhimana park & adjacent area 3rd sector, HSR layout of 
ward No: 174 surrounding area of KCDC 


Nava Nagarot 


Nava Nagarot 


[ER 
Wm 
Oo 


[oR 
Wm 
[e] 


50 


50 


Improvements to selected roads and drains at HSR Club 
surrouding & adjacent area 3rd sector, HSR layout of ward 
No: 174 surrounding area of KCDC 


Nava Nagarot 


[ER 
Wm 
[e] 


50 


Improvements to selected roads and drains near Ellukute 
Govt school & adjacent area 3rd sector, HSR layout of ward 
No: 174 surrounding area of KCDC 
Improvements to selected roads and drains in Ellukunte 
village & adjacent area 7th sector, HSR layout of ward No: 
174 surrounding area of KCDC 


Improvements to selected roads and drains in Rajeev 
gandhi nagara & Vinayaka nagara area 7th sector, HSR 
layout of ward No: 174 surrounding area of KCDC 


Improvements to selected roads and drains in BKL colony & 
adjacent area 7th sector, HSR layout of ward No: 174 
surrounding area of KCDC 


Improvements to selected roads and drains in agara vilalge 
& adjacent area 1st sector, HSR layout of ward No: 174 


Improvements to selected roads and drains near HSR 
Layout police station & adjacent area 1st sector, HSR layout 
of ward No: 174 


Nava Nagarot 


Nava Nagarot 


Nava Nagarot 


Nava Nagarot 


Nava Nagarot 


Nava Nagarot 


A - - - - 


200 


[ER 
Wm 
[e] 


200 


[EN 
Wm 
[e] 


[EN 
Wm 
[e] 


150 


200 


150 


200 


150 


150 


150 


Improvements to selected roads and drains near Govt 
Degree college, BBMP park & adjacent area lst sector, HSR 
layout of ward No: 174 


Nava Nagarot 


200 


200 


Improvements of Harijana Colony and Surrounding areas of 
Devarachikkanahalli in ward No: 175 


Nava Nagarot 


85 


Improvements of Bhovi Colony upto BBMP till AT Street 
Harijana Colony And surrounding CC drain & roads in ward 
No: 175 Bommanahalli. 


Nava Nagarot 


85 


82 


Improvements of Krishna Layout in ward No: 175 
Bommanahalli. 

Improvements of AK Colony to Grama Devathe 
Muneshwaramma Temple and surrounding CC Drain, Road, 
Culverts in ward No: 175 Bommanahalli. 
Improvements of roads and Drain in Royal Shelters 
surrounding areas in ward No: 175. 


Nava Nagarot 


Nava Nagarot 


Nava Nagarot 


nana 
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- 


175 


200 


85 


175 


200 


Improvements of roads and Drain in Muneshwara layout 


surrounding areas in ward No: 175. Nava Nagarot 1 200 200 
Improvements of roads and Drain in SBI Officers and SBI 
h Nava Nagarot 1 200 200 
layout surrounding areas in ward No: 175. 
Improvements of roads and Drain in Manjunatha layout 
N N t 1 200 200 
and BDA 4th Stage surrounding areas in ward No: 175. ಸಿಳ. ಡತಿಗಲ 
Improvements of A and Drain in Chenappa Layout 1 200 200 
surrounding areas in ward No: 175. 
Improvements of SC/ST ll and BDA Layout 17th Nida Nausrcl 1 200 200 
A&B main roads and surrounding areas in ward No: 175 
Improvements of CC Road, Culverts and Re-construction of ANE i NE pe 
damaged drains in ward No: 175 E 
Improvements of Virat Nagar Main Road (from Old Gopal 
Reddy House Road to Bagath Singh Road with Drain) in Nava Nagarot 1 200 200 
ward No: 175 Bommanahalli(Major roads) 
Improvements to Footpath, CC drain and asphalting 
Kanakapura main road from Sarakki signal to Yelachenahalli 
N N t 1 200 200 
Metro station at Jaraganahalli in ward No: 186 (Major ಫಳ ತಡತಲ 
roads) 
Providing RCC drains at various places at Jaraganahalli in 
91 Ward No: 186. Nava Nagarothana 1 200 200 
Providing concrete roads in Rose garden, Basavaraju layout 
N N t 1 200 200 
& Annayappa layout at Jaraganahalli in Ward No: 186. ಗತಕಾಲ 
Providing concrete roads in Jaraganahalli Gramatana at ETE 1 150 A 
Jaraganahalli in Ward No: 186. 8 
WN Providing, fixing and maintenance of CCTV Cameras for ಸ ಕ | 1 ES WN 
black spots at Jaraganahalli in Ward No: 186. i LL 
Improvements to roads and drains at Puttenahalli AK 
} f Nava Nagarot 99 99 
colony and surrounding areas in ward No. 187 
I ts t ds and drainsat D I d 
mprovements to rao ls an rains at Doreswamy palya an NNN 99 99 
surrounding areas in ward No. 187 
Improvements to roads and drains at Silver oak layout 1st 
N N t 150 150 
main and surrounding areas in ward No: 187, Puttenahalli. ಪಳಢ ಸಿತಿ 
Improvements to roads and drains at cross road and 
N N t 150 150 
surrounding areas in ward No: 187, Puttenahalli. ES 
Improvements to roads and drains 18th cross and National 
school road and surroundings area in ward No: 187, Nava Nagarot 1 200 200 
Puttenahalli 
Improvements to roads and drains 30th main road NV NsLSTGt 1 150 ರ 
surrounding areas in ward No: 187, Puttenahalli. 8 
Improvements to roads and drains at 4th, 5th cross of 
Vinayaka nagara, Nanjundeshwara layout and sourrounding Nava Nagarot 1 200 200 


areas in ward No: 187, Puttenahalli. 
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Improvements to roads and drains at Ayodhya nagara in 


Hospital to Ranka Colony SWD in ward No: 188 Bilekahalli 


ward No: 187, Puttenahalli Nava Nagarot 150 150 
Improvements to roads at Puttenahalli main road and Nav NISZSrot jet 150 
surrounding areas in ward No: 187, Puttenahalli. 8 
ida Providing and fixing of CC cameras, Signage Boards and Vs Necarothidna p ici Ne 
other works in ward No: 187, Puttenahalli. 8 
Improvements to drains at Panduranga nagara in ward No: 
Nava Nagarot 100 100 
187. 
Improvements of drains and culverts in Basavalingappa Nava Nagarot 60 60 
layout in ward No. 188 Bilekahalli (Part-1) 
Improvements of drains and CUS in Basavalingappa Nava Nagarot 60 
layout in ward No. 188 Bilekahalli (Part-2) 
Providing CC roads and improvements drain and culvert in KE 60 
Kodichikkanahalli village ward No. 188 Bilekahalli 8 
Providing CC roads and improvements drain and culvert in NSSNEcerot € 60 
Bilekahalli in surrounding areas in ward No. 188 Bilekahalli F 
Improvements of drain and culverts in ews layout Nia Natit 60 60 
in ward No. 188 Bilekahalli 
Improvements of roads and RCC Drains at Someshwara 
Layout Near Ramdas House and Surrounding area in ward Nava Nagarot 75 75 
No: 188 Bilekahalli 
Improvements of Drains ASE from Ramenashree NN 100 100 
Enclave Entrance to SWD in ward No: 188 Bilekahalli 
Asphating of roads and Improvements of Drains in BTM 4th 
Nava N t 150 
Stage in ward No: 188 Bilekahalli ಫಿ ಫಡವಿಲ 
Improvement of RCC Drain surrounding Kumba Lake City in NNN sh 
Ward No: 188 Bilekahalli 8 
A p FES ಈ 
sphalting of roads at Rubs Lake City in Ward No: 188 NR EN a 200 
Bilekahalli 
Providing Asphalting to Vijaya Bank L. t and 
roviding ಸ a ing ‘0 Vijaya Ban BYou on PS 260 
Surrounding Area in Ward No: 188 Bilekahalli 
Providing Asphalting to Anugraha Layout Phase-l in Ward RO ಹ 
No: 188 Bilekahalli § 
118 Improvements of roads and Drains in Thayappa Graden in Ky N R ೫ರ 
ward No: 188 Bilekahalli NaN EI NaNd 
I ts of RCC Drai d Asphalting to Doll 
mprovements 0 | Falns and Asphalting kd o aS Nave Nagacat [ 
Colony surrounding areas in ward No: 188 Bilekahalli 
I ts of Drai d Asphalting fi Ashwini 
sialon CoonvSt ೧೪2ರ ಗ: 188 ah bb MN NN sik 


Page7 of 28 


Providing Asphalting and Improvements of Drains from 
BSNL Telephone Exchange to Arekere Main Road Coconut 
Garden and surrounding areas in Ward No: 188 Bilekahalli 


Providing Asphalting and Improvements of RCC Drains and 
Footpath from Veerabhadra Swamy Temple to 
Someshwara Temple Junction in Ward No: 188 Bilekahalli 


and surrounding areas 


Nava Nagarot 


Nava Nagarot 


200 


200 


200 


200 


125 


Providing Asphalting and Improvements of RCC Drains at 
NR Layout Surroundings in Ward No: 188 Bilekahalli 


Improvements to roads and drains in Gurumurthy reddy 
layout and surrounding areas of ward No: 189, 
Hongasandra 


Construction of culverts in Hongasandra ward No: 189 


Improvements to roads and drains in Mico layout and 
surrounding areas of ward No: 189, Hongasandra 
surrounding area of KCDC 


Nava Nagarot 


Nava Nagarot 


Nava Nagarothana 


Nava Nagarot 


pe] 
Wm 


100 


[EN 
[s] 
[e] 


200 


75 


100 


100 


200 


Improvements to roads and drains in APR choultry road 
and surrounding areas of ward No: 189, Hongasandra 
surrounding area of KCDC 


Nava Nagarot 


200 


200 


Improvements to roads and drains in Adarsha layout and 
surrounding areas of ward No: 189, Hongasandra 
surrounding area of KCDC 


Nava Nagarot 


200 


200 


Improvements to roads and drains in SR Naidu layout and 
surrounding areas of ward No: 189, Hongasandra 
surrounding area of KCDC 
Improvements to roads and drains in Chowdeshwari 
temple and surrounding areas of ward No: 189, 
Hongasandra surrounding area of KCDC 
Improvements to roads and drains in MSR layout and 
Srinivasa Layout and surrounding areas of ward No: 189, 
Hongasandra surrounding area of KCDC 


Nava Nagarot 


Nava Nagarot 


Nava Nagarot 


200 


100 


100 


200 


100 


100 


135 


Improvements to roads and drains in Balaji layout and 
surrounding areas of ward No: 189, Hongasandra 
surrounding area of KCDC 


Comprehensive Developments of Roads and Drains in ward 
No: 189, Hongasandra surrounding area of KCDC 


Comprehensive Developments of Concrete Roads and 
Drains in ward No: 189, Hongasandra surrounding areas 
surrounding area of KCDC 


Comprehensive Developments of Footpath, Burial Ground 
surrounding areas development works in ward No: 189, 
Hongasandra surrounding area of KCDC 


Nava Nagarot 


Nava Nagarot 


Nava Nagarot 


Nava Nagarothana 


200 


200 


200 


200 


200 


200 


200 


200 
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Construction of compound wall and allied works to protect 
to BBMP property in ward No: 190 surrounding area of 
KCDC 


Nava Nagarot 


150 


150 


Improvements to selected roads & drains in Lakshmi layout 
& adjacent area in ward No: 190 surrounding area of KCDC 


Improvements to selected roads & drains in Anand reddy 
layout & Abayya reddy layout area in ward No: 190 
surrounding area of KCDC 


Nava Nagarot 


Nava Nagarot 


200 


200 


200 


200 


Improvements to selected roads & drains of Sriram nagara 
in ward No: 190 surrounding area of KCDC 


Nava Nagarot 


150 


50 


Improvements to selected roads & drains of 
Garvebhaivpalay village, in ward No: 190 surrounding area 
of KCDC 
Improvements to selected roads & drains of Chikka begur 
gate & adjacent area in ward No: 190 surrounding area of 
KCDC 


Improvements to selected roads & drains of 17th & 18th 
cross road linking mangammana main road and HSR Layout 
3rd sector, in ward No:190 surrounding area of KCDC 


Development of roads, drains and footpaths in 
cremetorium road in ward No: 190, surrounding area of 
KCDC Bommanahalli Assembly Constituency 
Upgradation of road & drain of old Mangammanapalya 
road and connecting cross roads in Industrial Area in 
surrounding area of KCDC 
Upgradation of selected roads & drains IT Layout area 
surrounding area of KCDC 


Nava Nagarot 


Nava Nagarot 


Nava Nagarot 


Nava Nagarot 


Nava Nagarot 


Nava Nagarot 


150 


150 


100 


200 


100 


200 


50 


50 


00 


200 


100 


200 


148 


Upgradation of selected roads & drains adjacent to ITI 
Layout and HSR layout and adjacent area surrounding area 
of KCDC 


Improvement to seleted roads and drains of Hosapalya and 
adjacent area surrounding area of KCDC 


Comprehensive development at AECS Layout A Block 
internal roads in ward No: 191 in Bommanahalli 
Constituency surrounding area of KCDC 


Nava Nagarot 


Nava Nagarot 


Nava Nagarot 


nana 


200 


200 


200 


200 


200 


200 


149 


Comprehensive development at AECS Layout A Block cross 
roads in ward No: 191 in Bommanahalli Constituency 
surrounding area of KCDC 


Nava Nagarot 


nana 


200 


200 


150 


Comprehensive development at AECS Layout A Block Main 
roads in ward No: 191 in Bommanahalli Constituency 
surrounding area of KCDC 


Nava Nagarot 


nana 


200 


200 
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Comprehensive development at AECS Layout B Block 


nagara in ward No: 193, Arakere 


internal roads in ward No: 191 in Bommanahalli Nava Nagarot 1 200 200 
Constituency surrounding area of KCDC 
Comprehensive development at AECS Layout B Block cross 
roads in ward No: 191 in Bommanahalli Constituency Nava Nagarot 1 200 200 
surrounding area of KCDC 
Comprehensive development at AECS Layout B Block Main 
roads in ward No: 191 in Bommanahalli Constituency Nava Nagarot 1 200 200 
surrounding area of KCDC 
Comprehensive development at Singasandra village Main 
roads in ward No: 191 in Bommanahalli Constituency Nava Nagarot 1 200 200 
surrounding area of KCDC 
Comprehensive development at Singasandra village cross 
roads in ward No: 191 in Bommanahalli Constituency Nava Nagarot 1 200 200 
surrounding area of KCDC 
Comprehensive development at Singasandra village at 
Manipal County cross roads in ward No: 191 in Nava Nagarot 1 200 200 
Bommanahalli Constituency surrounding area of KCDC 
Improvements and asphalting to roads at BDA layout side Nava Nagarot 1 180 80 
Shanthi nikethan layout in ward No: 193, Arakere 
AEE Improvements and asphalting to roads at N.R.l side Shanthi Neiegarohans NAN AN NSN NN EY ನಕಕ ನ 
nikethan layout in ward No: 193, Arakere 
Improvements and asphalting to roads at Vysya bank 
k colony in pik Nas Haris k Nava Nagarot 2 185 85 
Improvements and asphalting to roads at Bhagavathi layout five Nsgot 1 2 70 
in ward No: 193, Arakere 
Improvements and asphalting to roads at Kempamma 
% layout in ಗ Ki 193, Arakere i Nava Nagarot ೨೦ 
Improvements and asphalting to roads at Samrat layout in KavdiNidadtdt 10 
ward No: 193, Arakere 
Improvements and asphalting to roads at Madhubhan 
’ layout in ಗ Ne 193, Arakere Nava Nagarot 39 
Improvements and asphalting to roads at Avani sringeri a 95 
nagara in ward No: 193, Arakere 
Improvements and asphalting to roads at DLF road side Regs ಫಿ 
Avani sringeri nagara in ward No: 193, Arakere 
Improvements an asphalting to roads at Syndicate bank Nava Nagarot Eke) 180 80 
colony and Nanjappa layout in ward No: 193, Arakere 
Improvements and asphalting to roads at Vinayaka nagara 
and shree enclave Nyanappanahalli in ward No: 193, Nava Nagarot NEUEN 170 70 
Arakere 
Improvements and asphalting to roads at Jai hanuman CONE 
168 Nava Nagarothana 1 151 51 
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Upgradation of roads and drains around Somasundrapalya 


and Parangipalya in ward No: 174 Nava Nagarot 1 200 0 
Improvements of Indira Colony and Yallama Colony Nava idgaic A Ep NS 
devarachikkanahalli in ward No: 175. 
Improvements of Harijana Colony Smashana & Surroundin, 
Improvements to kis ar road in ward a 1 150 150 
Improvements to roads and drains in Om Shakti layout and 
surrounding areas of ward No: 189, Hongasandra Nava Nagarot 1 200 200 
surrounding area of KCDC 
Development of inside KCDC in ward No: 190, 
y Nava Nagarot 1 200 200 
Bommanahalli Assembly Constituency 
175 Improvements 400 asphalting to roads at RR layout and NaudANagdtothaind EN EE 150 150 
surrounding area in ward No: 193, Arakere 
Improvements and asphalting to roads at Vijayasree layout Mavs Nagarot A Tet ie 
in ward No: 193, Arakere 
Comprehensive developments of roads and drains to 
shivananda road, kuvempu road and other cross roads at Nava Nagarot 1 100 100 
Jaraganahalli in Ward No: 186. 
Improvements to drains at Eastern side of 24th main road Nava NGuaroi NUNN NNA 200 200 
in ward No: 187, Puttenahalli (ch 0.0 to 1210 mtr) 
Improvements to drains at western side of 24th main road fiova Nagatot EE 200 Bo 
in ward No: 187, Puttenahalli. (ch 0.00 to 1210 mtr) 
Improvements [09೨ at 24th main road and surrounding a —— 150 150 
areas in ward No: 187, Puttenahalli. 
Improvements to drains Kalyani magnum road in ward No: 
N Nava Nagarot 1 200 200 
187, Puttenahalli. 
Procurement of Machinary and other allied works in KCDC 
Alternate Name : Procurement of machinery for 5 TPD Nive Niagatot Ny NE 
organic waste to bottled Bio-CNG and Organic manure 
facility at BBMP Swachagraha Kalika Kendra, HSR Layout 
Installing Signage Boards for cross i0ads in ward No: 175 05 100 
Bommanahalli 
Improvements to drain footpath and asphalting to selected 
184 Arterial and Sub Artirial roads in Ward No 191, 187, 188, Nava Nagarothana 1 2072.11 2180 
and 193 in Bommanahalli Consituency 
Improvements to drain footpath and asphalting to selected 
185 Arterial and Sub Artirial roads in Ward No 175 and 189 Nava Nagarothana 1 1235.72 1300 


Bommanahalli Consituency 
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Construction of Dr. BR Ambedkar bhavana and allied 


facilites at parangipalya in ward No: 174 surrounding area Nava Nagarot 200 
of KCDC 
Construction of Anganwadi building and allied facilities at A pA 
Agara village in ward No: 174 8 
onstruction of Library buidling and allied facilities at Agara Nizva Naret 25 
village in ward No: 174 
Improvements to Govt middle school and allied facilities at 
Nava N t 100 
Agara village in ward No: 174 ಸಿಳ. ಸಿಡತಗಂ 
Improvements of roads and Drei at Chandra Reddy and Nida Neurol 100 
Munivenkatappa Layout in ward No: 188 Bilekahalli 
Comprehensive Development works to play ground in ward ANE NE 
No. 188 Bilekahalli 5 
Comprehensive development at Singasandra village at 
Manipal County Main roads in ward No: 191 in Nava Nagarot 400 
Bommanahalli Constituency surrounding area of KCDC 
Comprehensive development at Ambedkar Colony and 
surrounding roads in ward No: 191 in Bommanahalli Nava Nagarot 300 
Constituency surrounding area of KCDC 
Improvements to Vishwamurthachar park at Jaraganahalli N t NE 
in Ward No: 186. ನಳ 8 
Improvement of Vijaya Bank Layout Play Ground in Ward 
Nava N t 300 
No: 188 Bilekahalli ನಳ ತ್ರ ಡಕಸಲ 
Construction of and improvements to existing play ice 500 
ground in HSR Layout of ward No: 174 
Providi F 
roviding name boards & CC Camera in HSR Layout ward a 100 
No: 174 
Providi d fixing CCC i ‘d No: 189 
roviding and fixing amera in ward No } Nav Nagatd ine 
Hongasandra 
Providi lyi d fixing the CC Il i 
roviding supp ving and fixing the CC camara all accessories Na Nagatot ಎ4 
in ward No:193, arakere. 
Providing Stainless Steel Street si boards at 
roviding Stainless ನ reet signage boards a risva Nagarot 50 
Jaraganahalli in Ward No: 186. 
Providing SS Sheet signage boards in ward No: 189, 
Nava Nagarot 100 
Hongasandra 
Providi lyi d fixing street bords i d 
roviding supplying and fixing street name bords in war Nas Nasarol ee 
No:193, arakere. 
Improvements and comprehensive development works in 
park Devarachikkanahalli BDA Layout in ward No: 175 Nava Nagarot 200 
Bommanahalli 
I ts and hensive devel t ksi 
mprovements and comprehensive development works in fave Negarot ide 


park Devarachikkanahalli in ward No: 175 Bommanahalli 
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Construction of additional class room blocks and additional 
equipments for Govt school at Jaraganahalli in ward No: 
186 


Nava Nagarot 


o 
» 


200 


Providing concrete roads in Astalakshmi layout and 
Abbaiah reddy layout at Jaraganahalli in Ward No: 186. 


Construction of gallery and allied works in play ground 
behind Sathya Ganapathi temple at Jaraganahalli in ward 
No: 186 


Nava Nagarot 


Nava Nagarot 


200 


200 


Construction of Library, Bangalore one and BBMP office 
building at 4th main near burial ground in ward No: 189, 
Hongasandra 


Nava Nagarot 


o 
N 
U 


100 


Providing solar system to OBC and SC/ST beneficiaries in 
ward No: 189, Hongasandra 
Development and improvements to works in Yelchenahalli 
ward no 185 


Comprehensive Development of roads in Gottigere ward no 
194 


Improvements and Asphalting to AECS Layout A Block main 
road and other connecting roads, Singasandra ward no 191 


Improvements and reconstructions of drains and footpath 
in Somasundaraplaya main road from Kudlu BBMP Office to 
Harlur Circle in ward no 191 
Improvements to Devara Chikkanahalli to Begur main road 
via Narasimha Reddy House ward no 192 


216 


Comprehensive Developments of roads in Yelenahalli ward 
no 192 


Development of playground at Uttarahalli in Ward No 184 


217 


Upgradation of BBMP hospital at Yelachenahalli in Ward No 
185 


218 


Development of playground at RBI layout in ward no 195 


Nava Nagarot 


ನಗರೋತ್ಸಾನ ಯೋಜನೆ 


ನಗರೋತ್ಸಾನ ಯೋಜನೆ 


1 


790 


167.26 


100 


790 


167.26 


219 


Improvements to UGD and Drains of Vaddarapalya to 
Spoorthi nagar in Ward 184 Uttarahalli 


220 


221 


222 


Improvements to Roads of Srinidhi Layout in Ward 184 
Uttarahalli 
Improvements to UGD, Drains and Roads of 
Ramachandrapuram in Ward 184 Uttarahalli 
Improvements to UGD, Asphalting the Roads of 
Manjunatha Nagara in Ward 184 Uttarahalli 


223 


224 


Improvements to Roads of Vinayak Nagara to Uttarahalli 
in Ward 184 Uttarahalli 
Improvements to UGD and Roads of Maruthi Nagara in 
Ward 184 Uttarahalli 
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Improvements to Roads from Muneshwara Block to 


2 Uttarahalli in Ward 184 Uttarahalli 
Improvements to UGD and Drains at 1st Cross 2nd main, 
226 and 2nd main 2nd and 3rd Cross of Hanuma Hills in Ward 
184 Uttarahalli 
227 Improvements to Road of 1st and 2nd Cross of Krishnaiah 
Layout in Ward 184 Uttarahalli 
228 Improvements to Corss Roads of Kumarswamy layout 
behind balamuri temple in Ward No 185 
229 Improvements to Roads and drains of 1st, 2nd 3rd and 4th 
cross roads of Ramaiah Nagara in Ward No 185 
೫ Improvements to lst cross Road to 5th Cross road and 
drains of Ramakrishnanagara in Ward No 185 
231 Improvements to masjid Roads and drains of Kanakanagara 
in Ward No 185 
ಸ Improvements to 2nd cross road to 5th cross roads and 
drains of Kashinagara in Ward No 185 
Improvements to drains and roads at Manga garden in lst, 
233 2nd, 3rd cross dead end road near delhi Public school in 
Ward no.197, Vasanthapura 
Improvements to drains and roads at Doctors colony 2nd 
234 main, 1st, 1st A, 2nd, 2nd A, 3rd, 4th, amd 5th cross at 
Doddakallasandra in Ward no.197 Vasanthapura 
Improvements to drains and roads at Soudhamini layout 
235 2nd main from Amruthnagara main road to KEB in Ward 
no.197 Vasanthapura 
ತನ Construction of Culverts at Maruthi layout in Ward no.197 
Vasanthapura 
೨55 Providing Drinking Water through Water tankers in Ward 
no.197 Vasanthapura 
238 Improvements of Roads and drains at Surabhi layout East 
and West Side in ward no 194 
೨3 Improvements of Roads and drains at Jambusavarai Dinne 
in ward no 194 
2 Improvements of roads and drains at Jambunagara in ward 
no 194 
241 Improvements of Roads and drains at Kateramma layout in 
ward no 194 
242 Providing water Supply Through Tankers at Gottigere and 
Surrounding area in ward no 194 
243 Construction of Culverts and drains at Jambusavaridinne 
Samudaya Bhavana Road in ward no 194 
244 Providing and fixing of Street Name boards in ward no 194 
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Improvements roads and drains in RBI layout 1st main 2nd 
245 main 1st cross 2nd cross upto 5th main (Near water tank) in 
ward no 195 
Improvements to roads and drains and Providing 
246 Asphalting to 1st Main and 2nd Main up to 8th Main South 
side RBI layout in ward no 195 ಸಿ.ಎಂ.ಸಿ. ಮತ್ತು ಟಿ.ಎಂ.ಸಿ ಯೋಜನೆ 1 1534.86 1534.86 
೨ Providing Asphalting to main and cross road in nataraja 
layout in ward no 195 
5% Providing Asphalting to Main and Balance Roads in 
Gowravanagara in ward no 195 
Providing Asphalting to 2nd and 6th Main of 
249 : 
Santrupthinagara in ward no 195 
250 Providing Asphalting to Main and Cross Roads 1st main 
Srinidhi layout in ward no 195 
251 Providing Asphalting to Main and Cross Roads of 
Nrupathunga nagara in ward no 195 
252 Providing Asphalting Main and Cross Roads in Gowtham 
layout (T.R. Hospital Back Side) in ward no 195 
253 Providing Asphalting to Main and Cross of Krishna Nagara 
in ward no 195 
254 Providing Asphalting to Main and Cross of Shreyas Colony 
in ward no 195 
A Improvements to roads and drains Konanakunte 
Chandrappa House Road to Ragi Mill in ward no 195 
Improvements of roads and drains at Old Bank colony in 
256 
ward n 195 
257 Improvements to Roads and drains in 7th Main 
Navodayanagara in ward no 195 
Construction of drains in Vasanthavallabhanagara in ward 
258 
no 195 
259 Improvements to Roads and drains in Suprajanagar in ward 
no 195 
Improvements to 2nd main Gowravanagara and cross roads 
260 R 
of Shreyas colony in ward n 195 
261 Improvement of Road and drains at Muneshwara nagara 
Kaginele School Road in ward no 196 
262 Improvements of 3rd cross to 8th cross roads and drains at 
Srinidhi layout in ward no 196 
ಲ Improvements of 9th Cross to Kothnur Main Road and 
drain at Srinidhi layout in ward no 196 
561 Improvements of 1 to 3 Main Roads and drains at 
Muneshwaranagara in ward no 196 
265 Drilling of New Borewells and Errection of pumpsets in 
ward no 196 Anjanapura 
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Improvements to roads and drains to main road of 


ward no 195 Konanakunte 


266 Shivareddy layout at Naganathpura village in ward No 191 
Singasandra 
267 Improvements to Roads and drains of Narayanappa layout 
Naganathpura village in ward no 191 Singasandra 
Improvements to roads and drains of Venkateshwara 
268 layout Parappana agrahara village in ward No 191 
Singasandra 
269 Improvements to roads and drains at Cross roads for 
Doddanagamangala main road in ward No 191 Singasandra 
Drilling of borewell and supplying of drinking water to 
270 Parappana agrahara and Naganathpura village in ward no 
191 Singsandra 
ನ Improvements to roads and drains in Vishwapriya Layout 
3rd Block in ward No 192 Begur 
35 Improvements to roads from Bannerugatta road to Nobo 
Nagara in ward No 192 Begur 
Improvements to Akshya Nagara west roads in ward No 
273 
192 Begur 
274 Improvements to drainage system of lst to 8th Cross roads 
at B K Residency in ward No 192 Begur 
ಸ Drilling of Borewells and water supply arrangements to 
ward no 192 Begur 
Construction of Roads and drains at Mico Layout, 
276 Vishwapriya Layout, Akshyanagara, Subhash Nagara, ಎಸ್‌.ಐ.ಪಿ ಯೋಜನೆ 1 ei 660i 
Basapura, Basavanapura, Chikkakammanahalli, 
Doddakammanahalli of ward no 192. 
277 Improvements to ಹ and drains at Nataraja layout 1st 1 196.1925 196.1925 
Main upto 14th Main Roads in ward no 195 Konanakunte 
278 Improvements to roads and ahs at Gururaghavendra 1 197.1075 19710745 
layout main and Cross Roads in ward no 195 Konanakunte 
Improvements to roads and drains at Lakshmi layout, Khan 
279 layout and Ashwath Narayan layout in ward no 195 t 196.3017 196.3017 
Konanakunte 
280 Improvements to ಸರಿ 409 drains at Sharada Nagara and 1 197.14 197.14 
Om Shivashakthi layout in ward no 195 Konanakunte 
Improvements to roads and drains at Beereshwaranagara 
281 1 196.7538 196.7538 
and Renukamba Nagara in ward no 195 Konanakunte 
Improvements to roads and drains at Suprajanagara in 
282 1 98.1295 98.1295 
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Improvements to roads and drains at Old Bank Colony, 


283 Srinidhi Temple Road and Venkateshwara Party Hall Road 
in ward no 195 Konanakunte 
ನಗ Improvements to roads and drains at Srinidhi layout in 
ward no 195 Konanakunte 
285 Improvements to roads and drains at Chunchaghatta 
Village in ward no 195 Konanakunte 
286 Improvements to roads and drains at RBI layout Main and 
Cross Roads in ward no 195 Konanakunte 
Providing Asphalting from Chunchaghatta Circle to 
287 Gowravanagara BESCOM Office Road Via Yallamma Temple 
Roads in ward no 195 Konanakunte 
Providing Asphalting from Chunchaghatta Yall amma 
288 Temple Road to Kothnur Village Bus Stop in ward no 195 
Konanakunte 
289 Improvements to Roads and drains in AGS Layout of Ward 
No 184 Uttarahalli 
290 Improvements to Roads and drains in Poorna pragna 
Layout of Ward No 184 Uttarahalli 
50% Improvements to Roads and drains in BHCS Layout of Ward 
No 184 Uttarahalli 
292 Improvements to Roads and drains in Banashankari 5th 
Stage (Opp Patalamma Temple) of Ward No 184 Uttarahalli 
293 Improvements to Roads and drains in JHCS Layout of Ward 
No 184 Uttarahalli 
NE Improvements to Roads and drains in Nandakumar Layout 
of Ward No 184 Uttarahalli 
೨8೬ Improvements to Roads and drains in Arehalli of Ward No 
184 Uttarahalli 
ಸರಿ Improvements to Roads and drains in Gubbalala of Ward 
No 184 Uttarahalli 
297 Improvements to Roads and drains in Karishma Hills of 
Ward No 184 Uttarahalli 
298 Improvements to Roads and drains in Balaji Layout of Ward 
No 184 Uttarahalli 
299 Improvements to Roads and drains in Nagappa Layout of 
Ward No 184 Uttarahalli 
300 Improvements to Roads and drains in Sapthagiri Layout of 
Ward No 184 Uttarahalli 
301 Improvements to Roads and drains in Appaiahswamy 
Layout of Ward No 184 Uttarahalli 
302 Improvements to Roads and drains in Muneshwara Block of 
Ward No 184 Uttarahalli 
303 Improvements to Roads and drains in Canara Bank Colony, 


Opp Shanthi Sagar Hotel of Ward No 184 Uttarahalli 
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196.7731 196.77305 
98.2091 98.2091 
196.538 196.538 
196.635 196.635 
98.01 
98.10465 98.10465 
1 195.47 
1 195.4 195.4 
1 195.506 195.506 
1 195.48 195.48 
1 195.508 195.508 
1 195.5075 195.5075 
1 97.74 97.74 
1 97.69 97.69 
1 97.72 
1 97.716 
1 97.73 


Improvements to Roads and drains in Vyshnavi Layout of 


ಸ Ward No 184 Uttarahalli 
305 Improvements to Roads and drains in Vallabha Nagar of 
Ward No 184 Uttarahalli 
ನ Improvements to Roads and drains in Palm singh Layout, of 
Ward No 184 Uttarahalli 
365 Improvements to Roads and drains in Happy Valley Layout 
of Ward No 184 Uttarahalli 
ನ Improvements to Roads and drains in Krishna Enclave of 
Ward No 184 Uttarahalli 
309 Improvements to roads and drains at Parappana Agrahara 
Colony &Surrounding area in ward no 191 Singasandra 
Improvements to roads and drains at Naaga Muneshwara 
310 Layout & Venkateshwara Nagara & Surrounding area at 
Parappana Agrahara village in ward no 191 Singasandra 
Improvements to roads and drains at Bhuwaneshwari 
311 Layout Road and Surrounding area at Naganathapura 
village in ward no 191 Singasandra 
312 Improvements to roads and drains & Surrounding area at 
Naganathapura village Colony in ward no 191 Singasandra 
Improvements to roads and drains at Shivareddy Layout 
313 Layout & Surrounding area at Naganathapura village in 
ward no 191 Singasandra 
ಮ Improvements to roads and drains at Naganathapura in 
ward no 191 Singasandra 
Improvements to roads and Narayanappa Layout, Vinayaka 
315 Layout & Surrounding area at Naganathapura village in 
ward no 191 Singasandra 
316 Improvements to roads and drains at G K Layout in ward no 
191 Singasandra 
ಹ Improvements to roads and drains at Narayanamma Layout 
in ward no 191 Singasandra 
318 Improvements to roads and drains at Madhura Garments 
road in ward no 191 Singasandra 
319 Comprehensive development of Roads, Drains at 
Anjanapura in ward no 196 
320 Comprehensive development of Roads, Drains at Old Bank 
Colony in ward no 196 
321 Comprehensive development of Roads, Drains at New Bank 
Colony in ward no 196 
322 Comprehensive development of Roads, Drains at Srinidhi 
Layout in ward no 196 
323 Comprehensive development of Roads, Drains at Coconut 


Garden in ward no 196 
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1 97.698 97.698 
1 97.65 97.65 

1 96.923 
1 97.66 
1 98.5654 98.5654 
1 197.0473 197.0473 
1 196.206 196.206 
1 98.49398 98.49398 
1 98.5399 98.5399 
1 98.5672 98.5672 
1 196.222 196.222 
1 197.5577 197.55765 
1 197.5326 197.5326 
1 196.9688 196.9688 


Comprehensive development of Roads, Drains at Royal 


ಸ. Park in ward no 196 
NE Comprehensive development of Roads, Drains at 
Kembathahalli in ward no 196 
ಬನ Comprehensive development of Roads, Drains at 
Acharappa layout in ward no 196 
3 Comprehensive development of Roads, Drains at 
Soudamini layout in ward no 196 
NE Comprehensive development of Roads, Drains at 
Muneshwara layout in ward no 196 
329 Improvements to roads and drains at Classic layout in ward 
no 194 Gottigere 
330 Improvements to roads and drains at Jambusavarai Dinne 
to Kembathalli Main Road in ward no 194 Gottigere 
Improvements to roads and drains at South Avenue layout 
331 4 R 
in ward no 194 Gottigere 
332 Improvements to roads and drains at Pavamana Nagar in 
ward no 194 Gottigere 
A Improvements to roads and drains at Subrahi nagara in 
ward no 194 Gottigere 
334 Improvements to roads and drains at Royal Lake Front in 
ward no 194 Gottigere 
335 Improvements to roads and drains at Raghavanapalya in 
ward no 194 Gottigere 
ಸಸ Improvements to roads and drains at Classic layout Back 
Side in ward no 194 Gottigere 
337 Improvements to roads and drains at Mahaganapathi 
layout in ward no 194 Gottigere 
ಸ Improvements to roads and drains at Bhora layout in ward 
no 194 Gottigere 
ಸರ Improvements to roads and drains at Gottigere in ward no 
194 Gottigere 
340 Improvements to roads and drains at Rajathadri layout in 
ward no 194 Gottigere 
341 Improvements to roads and drains at Maruthi layout in 
ward no 194 Gottigere 
4ರ Improvements to roads and drains at Pillaganahalli in ward 
no 194 Gottigere 
Improvements to roads and drains at Weavers Colony in 
343 | 
ward no 194 Gottigere 
344 Improvements to roads and drains at IDBI layout in ward no 
194 Gottigere 
345 Improvements to roads and drains at Royal County in ward 
no 194 Gottigere 
Te Improvements to roads and drains at Krishnappa layout in 


ward no 194 Gottigere 
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1 196.7023 196.70225 
tl 197.983 197.983 
197.2938 197.2938 
197.3719 197.37185 
196.0635 196.06345 
197.0143 197.01425 
196 
Hl 196.851 196.851 
1 98.276 98.276 
Kl 98.30195 98.30195 
al 98.36555 98.36555 
1 98.2817 98.2817 
1 96.6968 96.6968 
1 196.0123 196.01225 
NN NEN ದಾ 
1 98.29745 98.29745 
1 98.283 98.283 
Z 196.5441 196.5441 
1 98.1231 98.1231 
1 98.69 98.69 
1 98.14605 98.14605 


Improvements to roads and drains at Vaddarapalya in ward 


347 no 194 Gottigere 
Comprehensive Development of roads and drains in 
348 Kuvempunagara and surrounding areas in ward no 197 
Vasanthapura 
349 Improvements of roads and Drains in Maruthi layout of 
Ward No 197 
350 Improvements of roads and Drains in BSK 5th Stage of 
Ward No 197 
34 Improvements of roads and Drains in Vittalanagar of Ward 
No 197 
352 Improvements to roads and drains in VV Nagar 2nd Block of 
Ward No 197 
353 Improvements to roads and Drains in Sharadhanagar of 
Ward No 197 
ಬ Providing Asphalting to main roads in Narayananagar lst 
Block in Ward No 197 
355 Providing Asphalting to main roads in Narayananagar 3rd 
Block in Ward No 197 
E Improvements to roads and drains in PNB Layout an Jai 
Kumar Layout of Ward No 197 
357 Improvements to roads and drains in Subbaraju layout and 
Ganesha Temple road Doddakalsandra of Ward NO 197 
358 Improvements to roads and Drains in Siddanna layout and 
Vallabhanagar of Ward NO 197 
359 Improvements to roads and drains to Vallabhanagar main 
road & Surrounding areas in Ward No 197 
Providing Asphalting to Kuvempunagar Main road from 
360 Gokulam Apartment to Kanakapura main road (1st Main) in 
ward no 197 
Improvements to drains & Culvert at Kuvempunagar Main 
361 road from Gokulam Appartment to Kanakapura Main road 
(1st Main) in ward no 197 
NE Providing Asphalting to Bank Offices layout lst Stage 
Doddakalsandra in ward no 197 
ಸೆ Providing Asphalting to Bank officers layout 3rd Stage 
Doddakalsandra in ward no 197 
364 Improvements to C C roads and Drains at Ganapathipura 
lst to 6th Cross in ward no 197 
365 Improvements to C C roads and drains at Ganapathipura 
6th to 11th Cross in ward no 197 
366 Providing Asphalting with improvements to drain at 
Vasanthapura Best Company layout roads in ward no 197 
ಗ Comprehensive Development to roads and drains at 


Brightway layout Gowdanpalya roads in ward no 197 
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1 98.51235 98.51235 
1 196.59 
1 196.61 
1 98.23 98.23 
1 196.398 196.398 
1 98.165 98.165 
1 195.45 195.45 
1 195.43 
1 97.65 
1 97.75 
1 97.71 
1 97.74 
1 97.756 
1 97.705 
1 97.744 97.744 
1 97.748 
97.755 
97.75 
97.73 


Providing Asphalting to 1st Main Sarvabhoumanagar & 


368 Improvements to drain at 2nd Main Doctors colony 
Chikkalasandra in ward no 197 
ಹಡನ Improvements to drains & Culvert at Anjaneyya HBCS 
Layout in ward no 197 
370 Asphalting and Drainage work in Illiyasnagara in 
Yalachenahalli ward -185 
371 Asphalting and Drainage work in Kanakanagar main road in 
Yalachenahalli ward-185 
NE Improvements to roads and drains at Yelechenahalli 
surrounding area in ward no 185 
373 Improvements to roads and drains at Y V Annaiah in ward 
no 185 Yelechenahalli 
374 Improvements to Roads and Drains at Palchannappa layout 
in Ward No 185 Yelechenahalli 
375 Improvements to Roads and Drains at Venkateshwara 
temple road in Ward No 185 Yelechenahalli 
NE Improvements to Roads and Drains at Ramakrishna nagar 
in Ward No 185 Yelechenahalli 
377 Improvements to Roads and Drains at Chandra nagar in 
Ward No 185 Yelechenahalli 
ನ Improvements to Roads and Drains at Ramaiaha nagar in 
Ward No 185 Yelechenahalli 
Improvements to Roads and Drains at Kumaraswamy 
379 layout 2nd stage and Sorrounding roads in Ward No 185 
Yelechenahalli 
380 Improvements to Roads and Drains at Kashinagar in Ward 
No 185 Yelechenahalli 
Improvements to roads and drains at Thejaswini Nagara & 
381 : py 
Surrounding area in ward no 192 Begur 
382 Improvements to roads and drains at Nobal Residency & 
Surrounding area in ward no 192 Begur 
383 Improvements to roads and drains at Chamundeshwari 
Layout & Surrounding area in ward no 192 Begur 
384 Improvements to roads and drains at Duo Heights Layout 
Main road & Surrounding area in ward no 192 Begur 
Improvements to roads and drains at Vinayaka Layout & 
385 Surrounding area Near Doddakammanahalli in ward no 192 
Begur 
386 Improvements to roads and drains at Cental Excise Layout 
& Surrounding area in ward no 192 Begur 
387 Improvements to roads and drains at Classic Layout & 


Surrounding area in ward no 192 Begur 


110 ಹಳ್ಳಿಗಳ ಅಭಿವೃದ್ಧಿ ಯೋಜನೆ 


1 97.751 97.751 
1 97 97 

1 147.44 147.44 
1 146.984 146.984 
1 98.27 98.27 
1 196.595 196.595 
1 98.276 
1 97.97 
1 98.26 98.26 
1 98.27 98.27 
1 98.22 98.22 
1 197.0431 197.0431 
1 97.728 97.728 
1 97.9936 97.9936 
1 98.5619 98.5619 
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Improvements of roads and drains in Nobo Nagara of Ward 


388 no 192 Begur 
389 Improvements of roads and drains in Ramanashree Layout 
of Ward no 192 Begur 
ಹ Improvements of roads and drains in Dream Paradise 
Layout of Ward no 192 Begur 
31 Improvements to roads and drains at Chikka Begur & 
Surrounding area in ward no 192 Begur 
392 Improvements to roads and drains at Begur village & 
Surrounding area in ward no 192 Begur 
393 Improvements to roads and drains at Subhashnagara & 
Surrounding area in ward no 192 Begur 
Improvements to roads and drains at Chikka Kammanahalli, 
394 Basavanapura, Central Exicise Layout and Surrounding area 
in ward no 192 Begur 
Improvements to roads and drains at Chikka Thoguru, 
395 Beretena Agrahara & Surrounding area in ward no 192 
Begur 
ಸನಿ Improvements to roads and drains at Yadhalam Nagar in 
ward no 184 Uttarahalli 
397 Improvements to roads and drains at Gublala in ward no 
184 Uttarahalli 
ಸಂ Improvements of roads and drains at Maruthi Nagar in 
ward no 184 Uttarahalli 
399 Improvements of roads and drains at Ramachandrapura in 
ward no 184 Uttarahalli 
400 Improvements of roads at Srinivasa Colony and 
surrounding areas in ward no 184 Uttarahalli 
401 Improvements to roads and drains at Krishnappa lyt in 
ward 184 Uttarahalli 
402 Improvements to roads and drains at Uttarahalli and 
surrounding areas in ward no 184 
403 Improvements to roads and drains at Narasamma Lyt in 
ward 184 Uttarahalli 
404 Improvements to roads and drains at Shivanagara Lyt in 
ward no 184 Uttarahalli 
ಫಗ Improvements to roads and drains at Marasandra lyt in 
ward no 184 Uttarahalli 
Improvements to roads and drains and other development 
406 works at Yadalam Nagar 3rd Cross and surrounding areas in 
ward no 184 Uttarahalli 
107 Improvements to roads and drains and other development 
works at SC Colony, Thurahalli in ward no 184 Uttarahalli 
40K Improvements to roads and drains and cross roads at 


Chandra Nagara in ward no 185 Yelachenahalli 


195.248 


195.248 


1 
1 
1 


195.962 


49.255 


196.0216 


195.962 


49.255 


196.02156 


191.4494 


191.4494 


144.5138 


144.51375 


193.5438 


193.5438 


189.465 


189.465 


97.83 


97.83 


97.809 


98.983 


97.884 


97.84 


97.88 


98.932 


98.98 


97.8 
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[EN 


[EN 


97.864 


49.97 


98.99 


Improvements to roads and drains at Rajyothsavanagar and 


409 Chandranagar, Kumaraswamy layout main road and cross 
roads in ward no 185 Yelachenahalli 
410 Providing Concrete road at Vasanthpura Govt School, 
Samudhaya Bhavan road and Surrounding areas in ward 197 
411 Providing Concrete road, drain at Shani Mahatma Temple 
and Surrounding areas in Vasanthpura ward 197 
415 Providing concrete road at Hari Hara Bhavan road and 
surrounding areas in Vasanthapura ward 197 
pe Construction of RCC Drain and Culverts at 1st to 5th Main 
Ganapathipura in ward no 197 
ey Improvements to roads and drains at Vajpayee Nagara and 
Surrounding areas in Vasanthapura in ward no 197 
NE Providing Concrete road at A K Colony Konankunte behind 
Kairuchi Maheshwaramma Temple crosses in ward no 197 
416 Providing Concrete road, drain behind JSS School at 
Konankunte in ward no 197 
Improvements to drain and Culverts at AK Colony 
417 doddakalsandra from Kanakpura main road to Kumarans 
School in ward 197 
418 Construction of RCC drain, Culvert and Other Works at 
Vasanthpura Guttee in ward no 197 
419 Improvements to roads, drains and culvert at 
Sharadhanagar in Vasanthapura in ward no 197 
ಸ Improvements to drain, culverts at A K Colony Konankunte 
behind Kairuchi Hotel in ward 197 
421 Improvements to roads, drains, Culverts at 6th to 12th 
Main Ganapahthipura in Vasanthapura 
pe Improvements to drain with asphalting at Manjunathnagar 
of Vasanthapura 
423 Improvements to roads and drains at Weavers colony SC/ST 
Colonies ward 194 
424 Improvements to roads and drains at Gottigere SC/ST 
Colonies in Gottigere ward 194 
ಸಕ Improvements to roads and drains at Pillaganahalli SC/ST 
Colonies in Gottigere ward 194 
426 Improvements to roads and drains at Maruthi Layout SC/ST 
Colonies in ward 194 
427 Improvements to roads and drains at Ambedkar Layout 
SC/ST Colonies in ward 194 
4 Improvements to roads and drains at Shammana layout 


SC/ST Colonies in ward no 194 


[EN 


98.995 


98.968 


97.845 


97.809 


p f BE 


98.9785 


97.814 


98.1 


98.9785 


98.99 


97.84 


[EN 


98.852 


98.99 


[EN 


98.969 


97.842 


[EN 


98.25 


98.965 


[EN 


[EN 


97.853 


97.889 


97.698 


97.853 


98.0435 


98.0435 
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97.8685 


97.8685 


Improvements to roads and drains at Krishnappa Layout 


42 SC/ST Colonies in ward no 194 
PR Improvements to roads and drains at Kothanoor Colonies 
and Surrounding areas in ward no 195 
ಸ Improvements to roads and drains at Konanankunte 
colonies and surrounding areas in ward no 195 
432 Improvements to roads and drains at Chunchughatta 
Colonies and surrounding areas in ward no 195 
433 Improvements of roads and drains and Other Development 
works at R B Gowthan layout in ward no 195 Konanakunte 
Improvements to roads and drains Kembathalli SC/ST 
434 ARS R 
Colonies in ward no 196 Anjanapura 
435 Improvements to roads and drains at Kembathalli SC/ST 
Colonies surrounding area in ward no 196 Anjanapura 
436 Improvements to roads and drains at Kembathalli SC/ST 
Colonies Driver Ramanna Layout in ward no 196 Anjanapura 
pe Improvements to main roads and drains at Gollahalli SC/ST 
Colonies in ward no 196 Anjanapura 
438 Improvements to cross roads and drains at Gollahalli SC/ST 
Colonies in ward no 196 Anjanapura 
439 Improvements to roads and drians at Thippasandra 1st and 
2nd Cross SC/ST Colonies in ward no 196 Anjanapura 
440 Improvements to roads and drains at Thippasandra 3rd and 
4th Cross SC/ST Colonies in ward no 196 Anjanapura 
441 Improvements to roads and drains at Thippasandra 5th and 
6th Cross SC/ST Colonies in ward no 196 Anjanapura 
442 Improvements to roads and drains at Thippasandra lst 
Main SC/ST Colonies in ward no 196 Anjanapura 
443 Improvements to roads and drains at Thippasandra 2nd 
Main SC/ST Colonies in ward no 196 Anjanapura 
444 Improvements to roads and drains at Harinagara 4th and 
5th Cross SC/ST Colonies in ward no 196 Anjanapura 
445 Improvements to roads and drains at Harinagara 6th and 
7th cross SC/ST Colonies in ward no 196 Anjanapura 
Improvements to roads and drains at Harinagara 
446 surrounding areas SC/ST Colonies in ward no 196 
Anjanapura 
pe Improvements to roads and drains at Harinagara Cross 


SC/ST Colonies in ward no 196 Anjanapura 


Page 24 of 28 


1 98.908 98.908 
1 89.948 89.948 
1 89.98195 89.98195 
1 69.2765 69.2765 
I 98.957 98.957 
1 59.93815 59.93815 
98.9922 98.9922 
1 98.152 98.152 
97.9655 97.9655 
97.74345 97.74345 
97.17325 97.17325 
98.1397 98.1397 
98.1268 98.1268 
98.12625 98.12625 
98.12185 98.12185 
98.0016 98.0016 
98.12135 98.12135 


Improvements to roads and drains in surrounding area of 


448 Pepsi Gowdan and Kuvempu Layout in Parappana Agrahara 
village in ward no 191 
Improvements to roads and drains in Surrounding areas of 
449 Vishweshwaraiah layout and Royal Counti layout in 
Parappana Agrahara village in ward no 191 
Improvements to roads and drains in surrounding area of 
450 Vishnavi layout, Sai Layout and Panchamukhi layout in 
Parappana Agrahara village in ward no 191 
451 Improvements to roads and drains in Surrounding area of 
SC/ST Colony in Parappana Agrahara village in ward no 191 
Improvements to roads and drains in surrounding area of 
452 Nagamuneshwara layout and Venkateshwara Nagara in 
Parappana Agrahara village in ward no 191 
Improvements to roads and drains at Bhuvaneshwari 
453 4 K | 
Layout in Naganathapura village in ward no 191 
AS Improvements to roads and drians at SC/ST Colony in 
Naganathapura village in ward no 191 
455 Improvements to roads and drains in surrounding areas of 
Shivareddy layout at Naganathapura village in ward no 191 
Improvements to roads and drains in Surrounding areas of 
456 Doctor layout, Karnataka Ceramics roads in Naganathapura 
village in ward no 191 
Improvements to roads and drains in surrounding areas of 
457 Narayanappa Layout, Vinayaka Layout, Nageshwara layout 
in Naganathapura village in ward no 191 
Development of roads and drains in SC/ST areas in ward no 
458 
192 Begur 
459 Comprehensive Development of roads and drains in Dr. 
Ambarish Layout in ward no 197 
460 Development of Play Ground in RBI Layout of Ward no 195 
461 Construction of Model road at Vishwapriya layout in ward 
no 192 Begur 
462 Improvement and Development of Parks in ward no 197 
463 Improvement and Development of Parks in ward no 195 
Construction of Compound with Grill for BBMP Property 
464 and other development works at Sriramanagar in ward no 
184 Uttarahalli 
165 Construction of Park, fencing and other developmental 


works at RB Gowthan layout in ward no 195 Konanakunte 
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98.1318 98.1318 
98.1398 98.1398 
1 98.144 
1 98.14668 98.14668 
1 98.1437 98.1437 
1 98.1445 98.1445 
1 98.14295 98.14295 
1 98.1513 98.1513 
1 195.9884 195.9884 
0.4 
1 
954.12 
1 


466 


Road restoration works in Bangalore south Constituency 
approved vide GO No: UDD 110 MNY 2019, Bengaluru 
Dated 24.06.2019 (2) 


467 


468 


Restoration of road cutting made by BWSSB for laying of 
Cauvery Water pipe and UGF Pipe line in ward no 184 


Restoration of road cutting made by BWSSB for laying of 
Cauvery Water pipe and UGF Pipe line in ward no 197 


469 


Restoration of road cutting made by BWSSB for laying of 
Cauvery Water pipe and UGF Pipe line in ward no 196 


470 


471 


472 


473 


Restoration of road cutting made by BWSSB for laying of 
Cauvery Water pipe and UGF Pipe line in ward no 194 


Restoration of road cutting made by BWSSB for laying of 
Cauvery Water pipe and UGF Pipe line in ward no 191 


Restoration of road cutting made by BWSSB for laying of 
Cauvery Water pipe and UGF Pipe line in ward no 192 


Restoration of road cutting made by BWSSB for laying of 
Cauvery Water pipe and UGD Pipe line in Uttarahalli in 
ward No 184 


474 


Restoration of road cutting made by BWSSB for laying of 
Cauvery Water pipe and UGD Pipe line in Arehalli in ward 
No 184 


475 


Restoration of road cutting made by BWSSB for laying of 
Cauvery Water pipe and UGD Pipe line in Thurahalli in ward 
No 184 


476 


Restoration of road cutting made by BWSSB for laying of 
Cauvery Water pipe and UGD Pipe line in Vaddarapalya in 
ward No 184 


477 


Restoration of road cutting made by BWSSB for laying of 
Cauvery Water pipe and UGD Pipe line in Gubbalala in 
ward No 184 


478 


Restoration of road cutting made by BWSSB for laying of 
Cauvery Water pipe and UGD Pipe line in Subramanyapura 
in ward No 184 


479 


Restoration of road cutting made by BWSSB for laying of 
Cauvery Water pipe and UGD Pipe line in Vasanthapura in 
ward No 197 


480 


Restoration of road cutting made by BWSSB for laying of 
Cauvery Water pipe and UGD Pipe line in Doddakallasandra 
in ward No 197 
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481 


Restoration of road cutting made by BWSSB for laying of 
Cauvery Water pipe and UGD Pipe line in Anjanapura in 
ward No 196 


482 


483 


Restoration of road cutting made by BWSSB for laying of 
Cauvery Water pipe and UGD Pipe line in Kembathahalli in 
ward No 196 

Restoration of road cutting made by BWSSB for laying of 
Cauvery Water pipe and UGD Pipe line in Gollahalli in ward 
No 196 


484 


Restoration of road cutting made by BWSSB for laying of 
Cauvery Water pipe and UGD Pipe line in Aalahalli in ward 
No 196 


485 


486 


487 


488 


Restoration of road cutting made by BWSSB for laying of 
Cauvery Water pipe and UGD Pipe line in Thippasandra in 
ward No 196 
Restoration of road cutting made by BWSSB for laying of 
Cauvery Water pipe and UGD Pipe line in Gottigere in ward 

No 194 

Restoration of road cutting made by BWSSB for laying of 

Cauvery Water pipe and UGD Pipe line in Pillaganahalli in 

ward No 194 

Restoration of road cutting made by BWSSB for laying of 
Cauvery Water pipe and UGD Pipe line in Parappana 

Agrahara in ward No 191 


489 


Restoration of road cutting made by BWSSB for laying of 
Cauvery Water pipe and UGD Pipe line in Naganathapura 
in ward No 191 


490 


Restoration of road cutting made by BWSSB for laying of 
Cauvery Water pipe and UGD Pipe line in Kuldu in ward No 
191 


491 


Restoration of road cutting made by BWSSB for laying of 
Cauvery Water pipe and UGD Pipe line in Kalena Agrahara 
in ward No 192 


492 


Restoration of road cutting made by BWSSB for laying of 
Cauvery Water pipe and UGD Pipe line in Basavanapura in 
ward No 192 


493 


Restoration of road cutting made by BWSSB for laying of 
Cauvery Water pipe and UGD Pipe line in Kammanahalli in 
ward No 192 


494 


Restoration of road cutting made by BWSSB for laying of 
Cauvery Water pipe and UGD Pipe line in Begur in ward 
No 192 


495 


Restoration of road cutting made by BWSSB for laying of 
Cauvery Water pipe and UGD Pipe line in Yelenahalli in 
ward No 192 
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Restoration of road cutting made by BWSSB for laying of 
Cauvery Water pipe and UGD Pipe line in 
Chandrashekharapura in ward No 192 


Restoration of road cutting made by BWSSB for laying of 
Cauvery Water pipe and UGD Pipe line in Basapura, in 

ward No 192 

Restoration of road cutting made by BWSSB for laying of 

Cauvery Water pipe and UGD Pipe line in Chikkathoguru, 

in ward No 192 


Restoration of road cutting made by BWSSB for laying of 
Cauvery Water pipe and UGD Pipe line in Beretena 
Agrahara, in ward No 192 


Restoration of road cutting made by BWSSB for laying of 

Cauvery Water pipe and UGD Pipe line in Dodda Thoguru 
in ward No 192 

Restoration of road cutting made by BWSSB for laying of 

Cauvery Water pipe and UGD Pipe line in Dodda Thoguru 
in ward No 192 
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ಬೃಹತ್‌ ಬೆಂಗಳೂರು ಮಹಾನಗರ ಪಾಲಿಕೆ 


$ 
ಚುಕ್ಕೆ ಗುರುತಿನ ಪ್ರಶ್ನೆ ಸಂಖ್ಯೆ:517ಕ್ಕೆ ಅನುಬಂಧ -3 


ಸದಸ್ಯರಾದ ಶ್ರೀ.ಪಿ.ಆರ್‌.ರಮೇಶ್‌ (ನಾಮನಿರ್ದೇಶನ ಹೊಂದಿದವರು) ರವರ 


ಕಳೆದ 05 ವರ್ಷಗಳಲ್ಲಿ ಬೃಹತ್‌ ಬೆಂಗಳೂರು ಮಹಾನಗರ ಪಾಲಿಕೆ ವ್ಯಾಪ್ತಿಯಲ್ಲಿ ರಾಜ್ಯ ಸರ್ಕಾರದ ವತಿಯಿಂದ ಬಿಡುಗಡೆಯಾದ ಅನುದಾನದ ವಿವರಗಳು 


(ಪ್ರತಿ ಕಾಮಗಾರಿಗಳ ಭೌತಿಕ / ಆರ್ಥಿಕ ಪ್ರಗತಿಯ ವರ್ಷವಾರು ವಿವರ). 
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ರಾಜ್ಯ ಸರ್ಕಾರದ ಅನುದಾನದಡಿಯಲ್ಲಿನ 
ಕ್ರಸಂ ಕಾಮಗಾರಿಯ ಹೆಸರು ಜ್ಯ ಯೋಜನೆಯ ಹೆಸರು ಫ್‌ ಆರ್ಥಿಕ ಪ್ರಗತಿ ಆರ್ಥಿಕ ಪ್ರಗತಿ ಭೌತಿಕ ಪ್ರಗತಿ ಆರ್ಥಿಕ ಪ್ರಗತಿ ಭೌತಿಕ ಪ್ರಗತಿ ಆರ್ಥಿಕ ಪ್ರಗತಿ ಆರ್ಥಿಕ ಪ್ರಗತಿ ಷರಾ 
(ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ)|  (ಪೇಕಡವಾರು) (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) | (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) | (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 
01 02 03 14 
Improvements to CC road and dain at " 
P3111 State F 
|  [Chikkasandra 13th 14th 15th and SAR ESN 
Connected road to AGB layout in Grant Works 
ward no 12 in Shettyhalli Sub-Division 
Improvements to Roads and dainRR P3111 State Finance 
2 Layout‘near Mayura‘Balery Commission Untied 
Medarahalli in ward no 12in Grant Works 
Shettvhalli Sub-Division 
Improvements to CC road and dain P3111 State Finance 
3 and Construction of RCC drain at Commission Untied 
Janatha Colony Chikkasandra in Grant Works 
ward no 12 in Shettyhalli Sub-Division 
Providing Street name boards at P3111 State Finance 
4 Chikkasandra Abbigere, Mallasandra Goniissicn Urted 


in ward no 12 in Shettyhalli Sub- 
Division 


Grant Works 


Improvements to road and drains at 
Kalatakies adjacent roads 
Kammagondanahalli in ward no 12in 
Shettvhalli Sub-Division 


P3111 State Finance 
Commission Untied 
Grant Works 


Improvements to road and drains at 
Kammagondanahalli Jarakabande 
Kaval Slum near Church in ward no 
12 in Shettyhalli Sub-Division 


P3111 State Finance 
Commission Untied 
Grant Works 


Improvements to Road drains at 
Anjaneya temple area abbigere in 
ward no 12 in Shettyhalli Sub-Division 


Improvements of Cement Concrete 
roads and RCC drains at 2nd cross 
Opp.St.Mary s school 5th cross 
Kalyananagara 15th A cross and 17th 
A and C Cross Adjusted to Dasarahalli 
main road and 4th cross 6th cross 3rd 
main road and opp to CSI holy Church 
road in Ward no 13 Shettyhalli sub 
Division 


P3111 State Finance 
Commission Untied 
Grant Works 


P3111 State Finance 
Commission Untied 
Grant Works 
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Improvements to CC Roads drains 
11th cross near Govt Higher Primary 
School Bhuvaneshwari Nagara 
Baecalacunte in ward no 14 


P3111 State Finance 
Commission Untied 00% 50.00 
Grant Works 


Construction of CC roads and drains P3111 State Finance 

Opp. Govt Hospital Mallasandra in Commission Untied 00% 50.00 
ward no 14 Bagalagunte Grant Works 

Improvmeents to roads and drains at P3111 State Finance 

7th cross near Hanumanthapppa Commission Untied 00% 48.00 
house surrounidng area in ward no 70 Grant Works 

Improvements to roads and drains at P3111 State Finance 

High Tension lane surrounding area Commission Untied 00% 49.50 


in ward no 70 Grant Works 
Improvements to roads and drains at 
5th main Ganesha temple 
surrounding area Basapanakatte in 
ward no 70 
Improvements to roads and drains at ate Finance 


P3111 State Finance 


00% 49.00 


Commission Untied 


2nd cross Bhagyaraj bar road 00x 49.00 
surrounding area in ward no 70 

Improvements to roads and drains at ate Fi 

11th cross and surrounding area in Commission Untied 00% 7.50 
ward no 70 Grant Works 

Improvements to roads and drains at ate Finance 

10th cross and surrounding area in Commission Untied 00% 48.00 
Basappanakatte in ward no 70 Gran 

Improvements to roads and drains at P3111 State Finance 

Rajaji farm road and surrounding Commission Untied 00x 49.00 
area in ward no 70 

Improvements to road and drain at P3158 SIP 

Chikkasandra village in ward no 12 Infrastructure Proj 00x 25.00 


Shettvhalli Sub Division 
Improvements to main road and drain 
at Shettyhalli Sub Division in ward no | Infrastructure Proj 
12 SSD works 
Improvements to road and drain at 
Kempegowda Garden and Sapthagiri 
layout in ward no 12 Shettyhalli Sub 
Division 


00% 50.00 


00% 


Infrastructure Proj 50.00 


works 


Improvements to main and cross 
roads at Babanna layout back side 
area chikkasandra in ward no 12 


Shettvhalli Sub Division 
Construction of RCC drain at P3158 SIP 


Chikkasandra Govt. School | 00% 


P3158 SIP 
Infrastructure Proj 
works 


00% 50.00 


rl ¥ Infrastructure Projec 50.00 
Surrounding areas in ward no 12 WES x 
Shettvhalli Sub Division 
ಮ ಬ A pig P3158 SIP 
ESSAI EIS Infrastructure Projec 00% 50.00 


Surrounding areas in ward no 12 


k re works 
Shettvhalli Sub Division 
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Construction of RCC drain at 


P3158 SIP 


24 Medarahalli main road left side in Infrastructure Projec 00% 50.00 
ward no 12 Shettyhalli Sub Division works 
Improvements to main and cross road P3158 SIP 
25 at LV Enclave Medarahallli in ward no | Infrastructure Projec 00% 50.00 
12 Shettyhalli Sub Division works 
Improvements to road and drain at P3158 SIP 
26 Surya enclave Abbigere in ward no 12 Infrastructure Projec 00% 50.00 
Shettvhalli Sub Division works 
ರ road ye as | P3158 SIP 
27 WE: ಡೀಲತ wara layout.and.La pl ಗ Infrastructure Projec 00% 50.00 
layout in ward no 12 Shettyhalli Sub K 
A works 
Division 
bre to main and cross road P3158 SIP 
24 |at Chowdappa layout near Infrastructure Proj 00% 50.00 
Durgaparameshwari Temple ks ks 
Medarahalli in ward no 12 SSD 
Improvements to road and drain at P3158 SIP 
2 |Karekallu area in ward no 12 Infrastructure Proj 00% 50.00 
Shettvhalli Sub Division 
Improvements to road and drain at RR SIP 
30 Layout and Vinayaka layout in ward Infrastructure Proj 00% 50.00 
no 12 SSD 
Improvements to road and drain at 
ಸ Veeranjinappa layout abbigere in ward | Infrastructure Proj 00% 25.00 
no 12 SSD. works 
Improvements to road and drain at 
3; | Sever Layvat ಖೊ ೂಗಡಡರಿರ Infrastructure Proj 00% 50.00 
Shettyhalli Sub Division in ward no 12 p: 
works 
SSD 
TN 
33 CY IS ND AES SG SUEY wa Infrastructure Proj 00% 50.00 
Janatha colony in ward no 12 is 
R Nie works 
Shettvhalli Sub Division 
Improvements to road and drain at P3158 
34 AYR Layout Byraveshwaranagara in Infrastructure Proj 00x 50.00 
ward no 12 SSD 
Development and Improvements to 
ಧಿ p P Infrastructure Proj 00% 200.00 
works in Mallasandra ward no 13 C 
works 
Improvements to road and drain at P3158 
36 Siddeshwara layout Bagalagunte Infrastructure Proj 00% 20.00 
ward no 14 T Dasarahalli Sub Division works 
Ee to ರ ಮ P3158 SIP 
37 yraveshwara circle $n thicross Infrastructure Projec 00% 20.00 
roads in Bagalagunte ward no 14T Werls 5 
Dasarahalli Sub Division 
Improvements to roads and drains at P3158 SIP 
38 4th cross NMH Layout in Bagalagunte Infrastructure Projec 00% 20.00 


ward no 14 T Dasarahalli Sub Division 


works 
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UGD Maintenance in Sidedahalli P3158 SIP 
39 village Limit Bagalagunte ward no 14 | Infrastructure Project 100% 20.00 
T Dasarahalli Sub Division works 
Improvements to roads at Navy Layout P3158 SIP 
4 Jin Bagalagunte ward no 14, no 14T Infrastructure Project 100% 20.00 
Dasarahalli Sub Division works 
Construction of concrete drain at lst P3158 SIP 
pl cross Bhoomika layout (Kirloskar Fastructire Bhoieet 100% 30.00 
. 4 jec | 
layout lst main deadend) in ward no Worl 
14 T Dasarahalli Sub Division 
Improvements to roads at Soundarya P3158 SIP 
4 layout 11th cross connecting to New Infasirlehire Proied 00% 30.00 
Extension in Bagalagunte ward no 14 Woris ke 
T Dasarahalli Sub Division 
pe Construction of DWCC Centre at ಹ Prosi 
Bagalagunte in ward no 14 or is 
Construction of concrete drain at NMH P3158 SIP 
44 layout 4th cross to Basava Dhyana WEdstruchire Proi 
Centre in Bagalagunte ward no 14T y 
Dasarahalli Sub Division WoL 
Development of roads in 
Hoysalanagara, Sanjeevininagara, P3158 SIP 
45 | Gajanananagara, Maruthinagar in Infrastructure Project 
ward no 71] Dhalli 2016-17 Package No works 
0 
Improvements to roads and drains at P3158 SIP 
46 MNT Collage opposite area roads of K iigstrickite Broi 
G hally in ward Nol2 in Shettyhalli Werle § 
Sub division 
Improvements to roads and drains at P3158 SIP 
47 Raghavendra Layout main and cross iif detuctire Pudi 
roads in Ward No 12 in Shettyhalli WorLE x 
Sub division 
Improvements to roads and drains at P3158 SIP 
48 Kaivarnarayan swami temple ifastuchire Prof 
surrounding area K G hally in Ward RNAS ks 
No 12 in Shettyhalli sub division 
Improvements to roads and drains at P3158 SIP 
49 Shanimahatama Temple Back side Infrastructure Project 
area K G Hally in Ward Nol2 in Waris 
Shettvhalli Sub division 
Improvements to cement concrete P3111 State Finance 
ನ roads at Vijayalakshmi layout in Commission Untied 
Bacalaeunte ward no 14 Grant Works 
Improvements to cement concrete P3111 State Finance 
51 roads at Difence colony in Commission Untied 
Bagalagunte ward no 14 Grant Works 
Improvements to cement concrete P3111 State Finance 
52 


roads at Bagalagunte Village in 
Baecalagunte ward no 14 


Commission Untied 


Grant Works 
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Improvements to cement concrete 


P3111 State Finance 


53 [roads at Munikondappa layout and | Commission Untied 100% | 50.00 
Muneshwara Nagara in Bagalagunte Grant Works 
ward no 14 
CC MRR to ಸ ಸ ರ ಕ P3111 State Finance 
54 wareddy layout Soundarya School | Commission Untied 100% | 50.00 
Opposite road in Bagalagunte ward no Grant Works 
14 
55 Providing and fixing Street Name P311 S ale Finance ೦, 
k Commission Untied 100% 25.00 
boards in Bagalagunte ward no 14 pS Ww 
rant Works 
Improvements to drains at 6th and P3111 State Finance 
56 7th main of Ramaiah Layout (Arround RE g ಲ 
y Commission Untied 100% 25.00 
Park) (Opp. Pavagada Co.op.Bank) in Grant Works 
Bagalagunte ward no 14 
i kl ನ at P3111 State Finance 
57 asada ip: ime: 10 (Opp. Commission Untied 100% 50.00 
Bangalore One) in Bagalagunte ward Grant Works 
no 14 
to io at ba P3111 State Finance 
58 09 OEIPOURG 808, san Commission Untied 
Narayana layout in Bagalagunte ward Grant Works 
no 14 
Improvements to roads and drains at | P3111 State Finance 
59 18th cross Bagalagunte in Commission Untied 
Bacalacunte ward no 14 Grant Works 
Improvements to roads and drains at | P3111 State Finance 
60 18th A Cross Bagalagunte in Commission Untied 
Bagalagunte ward no 14 Grant Works 
Improvements to Drains and Roads at P3158 SIP 
61 Main and Cross roads near STP Plant . 
Infrastructure Project 
BTS Layout at Bagalagunte Ward No Corls 
14 
Construction of CC Roads and CC P3158 SIP 
62 drains at 16 A Cross Bagalagunte in | Infrastructure Project 
Ward No.14. Bacalasunte. works 
Upgrading to Road and Drains at P3158 SIP 
63 Narayanapura Slum Main and Cross | Infrastructure Project 
Roads in Ward No 39 Chokkasandra works 
ರ ಗ al ಸ ಸ | P3111 State Finance 
64 AUN ek 4 § kek Commission Untied 
th cross of Rajeshwarinagara in Grant Works 
ward no 70. 
65 Providing and Fixing of Street Name P311 State Finance 
H Commission Untied 
Boards in ward no 70. 
Grant Works 
Improvements to Roads and Drains at P3158 SIP 
66 Malm A and: Cross: “roads Infrastructure Project 
Sunkadakatte and Hoysala Nagra in SEES 
Ward No 7] Heecanahalli 
ರ ಕ MN NN 
67 


at 2nd Main and its cross roads of 
Mayura Nagara in Ward No 71 


Infrastructure Project 
works 


100% 
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50.00 


Construction of CC Roads at P3158 SIP 
68 Srigandhanagar in Ward No 71 Infrastructure Project 100% 50.00 
Hegcanahalli. works 
Construction of CC Roads at P3158 SIP 
69 |Hoysalanagara Sunkadakatte in Ward | Infrastructure Project 100% 50.00 
No 71 works 
Improvements to roads and drains at | P3111 State Finance 
40 Shetty halli and Surrounding area at Commission Untied 5% 4.77 95% 100.23 
Shettv halli ward No 12 Grant Works 
Improvements to roads and drains at ೫ 
P3409 SFC Untied SC- 
71 Shetty halli and Surrounding area at SP/TSP Ae We 8% 3.47 92% 41.53 
Shetty halli Stage 01 ward No 12 
Improvements to 10ads and drains at P3111 State Finance 
72 Kammagondanahalli Floor Mill ತ 4 
_ Commission Untied 185.53 
surrounding roads in ward no 12 Grant Works 
Shettyhalli Sub Division 
Improvements to roads and drains at R 
P3111 State F 
73 Shettyhalli Raghavendra Layout 3rd N [2 Rn 
. Commission Untied 185.44 
4th Sth cross and other roads in ward Grant Works 
no 12 Shettyhalli Sub Division 
Improvements to roads and drains at 
Shettyhali Old village Laxmi P3111 State Finance 
74 Narasimhaswamy Temple surrounding Commission Untied 2% 4.57 98% 185.43 
roads in ward no 12 Shettyhalli Sub Grant Works 
Division 
Construction of RCC drains at P3111 State Finance 
75 Narayana Reddy Layout Abbigere in Commission Untied 
ward no 12 Shettyhalli Sub Division Grant Works 
76 Construction of public toilet in the P3112 Swacha 
SRN Bharatha Abhiyana 
ward juristriction ward no 12 
Grant Works 
i 
2 YYAEP ). : Jey k Commission Untied 
Layout and surrounding area in ward Gran ಣು 
no 13 Shettyhalli Sub Division 
78 Construction of public toilet in the pale 
ನ Bharatha Abhiyana 
ward juristriction ward no 13 
Grant Works 
Construction of drain at 
Gangadareshwara Temple P3111 State Finance 
79 


surroundings in Bhuvaneshwari 
nagara at Bagalagunte in ward no 14 
Dasarahalli Sub Division 


Commission Untied 
Grant Works 


3% 
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97% 


165.07 


Construction of drain at Ganesha 


Subramanya Temple surroundings P3111 State Finance 


80 upto lst cross Bhuvaneshwari nagara Commission Untied 3% 4.04 97% 165.06 
at Bagalagunte in ward no 14 Grant Works 
Dasarahalli Sub Division 
Construction of drain at B T 
p y Commission Untied 3% 4.39 97% 155.61 
Bhuvaneshwari nagara at 


Grant Work 
Bagalagunte in ward no 14 ROLES 


Dasarahalli Sub Division 


Construction of drain at 
Shanimahathma Temple and Komala p 
Pp K P3111 State Finance 
82 House surrounding in ಸಾ ? 
3 Commission Untied 
Bhuvaneshwari nagara at 


Bagalagunte in ward no 14 Crank Work 


Dasarahalli Sub Division 


Construction of Drain at Arunodhaya 
Hospital and surrounding in 

83 Bhuvaneshwari nagara at 
Bagalagunte in ward no 14 
Dasarahalli Sub Division 


P3111 State Finance 
Commission Untied 
Grant Works 


Construction of Drain at Panduranga 
Layout surrounding in 
Bhuvaneshwari nagara at 
Bagalagunte in ward no 14 


P3111 State Finance 
Commission Untied 
Grant Works 


84 


85 Construction of public toilet in the S112 Swache, 


ward juristriction ward no 14 


Bharatha Abhiyana 
Grant Works 
P3112 Swacha 


Bharatha Abhiyana 
Grant Works 


86 BBMP Park near HIgh tenction wire 
Manjunathanagara ward no 14 


Improvements to CC Drain and 

$7 Covering Slabs at Kempegowda Nagara 
and surroundings in ward no 15 
Dasarahalli Sub Division 


P3111 State Finance 
Commission Untied 
Grant Works 


Improvements to CC Drain and 
Covering Slabs at Coconut Garden | P3111 State Finance 
roads and Krishne Gowda Layout Commission Untied 
surroundings area in ward no 15 Grant Works 


D halli Sub Divisi 


88 


5% 


4.94 


95% 


Providing LED Street Lights at 
ಸ Chokkasandra Surrounding area 
Various cross roads in ward No 39 


P3409 SFC Untied SC- 
SP/TSP Grant works 
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Providing LED Street Lights at 


P3111 State Finance 


90 Narayana Main roads cross roads and Commission Untied 6% 3.97 94% 66.03 
Surrounding area in ward No 39 Grant Works 
Improvements to roads and drain P3111 State Finance 
91 |behind A2B Hotel at Vidya Nagara MM | Commission Untied 3% 4.19 97% 145.81 
ward no 39 Chokasandra PIA Sub 
NRRER Grant Works 
Division 
Improvements to roads and drains at P3111 State Finance 
95 |Srd cross Bnd. SUrUNGing Be BL | Coiantission Untied 2% 2.26 98% 147.74 
Vidya Nagara in ward no 39 
A Grant Works 
Chokasandra PIA Sub Division 
93 Construction of public toilet in the er ತ 6.67 
ward juristriction ward no 39 AAS yan ” 
BBMP park near High tention wire 
94 2 
HMT colony ward no 39 Bharatha Abhiyana 2.70 
Grant Works 
95 Construction of public toilets in ward Swacha 
EE R Bharatha Abhiyana 2.86 
juristrction ward no 41 
Grant Works 
Construction of CC drains at lst main P3111 State Finance 
96 and lst to 4th cross roads lst main to Commission Untied 95.33 
2nd main road at IP Nagar in ward no x 
70 Grant Works 
Construction of CC drains at 2nd P3111 State Finance 
$7. [mA aAd SU 10-60 crs ISLS | eramisaion Unified 5% 4.89 95% 95.11 
main to 2nd main road at IP Nagara in a 
ran ks 
ward no 70 
Construction of CC drain to 2nd main | P3111 State Finance 
W Left side cross roads at IP Nagara in Commission Untied 5% 4.77 95% 95.23 
ward no 70 Grant Works 
Construction of CC drain and 
99 Improvements to CC roads at | P3409 SFC Untied SC- 
Anganawadi surrounding area in ward | SP/TSP Grant works 
No 70 
Construction of CC drain lst main 
and lst to 4th cross roads lst main to 
2nd main road at IP Nagara in ward 
no 70 Construction of CC drain to P3111 State Finance 
100 [2nd main and 5th and 8th cross roads | Commission Untied 
lst main to 2nd main road at IP Nagar Grant Works 
in ward no 70 and Construction of CC 
drain to 2nd main left side cross roads 
at IP Nagar in ward no 70 (Package-5) 
Providing LED street Lights at H I 
i roviding street Lig s ಷಿ oysala | 4409 SFC Untied SC- 
Nagara and Om Shakthi Temple SP/TSP Grant works 
Surrouniding area in Ward No 71 
Providing LED street Lights at P3111 State Finance 
102 


Hegganahalli and Maruthi Nagara 
Surrouniding area in Ward No 71 


Commission Untied 
Grant Works 
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103 


104 


105 


106 


107 


108 


Construction of CC drains at lst 2nd 
3rd cross roads and its Surrounding 
Cross roads of Gajanananagara and 
2nd Main and its surrounding roads of 
Srigandha Nagara in ward no 71 

Hegganahalli 


Construction of CC drains at 6th 7th 
8th cross roads and its surrounding 
cross roads of Lakshman Nagara in 
ward no 7] Hegganahalli 


Improvements to Roads and drains 
near Jamia Masjid and its 
surrounding roads of Maruthi Nagara 
in ward no 7] Hegganahalli 


Construction of CC drains at 5th 6th 
and its surrounding cross roads of 
Sanjiveeni Nagara lst stage Pataki 
gowden road and its surrounding 
roads of Snjiveeni Nagara 2nd stage 
and Banashankari Bakery road and its 
surrounding roads of Sanjiveeni 

Nagara 3rd stage in ward no 71 

Hegganahalli 


Construction of CC roads and other 
works at Chikkasandra colony in 
Ward No.12 Shettyhalli sub division 


Construction of CC roads at 
Medarahalli colony in Ward No.12 
Shettyhalli sub division 


P3111 State Finance 
Commission Untied 
Grant Works 


P3111 State Finance 
Commission Untied 
Grant Works 


P3111 State Finance 
Commission Untied 
Grant Works 


P3111 State Finance 
Commission Untied 
Grant Works 


P3727 SC-SP/TSP 
Mukyamantrigala Nava 
Bengaluru Yojane 


P3727 SC-SP/TSP 
Mukyamantrigala Nava 
Bengaluru Yojane 


2% 


2.66 


98% 


100% 


100% 


100% 


147.34 


150.00 


§ § 
§ § 
§ 


100% 150.00 
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Construction of CC roads and other 


works at Abbigere colony balance PST SSF TSE 


109 M trigala N 100% 150.00 
roads in Ward No.12 Shettyhalli sub psyamen ಫೂ Kd 
ಸ Bengaluru Yojane 
division 
Construction of CC roads and other P3727 SC-SP/TSP 
110 works at Shettyhalli colony balance Miilyaioantrigale. Nave 99.00 
roads in Ward No.12 Shettyhalli sub 8 ಸ ” 
FoR Bengaluru Yojane 
division 
Improvement to roads and drains at P3727 SC-SP/TSP 
Il |Karekallu and Vinayaka nagara in | Mukyamantrigala Nava 99.00 
Ward No.14 Dasarahalli sub division Bengaluru Yojane 
Improvement to roads and drains at P3727 SC-SP/TSP 
112 |Mahalakshmi Layout in Ward No.14 | Mukyamantrigala Nava 99.00 
Dasarahalli sub division Bengaluru Yojane 
Improvement to roads and drains at P3727 SC-SP/TSP 
113 Katarayanagara in Ward No.14 Mukyamantrigala Nava 100% 99.00 


Dasarahalli sub division 


Bengaluru Yojane 
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114 


115 


Improvement to roads and drains at 
Bagalagunte old village Harijjana 
colony in Ward No.14 Dasarahalli sub 
division 


Improvement to roads and drains at 
Kalastrinagara in Ward No.15 
Dasarahalli sub division 


P3727 SC-SP/TSP 
Mukyamantrigala Nava 
Bengaluru Yojane 


P3727 SC-SP/TSP 
Mukyamantrigala Nava 
Bengaluru Yojane 


100% 


150.00 


116 


Improvement to roads and drains at 
Narayanapura colony in Ward No.39 
PIA sub division 


P3727 SC-SP/TSP 
Mukyamantrigala Nava 
Bengaluru Yojane 


117 


118 


Improvement to roads and drains at 
Vivekanandha colony in Ward No.39 
PIA sub division 


Improvement to roads and drains at 
Chokkasandra colony in Ward No.39 
PIA sub division 


P3727 SC-SP/TSP 
Mukyamantrigala Nava 
Bengaluru Yojane 


P3727 SC-SP/TSP 
Mukyamantrigala Nava 
Bengaluru Yojane 
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100% 


99.00 


119 


120 


Improvements to roads and drains 
with slab at Narayanpura in Ward 39 
Chokkasandra 


Improvements to roads and drains 
with slab at Vivekanandanagar in 
Ward 39 Chokkasandra 


P3727 SC-SP/TSP 
Mukyamantrigala Nava 
Bengaluru Yojane 


P3727 SC-SP/TSP 
Mukyamantrigala Nava 
Bengaluru Yojane 


100% 


55.00 


55.00 


121 


Improvements to roads and drains 
with slab at Nagsandra colony in Ward 
39 Chokkasandra 


P3727 SC-SP/TSP 
Mukyamantrigala Nava 
Bengaluru Yojane 


55.00 


122 


123 


Improvements to roads and drains 
with slab at Chokkasandra colony in 
Ward 39 Chokkasandra 


Improvements and development of 
roads and drains at Netajinagara 
colony in Ward No.39 Chokkasandra 


P3727 SC-SP/TSP 
Mukyamantrigala Nava 
Bengaluru Yojane 


P3727 SC-SP/TSP 
Mukyamantrigala Nava 
Bengaluru Yojane 
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100% 


55.00 


150.00 


Improvements and development of 


P3727 SC-SP/TSP 


124 |roads and drains at Nagasandra | Mukyamantrigala Nava 100% 150.00 
colony in Ward No.39 Chokkasandra Bengaluru Yojane 
Improvements to roads and drains at P3727 SC-SP/TSP 

125 |Nagasandra colony in ward no 39 PIA | Mukyamantrigala Nava 
sub Division Bengaluru Yojane 
Construction and improvements to 
roads and drains at 6th cross. P3727 SC-SP/TSP 

126 |Basappanakatte near Shaneshwara | Mukyamantrigala Nava 
temple and its surrounding cross Bengaluru Yojane 
roads in Ward No.70 
Improvement to roads and drains at P3727 SC-SP/TSP 

127 J|Shivanandha nagara in Ward No.7] | Mukyamantrigala Nava 
Hegganahalli sub division Bengaluru Yojane 
Improvement to roads and drains at P3727 SC-SP/TSP 

128 


Maruthi nagara in Ward No.71 
Hegganahalli sub division 


Mukyamantrigala Nava 
Bengaluru Yojane 
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100% 


150.00 


129 


130 


131 


Improvement to roads and drains at 
Friends colony in Ward No.71 
Hegganahalli sub division 


Comprehensive development of Bad 
Roads and Improvements to Road side 
Drains, Footpaths, Asphalting and 
Concreting including culvert to 
selected main and other connecting 
roads of Package no 01 in ward no 14 
Bagalagunte of Dasarahalli Division in 
Dasarahalli Zone (Comprising of 08 
works as indicated in S1 No 122, 123, 
124, 125, 126, 127, 128 and 129 


Restoration and improvements of 

roads and drains in AYR layout, 

Shettihalli village, RR Layout of 

Chikkasandra village and Abbigere 
village roads dugged by BWSSB to lay 
the water supply and UGD lines under 
110 villages in W.No 12 Shettihalli & 
Restoration and improvements and 
drain BTS village, Vishveshwaraiah 
village, Royal enclave and siddedahalli 
old village roads dugged by BWSSB to 
lay water supply and sanitary 

lineunder 110 villages I WNo 14 

Dasarahalli sub division 


P3727 SC-SP/TSP 
Mukyamantrigala Nava 
Bengaluru Yojane 


P3158 SIP 
Infrastructure Project 
works 


100% 150.00 


100% 1147.43 


Tender in 
Process 


132 


33 


Construction of compound wall and 
other works at Indira Canteen at 

Abbigere in ward no.12 Shettyhalli sub 
division 

Providing Sanitary line and other 

works at Indira Canteen at Abbigere in 
ward no.12 Shettyhalli sub division 


Nagaro 
Works 


34 


35 


Construction of path way and other 
works at Indira Canteen at Abbigere 
in ward no.12 Shettyhalli sub division 


Construction of compund wall to 
Indira canteen at pipeline line road in 
ward no.13 Shettyhalli sub division 


100% 4.56 
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Providing and laying of tiles for 
pathway and laying of kerb stones to 


P3106 Nagaro 


nana 


36 100% 4.57 
pathe way to indira canteen at pipe Works 
line road in ward no.13 
Providing SS railing and MS gate for P3106 Nagarothana 
37 [Indira Canteen at Pipeline road in Works 100% 3.57 
ward no.13 
Construction of Embackment and site P3106 Nagarothana 
38 [preparation to Indira Canteen in ward Works 100% 3.87 
no.14 
Constrution of compund wall inter 
ward no.14 
Indira Kitchen in ward no.14 Works ’ 
work to Indira Canteen in ward no.14. Works ’ 
Kitchen in ward nol4 Works 
Providing pathway and other works to P3106 Nagaro 
43 Indira Kitchen surrounding area in w. 
ward nol4 is 
Constrution of Embackment and site P3106 Nagaro 
44 preparation to Indira Canteen in ward Works 
no.15 
Providing CC retaning wall at NH P3106 Nagaro 
45 service road SSM retaning wall at near Works 
Metro station in ward no.15 
Providing approach road and P3106 Nagaro 
46 protecting gril works to Indira Works 
Canteen in ward no.15 
Construction of compound wall to P3106 Nagaro 
4 Indira Canteen in Dasarahalli ward Works 
no.15 
Improvements to drains around Indira P3106 Nagaro 
48 Canteen Premises in ward No.39 Works 
Chokkasandra 
Providing fencing Grill work and other P3106 Nagaro 
4 [work to Indira Canteen in ward no.39 Works 
Chokkasandra. 
Providing water supply and 
50 |construting SSM walls in Indira P3106 Nagaro 
Canteen premises in ward no.39 Works 
Chokkasandra. 
Providing pathway and kerb stones at P3106 Nagaro 
೨1 Indira Canteen premises in ward Works 
no.39 Chokkasandra. 
Construction of compound wall at P3106 Nagaro 
ನಿ Indira Canteen in ward no.41] PIA Sub Works 
division 
ನ್‌ Providing and fixing stone poles and P3106 Nagaro 


beatification at Indira Canteen in 
ward.41 


Works 
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Providing and laying cable stoneand 


Chamundipura main roads in ward no 
41 Peenya Industrial area Annexure-2 


Development 


54 [kerb stones to pathway and other civil AOS BEAN 100% 2.26 
work at Indira Canteen ಹ 
Improvements to drain around Indira 
55 Canteen Premises in ward no.70 ತ Re a 100% 4.92 
Rajagopalanagara ಸ 
Providing water supply and 
56 constructing SSM walls in Indira P3106 Nagarothana 100% 4.14 
Canteen premises in ward no.70 Works 
Raiasopalanacvara 
Providing pathway and kerb stones at 
57 Indira Canteen premises in ward IE ಮ us 100% 2.94 
no.70 Raiasopalanasara 
Providing fencing Grill work and other 
ನಜ work to Indira Canteen in ward no 70 oe ps ಇ 100% 4.67 
Rajagopalanagara EE 
Constrution of Embackment and site P3106 Nagarothana 
59 preparation to Indira Canteen in ward Works 100% 4.89 
no.71 
Constrution of compund wall drainage 
60 |in front of Indira Canteen to ward oe ರ ಸ 100% 4.77 
no.71 
Constrution of compund wall drainage 
01 in front of Indira Canteen to ward FR A ಸ 100% 4.86 
no.71 as 
62 Providing pathway around Indira P3106 Nagarothana 
Canteen In ward No.71 Works 
6 Constrution of drainage in front of 
Indira Canteen ward No.71 
64 |Providing Pathway around Indira 
Canteen In ward No.71 
65 Constrution of drainage in front of P3106 Nagarothana LES SS 
Indira Canteen ward No.71 Works 
Comprehensive development of roads 
and drains at Chamundipura main P3744 CM Nava F 
66 road from Indian bakery to park road, Nagarothana- Road ie "n 
in ward no 41 Peenya Industrial area Development ಸ 
Annexure-2 Go S1 NO 758 
Comprehensive development of roads 
and drains from High tension road to 
167 |Rajeshwarinagara friend circle and ula Ci Tender in 
A ) agarothana- Road 
surrounding cross roads in ward no Develooment Process 
41 Peenya Industrial area Annexure-2 
Go SI NO 758 
Comprehensive development of roads 
and drains at cross roads of P3744 CM Nava u 
168 Basaveshwaranagara adjustment to Nagarothana- Road pa 
rocess 


6) NO 8 
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Comprehensive development of roads 
and drains at Chamundipura cross 
roads from Shankareshwara school 


P3744 CM Nava 


169 ( Tender in 
roads to Mathrushree school roads in Nagarothana- Road 99 Process 
Chamundipura in ward no 41 Peenya Development 
Industrial area Annexure-2 Go S|] NO 
1754 
Comprehensive development of roads 
and drains at Chamudipura Northern P3744 CM Nava ಸ 

170 side cross roads and 15 feet roads in Nagarothana- Road 0.00 
Chamundipura in ward no 41 Peenya Process 

Development 


Industrial area Annexure-2 Go S1 NO 


Total 


2595.73 


1760.06 


3997.33 


3758.43 
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ಬೃಹತ್‌ ಬೆಂಗಳೂರು ಮಹಾನಗರ ಪಾಲಕೆ 


ವಿಧಾನ ಪರಿಷತ್ತಿನ ಸದಸ್ಯರಾದ ಶ್ರೀ.ಪಿ.ಆರ್‌.ರಮೇಶ್‌ (ನಾಮನಿರ್ದೇಶನ ಹೊಂದಿದವರು) ರವರ 
ಚುಕ್ಕೆ ಗುರುತಿನ ಪ್ರಶ್ನೆ ಸಂಖ್ಯೆ:517ಕ್ಕೆ ಅನುಬಂಧ -3 


ಕಳೆದ ೦5 ವರ್ಷಗಳಲ್ಲ ಬೃಹತ್‌ ಬೆಂಗಳೂರು ಮಹಾನಗರ ಪಾಅಕೆ ವ್ಯಾಪ್ತಿಯಲ್ಲಿ ರಾಜ್ಯ ಸಕಾರದ ವತಿಯಂದ ಜಡುಗಡೆಯಾದ ಅನುದಾನದ ವಿವರಗಳು (ಪ್ರತಿ ಕಾಮಗಾರಿಗಳ ಭೌತಿಕ / ಆರ್ಥಿಕ ಪ್ರಗತಿಯ ವರ್ಷವಾರು ವಿವರ). 


eT SE SN ES EES ES EE NE 

ಕಾಮಗಾರಿಯ ಹೆಸರು ಅನುದಾನದಡಿಯಲ್ಲನ ಭೌತಿಕ ಪ್ರಗತಿ | ಆರ್ಥಿಕ ಪ್ರಗತಿ | ಭೌತಿಕ ಪ್ರಗತಿ | ಆರ್ಥಿಕ ಪ್ರಗತಿ | ಭೌತಿಕ ಪ್ರಗತಿ | ಆರ್ಥಿಕ ಪ್ರಗತಿ | ಭೌತಿಕ ಪ್ರಗತಿ ಆರ್ಥಿಕ ಪ್ರಗತಿ ಭೌತಿಕ ಪ್ರಗತಿ | ಆರ್ಥಿಕ ಪ್ರಗತಿ 
ಯೋಜನೆಯ ಹೆಸರು (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲ) | (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲ) | (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲ) | (ಶೇಕಡವಾರು) (ರೂ.ಲಕ್ಷಗಳಲ್ಪ) (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 

07 09 


Improvements to road and drain at Kothnur Extension areca 
roads in ward No.25 

Improvements to road and drain at ChelkereMeghanaPalya 
and CMR Layout Surrounding area in ward No.25 


Construction and improvements of roads and drains at Old 
Post office road, Cross roads and Sir M.V Nagara in 
Hormavue ward No.25 
Construction and improvements of roads and drains at 
B.S.V Reddy Layout , Srinivasareddy layout and 
Yerrianapalya village and Surrounding area in ward No.25 


Construction and improvements of roads , drains and 
culvert at K.Channasadra church road, cross roads and 
Surrounding area in R.M Nagara ward No.26. 
Construction and improvements of roads , drains and 
culvert at Old Manjunatha layout and New Manjunatha 
ayout inR.M Nagara ward No.26. 
Construction and improvements of roads , drains and 
vert at Sir. M.V Nagara 2 block and NRI Layout 
in R.M Nagara ward No.26 
Construction and improvements of roads , drains and 
culvert at St.Annes school 6", 7",9", andl" in 
R.M Nagara ward No.26 


Construction and improvements of roads , drains and 


culvert at Chandrodana layout 1° and 2 main Balance 
cross roads inR.MNagara ward No.26 


Construction and improvements of roads , drains and 


culvert at Akshyanagara 1° block in R.M Nagara ward 
No.26 
Construction and improvements of roads, drains at 

Sankalpa layout cross roads and Surrounding area in RM 
Nagara ward No.26 


Construction and improvements of roads, drains at 
Banjara Layout and Vijayalakshmi Layout, cross roads 
and Surrounding area Kalkere in R.M Nagara ward No.26 
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Construction and improvements of roads, drains at 
Rajanna Layout, Papanna Layout to Fathiraj road and 
Papanna house road to Pool chennappa road in K.R.Pura 
ward No.52 

Construction of CC roads at T.C Palya , Anandpura , and 
roads behind St. Anthony church in K.R.Pura ward No.52 


Construction of CC roads at AnandpuraShivappa house 
side Cross roads and LVS Apartment side cross roads in 
K.R.Pura ward No.52 


Construction of drains in Dooravani cable road towards 
Eastern side parallel road in SignaiahnaPalya in 
Devasandra ward No.55 
Construction and Improvement road and drain at 
Abhivrudhi layout , church layout, Vrudhashrama road in 
K.R.Pura ward No.52 
Construction and Improvement road and drain from ITI 
compound to Anandapura road K.R.Pura ward No.52 


Construction and Improvement road and drain at Sacred 
Heart road in T.C.Palya in K.R.Pura ward No.52 


Construction and Improvement road and drain Kashi 
Vishwanatha layout and Old Manjunatha layout in 
K.R.Pura ward No.52 


Construction and Improvement road and drains Vinayaka 
layout, Lakshmipura layout and Gokula layout in 
Basavanapura ward No.53 
Construction and Improvement road and drain at Sai Ram 
layout and Prajavani layout in Basavanapura ward No.53 


Construction and Improvement road and drains at 
SwathantraNagara and Vijayabank colony in Basavanapura 
ward No.53 


Construction and Improvement road and drains at Sai 
Layout in Basavanapura ward No.53 


Construction and Improvement road and drains at NRI 
Layout in Basavanapura ward No.53 
Construction and Improvement road and drains at 


Gayathri layout, 1° and 2 stage in Basavanapura ward 
No.53 


Construction and Improvement road and drains at roads 
behind SEA college in Basavanapura ward No.53 


Construction of drain at Anjaneya temple road in 
Devasandra ward No.55 


Improvements to Taluk Office road (Diesel Loco Shed) in 
K.R.PuraDevasandra in Ward No.55 

Remodeling of drains and asphalting to Dargamoholla and 
surrounding area roads in ward No.56 


Comprehensive development of I and 2 main and cross 
roads of Pai layout in ward No.56 


Improvements, Remodeling of drains, and re asphalting 
of roads in Ward No. 56 A.Narayapura 
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33 


mprovements and Asphalting to roads at Nandini Layout, 
SRR Layout, Sathya Colony, Giddamma Layout, MEG 
Layout, and other areas in ward No. 81 of HAL Airport 
sub division. 
mprovements and Asphalting to roads at Ranganatha 
Layout , Mahadevapura Village, Shivaganga Layout, and 
other areas in ward No. 81 of HAL Airport sub division. 


00% 


mprovements and Asphalting to roads at Brundavana 

Estate , Kempanna layout, Ramaiah reddy A Sector, B 

Sector and other areas in ward No. 81 of HAL Airport sub 
division. 
mprovements and Asphalting to roads at LBS Nagara, 
Brundavana Layout and other areas in ward No. 81 of 
HAL Airport sub division. 


mprovements and Asphalting to roads at Shivananda 
Nagara, Jagadish Nagara and Jyothi Nagara other areas in 
ward No. 81 of HAL Airport sub division 

mprovements and Asphalting to roads at Narayanappa 
Layout Kushal Nagara, Abbaiah reddy layout and other 
areas in ward No. 81 of HAL Airport sub division. 


Construction of drain and Re-Asphalting of roads in 
agadish Nagara, Vibhuthipura main road and Krishna 
Apartment roads and other cross roads of HAL Airport 
Ward No. 87 


Comprehensive Development of Devasandra Masid 
surrounding area in Devasandra Ward No. 55 


Construction of Anganawadi Buildings in K.R.Puram 
Constituency 


Construction of Qtrs. Compound wall and school building 
in K.R.Puram Constituency 


Construction of Hospital building in Horamavu Agara in 
K.R.Puram Constituency 


Improvements to Vijinapura play ground in K.R.Puram 
ward in K.R.Puram Constituency 

Development of Rajiv Gandhi play ground in K.R.Puram 
ward in K.R.Puram Constituency 


Improvement of roads and drains in Colony and other 
balance roads in horamavu agara surrounding area at 
Horamavu at W-25 


Providing drains and Improvement of roads jyothi nagara 
Colony in horamavu agara at Horamavu at W-25 


Improvement of roads and drains in balance 
roads,hoysalanagara at Horamavu at W-25 

Improvement of roads and drains in brundavan layout 
balance cross roads and horamavu village surronding in 
Horamavu at W-25 

Improvements to Kyalasanahalli extension area cross 
roads in Horamavu at W-25 

Improvements to roads and drains at Kothanuru village 
surrounding area balance cross roads in Horamavu W-25 
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mprovements to roads and drains at Geddalahalli village 
surrounding area cross roads in Horamavu W-25 


mprovements to roads and drains at Vaddarapalya village 
balance cross roads and Extension area cross roads in 
Horamavu W-25 
mprovements to roads and Providing RCC Drain and 
culverts at challakere village balance main road and 
surrounding area cross roads in Horamavu W-25 


mprovements to roads and drains at Babusapalya 
Extension area balance cross roads in Horamavu W-25 


mprovements roads and drains Akshyanagara 2nd block 
and kowdenahalli area balance cross roads in R.M. Nagara 
ward No.26 

12. Improvements to roads and drains at banjara layout 
vijayalakshmi layout balance cross roads in R.M. Nagara 
ward No.26 


Improvements to roads and drains at 
k.channasandra.kanakanagara Extension area cross roads 
in R.M. Nagara ward No.26 

Improvements and provding to drains culverts at Sir mv 
nagara Ist A.B.C Main and H.T.Lane road in RM. 
Nagara ward No.26 

Improvements and provding to drains culverts at Sir mv 


nagara 8th cross and cross roads in R.M. Nagara ward 
No.26 


Providing and Improvements to roads and drains at 
adhityalayout balance cross roads kalpatharu 


layout/Muniswamy reddy layout main road and 
chandravadanalayout cross roads in R.M. Nagara ward 
No.26 


Providing R.C.C Drains Abmbedkarnagara 3rd,4th,5th 6th 
cross balance cross roads in R.M. Nagara ward No.26 


Providing name boards in R.M.Nagara ward areca in RM. 
Nagara ward No.26 

mprovements to Roads and drains at R.R Layout Main 
road in vijinapura ward no-51 

mprovements to Roads and drains at R.R Layout balance 
portion in vijinapura ward no-51 

mprovements of CC road and drains at Subramanya layout 
cross roads in Vijinapura ward no.51 

mprovements to roads and drains at FCI Godawn road 
area in Vijinapura ward no.51 


mprovements to roads and drains at chanamma temple 
main road and other cross roads in Vijinapura ward no.51 


mprovements to roads and Drains at Brindavan layout in 
Vijinapura ward no.51 

mprovements to roads and Drains at Brindavana layout 
cross roads in Vijinapura ward no.51 


mprovements to Asphalt roads, CC drains and culverts 
in Brundavan layout in ward No. 52 K.R.Pura 
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72 


Construction of Rajakalve slab at 
ward No. 52 K.R.Pura 


Brundavan layout in 


P- 3158 


00% 


50.00 


73 


w 
FN 


~ 
[7 


mprovements to the Asphalt roads at Brundavan layout 
in ward No. 52 K.R.Pura 
mprovements to Asphalt road roa. 
culverts in Marthamma layout T.C 
roads)in ward No. 52 K.R.Pura 
mprovements to CC roads and drains Bhattarahalli Sai 
colony 2nd main road and RMS Colony in K.R.Pura ward 
No.52. 


CC drains and 
Palya (3 Nos cross 


P- 3158 


00% 


7 


50.00 


PR] 
[3 


RT 
RR] 


No] 


[eo] 


[eo] 


[) 
[5 


೦೦ 
Re 


mprovements to CC roads and drains with CC Covering 
Slabs in Vinayaka Layout at K.R.Pura ward No.52. 


mprovements to CC roads and drains with CC Covering 
Slabs in Banashankari Layout at K.R.Pura ward No.52. 


mprovements to CC roads and drains with CC Covering 
Slabs in Bhattarahalli Layout at K.R.Pura ward No.52. 


mprovements to roads and drain near Mahaganapathi 
temple in vinayaka layout of devasandra, basavanapura 
ward no.53 

Comprehensive development of medahalli old village in 
basavanapura wardno.53 

Improvements roads and drain in doddabasavanapura old 
village of basavanapurra ward no.53 

Construction of roads and drains in layout opposite to 
basavanapura waste weier,basavanapura ward no.53 
Construction concrete roads and drains in cross roads of 
Devasandra old village in Basavanapura ward no.53 


Improvements to main road from seegehalli to priyanka 
nagara in basavanapura ward no.53 

Improvements to roads in chaluvaraju lst layout in 
seegehalli of basavanapura ward no.53 

Improvements to roads in priyanka nagara colony opposite 
to mariyappa apartment in basavanapura ward no.53 


Construction of additional class rooms to Medahalli 
government school building in Basavanapuura ward no.53 


[er] 
[1 


[7] 
[eo] 


Improvements to roads and drains in Gayathri layout Ist 
stage of basavanapura ward no.53 

Improvements to roads and drains in swathanthra nagara 
layout of basavanapura ward no.53 


yo 
[] 


\o 


Improvements to roads and drains in S.V.layout of 
basavanapura ward no.53 

Construction of concrete roads in Masjid area cross roads 
in basavanapura ward no.53 


\o 
IN 


\o 
[oe] 


94 


Construction of roads and drains in Muneshwara layout in 
basavanapura ward no.53 

Desilting of Drains in Basavanapura ward Area in 
basavanapura ward no.53 J 


Construction of Culverts to main roads and cross roads in 
Basavanapura ward area in basavanapura ward no.53 


P- 3158 


00% 


15.00 


Page 5 of 38 


Asphalting of roads in Green city layout and Manjunatha 
nagara in basavanapura ward no.53 


Construction of School Building for HPS in 
Chikkadevasandra of basavanapura ward no.53 53 
constuction of roads and drains in Gangadharachari layout 
and Manjunatha layout in basavanapura ward no.53 


Repaires and Balance works to HPS School Building in 
chikkabasavanapura in basavanapura ward no.53 


Restoration of roads in Bsavnapura ward no.53 Area 


Asphalting to Main roads of NRI Layout in basavanapura 
ward no.53 


Construction of Concrete roads to cross roads adjacent to 
strom water drain in Gayathri layout in basavanapura ward 
no.53 

mprovements to roads in Manjunatha layout of 
basavanapura ward no.53 


mprovements to Eshwariya vidyalaya road in kuvempu 
layout of basavanapura ward no.53 


mprovements to Main road near Chikkadevasandra lake 
‘encing in basavanapura ward no.53 

Construction of roads and drains in Sreeramappa layout of 
basavanapura ward no.53 


mprovements to roads near storm water drain in Gayathri 
layout 3rd stage of basavanapura ward no.53 


[= 


Construction of concrete roads and drains in Priyanka 
nagara basavanapura ward no.53 

Formation of roads in Basavanapura ward area in 
Basavanapura ward no.53 Job code No. 053-17-000030 


[= 


Providing Drain Improvement to Poultryform area in 
devasandra ward No 55 Job code No. 055-17-000001 


Improvement to drain and Road in Urudu school area 
Devasandra ward No 55 

Improvement to drain and road at Thimmappa layout and 
sarounding areca in Devasandra ward No 55. 


Construction of Public Utlization Building and 
improvement to Burrial Ground in Devasandra ward No. 
55. 


mprovement to road drain and compound wall to police 
Quarters in singaiahnapalya in Devasandra ward no 55 


mprovements Road and drain to Muniraj Layout in B 
Narayana pura in Devasandra ward no 55 


Construction of CC Road and Filling Pot Holes in B 
Narayana pura in Devasandra ward no 55 


mprovement to road and drain at Muneshwar Temple in 
Singaiahnapalya in Devasandra ward no 55 


mprovements to B.Narayanapura main road Ramachandra 


7 p- 00% 0 
louse road in Devasandra ward No.55 fl 400 
Road improvements and Asphalting to B.Narayanapura 
8 layout roads in Devasandra ward no 55. P- 3158 00% 45.00 0 
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119 


Construction of Community hall at A.Narayanapura in 
ward no 56. 


120 


121 


mprovement to A.Narayanapura Banday in Ward no.56 


mprovements to Playground in A.Narayanapura in ward 
no.56 


122 


mprovements to road and drain at A.Narayanapura 
Banday Surrounding Roads in Ward no.56 


123 


124 


mprovements to Balance Road ,Drain and Footpath at ITI 
Layout in ward no 56 

mprovements to Balance road and Balance drain at 
Sakamma Layout and Surrounding Roads in ward no 56 


125 


mprovements to road and drain at Augest Park and in 
ward no 56 


126 


127 


mprovements to Balance Road and Drain at main Roads 
of Dargamohalla in Ward no.56 

mprovements to Balance Road and Drain in Cross Roads 
of Dargamohalla in Ward no.56 


128 


mprovement to Balance Roads and Drain at Nethravathi 
St and Surrounding Roads in ward no.56 


129 


mprovements of Balance Road and Drain at Udayangara 
Surrounding roads in ward no.56. 


130 


131 


132 


133 


Providing and laying Children play Equipments at M.E.G. 
layout in Ward-81, Vignananganra. 

Providing and laying Balance Children play Equipments at 
Govt land near Tata Share Wood Ramaiah Reddy B sector 
in Ward-8], Vignananganra. 


Providing and laying childern equipments Brundavan 
layout park(Doddanakundi lake side), in Ward-81 

Vignananganra. 
Construction of R.C.C drain and covering slabs Fortune 
wood appartment Shivananda layout to L.B.S Nagar , in 
Ward-81, Vignananganra. 


134 


35 


Construction of R.C.C. drain at Balance portion at 
Ramaiah Reddy A sector , in Ward-81, Vignananganra. 


Construction of R.C.C drain, C.C.Road 15th and 16th 
cross dead end apartment road (Balance portion), in ward - 
81, Vignananganra. 


36 


Construction of R.C.C drain and covering slab 7th main 
road from Kaggadasapura main road to kuvempu road , in 
Ward-81, Vignananganra. 


37 


38 


Construction of R.C.C drain and covering slab 8th cross 
kaggadasapura road to join kuvempu road, in Ward-81, 
Vignananganra. 
Construction of R.C.C drain and covering slabs at 
L.N.Reddy colony, in Ward-81, Vignananganra. 


39 


Construction of R.C.C. drains and covering slabs Sth ,6th 
and 6th A cross roads at Vignananagar, in Ward-81, 
Vignananganra. 


40 


Construction of R.C.C. drains and covering slabs main 
and cross roads at Veerabhadranagar 2nd stage, in ward no- 
81, Vignananganra. 


P- 3158 


00% 


49.00 
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23. Construction of C.C road, R.C.C drain and covering 
slabs main road and cross roads at Veerabhadranagara 2nd 
Stage in Ward-81, Vignananganra 


24. Construction of RCC drain 2st, 2nd, 3rd and 4th cross 
roads at Ankappa Reddy layout in Ward-81, 
Vignananganra 
25. Construction of C.C road, R.C.C drain and covering 
slabs behind Apsa Hostel road at Sued block in Ward-81, 
Vignananganra 


26. Construction of R.C.C drain, CC road and providing 
covering slabs at Vibhuthipura colony in Ward-81, 
Vignananganra 
27. Construction of R.C.C drain, CC road and providing 
covering slabs at Shivashakthi colony in Ward-81, 
ignananganra 
28. Construction of R.C.C drain, C.C road and providing 
covering slabs at A-Narayanapura (Kondareddy house and 
cross road) in Ward No.81, Vignananganra 


29. Construction of R.C.C drain, C.C road and providing 
covering slabs at Bhagini road and cross roads in Ward 
No.8], Vignananganra 


Sinking of new borewells errection of motor pumpsets 
and electrification to newly driiled borewells and 
providing water supply pipeline Additional GI Pipes and 
motor pumpset to existing borewells and new borewells at 
k narayanapura,kyalasanahalli,kotthanur,geddalahalli 
surrouding area in Horamavu ward No-25 


Sinking of new borewells errection of motor pumpsets 
and electrfication to newly driiled borewells and providing 
water supply pipeline Additional GI Pipes and motor 
pumpset to existing borewells and new borewells at 
Nagareshwara nagenahalli vaddarapalya,challakere 

surrounding area in Horamavu ward No-25 


Sinking of new borewells errection of motor pumpsets 
and electrfication to newly driiled borewells and providing 
ater supply pipeline Additional GI Pipes and motor 
pumpset to existing borewells and new borewells at 
babsapalya prakruthi township bank avenue balaji layout 
papaiah layout, surrounding area in Horamavu ward No-25 


Sinking of new borewells errection of motor pumpsets 
and electrfication to newly driiled borewells and providing 

ater supply pipeline Additional GI Pipes and motor 
pumpset to existing borewells and new borewells 
atHoysalanagara at Horamavu agara banjara layout 
Horamavu Horamavu surrounding area in Horamavu 
ward No-25 


Providing additional motor pumpsets to Existing borewells 
in Horamavu ward no-25 
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153 


Sinking of new borewells errection of motor pumpsets 
and electrfication to newly driiled borewells and providing 
water supply pipeline Additional GI Pipes and motor 
pumpset to existing borewells and new borewells at 
kalkere village,banjara layout,sankalpa layout, green 
garden,punyabhoomi layout and NRI Layout surrouding 
area in R.M.Nagara ward no-26 


P- 3158 


100% 


48.50 0 0 


154 


Sinking of new borewells errection of motor pumpsets 
and electrfication to newly driiled borewells and providing 
water supply pipelineAdditional GI Pipes and motor 
pumpset to existing borewells and new borewells at 
K.Channasandra, poojagarden nri layout and surrouding 
area in R.M.Nagara ward no-26 


P- 3158 


100% 


48.50 0 0 


155 


156 


157 


Providing additional motor pumpsets to Existing borewells 
in R.M.Nagara ward no-26 

Improvements to Nagareshwara Nagenahalli, K- 
Narayanapura Kothanuru Kyalasanahalli Geddalahalli in 
Ward No. 25 comes under STP surrounding areas 
Comprehensive development of roads and drains at 
Pragathi layout(Reddy layout), Dayananda layout and 
Surrounding area in Horamavu ward No.25 


P- 3158 


CM Nava Nagarothana 


100% 


158 


159 


Comprehensive development of roads and drains at 

Krishna Reddy layout, Muninajappa layout Papamma 
layout,Krishna Reddy layout and Surrounding area in 
Horamavu ward No.25 


Comprehensive development of roads and drains at 
Dasappa layout Extention ,Muneshwara layout backside 
and Surrounding area in Horamavu ward No.25. 


Comprehensive development of roads and drains at 
Yarraiahnapalya Extention and Surrounding area in 
Horamavu ward No.25. 


Comprehensive development of roads and drains at BSV 


CM Nava Nagarothana 


CM Nava Nagarothana 


CM Nava Nagarothana 


೫ 
KN 


165 


166 


Sir.M. V.Nagara 4th main road and Surrounding area in 
Horamavu ward No.25 
Comprehensive development of roads and drains at 

Sir.M. V.Nagara 4th main cross roads and Surrounding area 
in Horamavu ward No.25 


Comprehensive development of roads and drains at 
Sir.M.V.Nagara 4th A ,5th main cross roads and 
Surrounding area in Horamavu ward No.25 


Comprehensive development of roads and drains at 
Sir.M. V.Nagara 17th,18th,19th,20th cross roads and 
Surrounding area in Horamavu ward No.25 


61 Reddy layout, Ramakrishnareddy layout and Surrounding | CM Nava Nagarothanz 
area in Horamavu ward No.25. 
Comprehensive development of roads and drains at 

62 Santhosh Reddy layout, Srinivasa reddy layout, Post office SO I 
cross road and Surrounding area in Horamavu ward No.25. CM Nava Nagarot 
Comprehensive development of roads and drains at 

63 


CM Nava Nagarothana 


CM Nava Nagarothana 


CM Nava Nagarothana 


CM Nava Nagarot 


ana 


182.93 
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167 


Restoration, Resurfacing and Comprehensive devlopment 
of roads to Cauvery water supply line and UGD Laying 
roads at Hoysalanagara ,Vinayaka layout main road and 
surrounding area cross roads in Horamavu ward No-25 
(Under 110 villages area) 

Restoration, Resurfacing and Comprehensive devlopment 
of roads to Cauvery water supply line and UGD Laying 
roads at Banjara, Vinayaka layout and surrounding area 
cross roads in Horamavu ward No-25 (Under 110 villages 
area) 


CM Nava Nagarothana 


CM Nava Nagarothana 


100% 


198.22 


Restoration, Resurfacing and Comprehensive devlopment 
of roads to Cauvery water supply line and UGD Laying 
roads at Anjanadri layout and surrounding area cross 
roads in Horamavu ward No-25 (Under 110 villages area) 


CM Nava Nagarothana 


Restoration, Resurfacing and Comprehensive devlopment 
of roads to Cauvery water supply line and UGD Laying 
roads at Anjanadri layout main road ,Vaddarapalya main 
road and surrounding area cross roads in Horamavu ward 
No-25 (Under 110 villages area) 


Restoration, Resurfacing and Comprehensive devlopment 
of roads to Cauvery water supply line and UGD Laying 
roads at Meganapalya area and surrounding area cross 
roads in Horamavu ward No-25 (Under 110 villages area) 


Restoration, Resurfacing and Comprehensive devlopment 
of roads to Cauvery water supply line and UGD Laying 
roads at Chalakere Village and surrounding area cross 


roads in Horamavu ward No-25 (Under 110 villages area) 


Restoration, Resurfacing and Comprehensive devlopment 
of roads to Cauvery water supply line and UGD Laying 
roads at Geddalahalli BDS Garden and surrounding area 
cross roads in Horamavu ward No-25 (Under 110 villages 
area) 


Restoration, Resurfacing and Comprehensive devlopment 
of roads to Cauvery water supply line and UGD Laying 
roads at K.Narayanapura LBS Nagara Housing board 
colony and surrounding area cross roads in Horamavu 
ward No-25 (Under 110 villages area) 


CM Nava Nagarothana 


CM Nava Nagarothana 


CM Nava Nagarothana 


CM Nava Nagarothana 


CM Nava Nagarothana 


177 


Restoration, Resurfacing and Comprehensive devlopment 
of roads to Cauvery water supply line and UGD Laying 
roads at Nagareshwara nagenahalli Kempegowda 

layout, Adithya layout, Balaji Layout and surrounding area 
cross roads in Horamavu ward No-25 (Under 110 villages 
area) 

Restoration, Resurfacing and Comprehensive devlopment 
of roads to Cauvery water supply line and UGD Laying 
roads at Kothanur village and surrounding area cross roads 
in Horamavu ward No-25 (Under 110 villages area) 


Comprehensive development of roads and drains at 
Shanthi layout main road and Surrounding area cross 
roads in Ramamurthynagara ward No.26 


CM Nava Nagarothana 


CM Nava Nagarothana 


CM Nava Nagarothana 


100% 


197.54 
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178 


Compre! 
Shanthi 


ensive develo] 


pment of roads an. 


layout Ist cross to 7th cross and 


drains at 
Surrounding area 


cross roads in Ramamurthynagara ward No.26 


Compre! 
Shanthi 
Surroun 
No.26 


Compre! 
the king 


Ramamurthynagara ward No.26 


lensive develo; 
ding area cross 


iensive develo] 


pment of roads an: 


pment of roads an: 


drains at 


layout Ist cross to 8th cross, Rajaram layout and 
roads in Ramamurthynagara ward 


drains at Christ 


School and Surrounding area cross roads in 


CM Nava Nagarot 


ana 


CM Nava Nagarothana 


CM Nava Nagarothana 


122.74 


Compre! 


ensive develo] 


pment of roads an: 


drains at 


Akshayanagara 2nd Block and Surrounding area cross 


roads in Ramamurthynagara ward No.26 


Compre! 


ensive develo] 


pment of roads an: 


drains at 


Akshayanagara Ist Block and Surrounding area cross 


roads in Ramamurthynagara ward No.26 


Compre! 


lensive develo] 


Sir.M.V.Nagara Ist B 


Surroun 
No.26 


Compre! 


ding area cross 


lensive develo] 


pment of roads an: 


pment of roads an: 


drains at 


ock 8th A,B cross,2nd Block and 
roads in Ramamurthynagara ward 


drains at 


Sir.M.V.Nagara and Surrounding area cross roads and 
Improvements to Kalyani and Park area and Construction 
of Shelter in Kalkere village area in Ramamurthynagara 
ward No.26 


CM Nava Nagarothana 


CM Nava Nagarothana 


CM Nava Nagarothana 


CM Nava Nagarothana 


Compre! 
Munikal 


Compre! 


lensive develo] 


ensive develo] 


Nagappareddy Layout, 


areca in 


Compre! 


ensive develo] 


lappa Layout, Chandras 
surrounding area in Vijinapura 


pment of roads an: 


pment of roads an: 


pment of roads an. 


drains at 


hekara layout and 
ward no.51 


drains at 


Bhavani street and surrounding 
Vijinapura ward no.51 


drains at 


Kasturinagara surrounding area in Vijinapura ward no.51 


CM Nava Nagarothana 


CM Nava Nagarothana 


CM Nava Nagarothana 


Compre! 


ensive develo] 


Godown area,Gayathri 


pment of roads an. 


drains at FCI 


school area and surrounding area 
in Vijinapura ward no.51 


CM Nava Nagarothana 


Compre! 


Brindavan layout ,RR Layout a 


ensive develo] 


Vijinapura ward no.51 


Compre! 


ensive develo] 


pment of roads an. 


pment of roads an: 


Subramanya layout ,SP Naidu Layout an 


areca in 


Compre! 


Kumbar 


road,Go 


ensive develo] 


no.52 K.R.Puram 


Compre! 


ensive develo] 


Vijinapura ward no.51 


bedhi roads,Police stat 
vt. college main road s 


pment of roads an. 


pment of roads an. 


drains at 


ind surrounding area in 


drains at 
surrounding 


drains at 


ion roads,Gangothri 
urrounding areas in ward 


drains at K.R 


INN Hotel roads,K.R.Pura Extention, Nisarga layout and 
Bachappa layout surrounding areas in ward no.52 
K.R.Puram 


CM Nava Nagarothana 


CM Nava Nagarothana 


CM Nava Nagarothana 


CM Nava Nagarothana 


Compre! 


Footpaths to K.R.Pura surroun: 


lensive develo] 


pment of drains, roads and 
ings and cross roads to 


Basavanapura main road at K.R.Pura Ward No.52 


CM Nava Nagarothana 
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194 


Comprehensive development of drains, and roads in 
Vinayaka layout and Ajith Layout and Bhattrahalli 
surrounding areas in K.R.Pura Ward No.52 
Comprehensive development of drains, and roads in 
Anandapura and T.C.Palya surrounding areas in K.R.Pura 
Ward No.52 

mprovements of roads and drains in Vinayaka Layout and 
karunashree layout surrounding area of Medahalli in Ward 
No.53, Basavanapura 
mprovements of roads and drains in Whitecity Layout 
2nd stage and Domnic layout, surrounding area in Ward 
No.53, Basavanapura 


CM Nava Nagarot 


ana 


CM Nava Nagarothana 


CM Nava Nagarothana 


CM Nava Nagarothana 


00% 


mprovements of roads and drains in Ashwini Layout, 
Greencity layout and R.T.Jagannath layout surrounding 
area in Ward No.53, Basavanapura 

mprovements of roads and drains in Bethal nagar and 
Satya sai Baba Layout surrounding area in Ward No.53, 
Basavanapura 


CM Nava Nagarothana 


CM Nava Nagarothana 


mprovements of roads and drains in Muneshwara layout 
and SV Layout surrounding area in Ward No.53, 
Basavanapura 
mprovements of roads and drains in Vijaya bank 
colony,Krishnanagar and Gayathri layout surrounding 
area in Ward No.53, Basavanapura 

mprovements of roads and drains in Vinayaka layout 
Devasandra and and Gokul Layout surrounding area in 
Ward No.53, Basavanapura 


CM Nava Nagarothana 


CM Nava Nagarothana 


CM Nava Nagarothana 


mprovements of roads and drains in Krishna lake view 
layout and Kuvempu layout surrounding area in Ward 
No.53, Basavanapura 
mprovements of roads and drains in gayathri layout 3rd 
stage and Chikkabasavanapura surrounding area in Ward 
No.53, Basavanapura 
mprovements of roads and drains at B.Narayanapura 
surrounding area in Ward No.55, Devasandra 


CM Nava Nagarothana 


CM Nava Nagarothana 


CM Nava Nagarothana 


mprovements of roads and drains at Nethravathi layout 
and RR Temple road surrounding area in Ward 
No.55,Devasandra 


CM Nava Nagarothana 


mprovements of roads and drains at Singaiahnapalya 
surrounding area in Ward No.55,Devasandra 


CM Nava Nagarothana 


Comprehensive development of Pai Layout and 
Surrounding areas in Ward No 56-A.Narayanapura 


CM Nava Nagarothana 


Comprehensive development of ITI layout, Kaveri street 
and Surrounding areas in Ward No 56-A.Narayanapura 


CM Nava Nagarothana 


Comprehensive development 0: 
Udayanagara, Vivekananda Road and Surrounding areas 
Ward No 56-A.Narayanapura 


CM Nava Nagarothana 


ensive development of Shakthi Nagar, Indira 
i Street and Surrounding areas in Ward No 56- 
A.Narayanapura 


iensive development of Koli Chikkanna Road, Om 
Shakthi Street Road and Surrounding areas in Ward No 56- 
A.Narayanapura 


CM Nava Nagarothana 


CM Nava Nagarothana 
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213 


214 


215 


Comprehensive development of Ramanjinappa Layout and 
Surrounding areas in Ward No 56-A.Narayanapura 


Comprehensive development of Nagappa Reddy Layout, 
Gurava Reddy layout and Surrounding areas in Ward No 
56-A.Narayanapura 
Comprehensive development of N.S.R Layout, Maharaja 
Street and Surrounding areas in Ward No 56- 
A.Narayanapura 
Improvements of roads and drains in shiva Ganga layout, 
Saraswathi Nagar and Chinnappa Layout ,Venkateshwara 
layout , Mahadevapura old Village, Puttappa Layout, 
Gangamma Gudi layout, Ranganatha Layout and Sathya 
layout KGF Munireddy Layout, Thirumala Layout, 
Vishveshwariah Layout in ward No.81 Vignan Nagara 


mprovements of roads and drains in Kaverappa Layout, 
Giddamma Layout and MEG Layout Jayalaskmamma 
Layout, K.B Abbaia reddy Layout, Rajarajeshwari Layout 
, Anugraha Layout Akappa Reddy Layout, Kondappa 
Layout, Nagarajappa Layout, Nagappa Reddy Layout, 
Kushal Layout, Abbiah reddy Layout , Dasappa Layout 
and Thimma reddy Layout in ward No.81 Vignan Nagara 


CM Nava Nagarothana 0 


CM Nava Nagarothana 


CM Nava Nagarothana 


CM Nava Nagarothana 


CM Nava Nagarothana 


100% 


100% 


100% 


198.09 


197.92 


98.80 


mprovements of roads and drains in Kuvempu Layout, 
Brindavan Layout, Vishwajith Layout, Kempanna Layout, 
Vignananagara Main roads and cross roads , Ramaiah 


reddy Layout Sector A and B , Kalappa Layout and 
Basavangara Thalacavery Layout, Veerabhadra Nagara lst 
stage and 2nd stage ward No.81 Vignan Nagara 


CM Nava Nagarothana 


mprovements of roads and drains in Shivashatkthi 
Colony, Vibhuthipura, Syedblock and LBS Nagara Gafoor 
Layout, Brindavan Layout, Jyothi Nagara, Shivananda 
Nagara , L.N.Reddy Colony, Rajanna Layout ward No.81 
Vignan Nagara 


CM Nava Nagarothana 


mprovements of roads and drains in LBS Nagara in 
ward No.8] Vignan Nagara 


CM Nava Nagarothana 


mprovements of roads and drains in Ramesh Nagara in 
ward No.87 HAL Airport 


CM Nava Nagarothana 


mprovements of roads and drains in Vinayaka Nagara in 
ward No.87 HAL Airport 
mprovements of roads and drains in Annasandra Palya in 
ward No.87 HAL Airport 


CM Nava Nagarothana 


CM Nava Nagarothana 


mprovements of roads and drains in Krishna Apartment 
road in ward No.87 HAL Airport 


mprovements of roads and drains in Islampura in ward 


CM Nava Nagarothana 


225 ‘ava Nae an 0 0 00% 
INo.87 HAL Airport CM Nava Nagarothana 198.28 
mprovements to roads and RCC drains and asphalting to 
226 |Horamavu and Jayanthinagara village in Ward No. 25 P-3727 ( SC-SP/TSP) 0 0 00% 98.72 
mprovements to CC roads and RCC drains at 
227 |Vaddarapalya and Muneshwaranagara village in Ward No. | P-3727 ( SC-SP/TSP) 0 0 00% 98.83 


25 
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228 


Comprehensive Development to Muneshwaranagara and 
Yerraianapalya area in Horamavu at Ward No. 25 


Comprehensive Development to Jayanthi nagara, 
Horamavu, Hoiramavu agara sc/st colony area in 
Horamavu at ward nO. 25 

Comprehensive Development to Babusapalya, 
Jyothinagara, Kothanuru SC/ST colony area in Horamavu 
at ward nO. 25 
Comprehensive Development to Kyalasanahalli, 
Geddalahalli, Kothanuru sc/st colony area in Horamavu at 
ward nO. 26 


P-3727 ( SC-SP/TS 


P-3727 ( SC-SP/TS 


P-3727 ( SC-SP/TS 


P-3727 ( SC-SP/TS 


P) 


99.32 


Comprehensive Development to Ambedkarnagara / Bhovi 
Colony sc/st colony area in R.M.Nagara Ward No. 26 


Comprehensive Development to Kowdenahalli / Kalkere 
sc/st colony area in R.M.Nagara Ward No. 26 


P-3727 ( SC-SP/TS 


P-3727 ( SC-SP/TS 


Comprehensive Development of roads and drains at 
samudaya bhavana and Ashwathkatte surrounding and 
cross roads in Lakshmana murthy nagara Ward No. 51 


Comprehensive Development of roads and drains at 
Ashwini Nursisng Room back side surrounding area Lake 
side surrounding and cross roads in Lakshmana murthy 
nagara Ward No. 51 Vijinapura 


Comprehensive Development of roads and drains at 
Bavittotti surrounding area OM shakthi Temple road 
connecting to RR Layout and Mini tajmahal surrounding 
area in Ambedkar nagara in Ward No. 51 


Comprehensive Development of roads and drains at Little 
Roase school surrounding area and govt. School back near 
Shivu House surrounding area in Ambedkarnagara area in 
Ward No. 51 Vijinapura 
Comprehensive Development of roads and drains at Chatra 
area NEAR Railway station parallel roads and surrounding 
area in Ward No. 51 Vijinapura 
Comprehensive Development of roads and drains at Chatra 
areca NEAR Masidi road parallel roads and surrounding 
area in Ward No. 51 Vijinapura 


P-3727 ( SC-SP/TS 


P-3727 ( SC-SP/TS 


P-3727 ( SC-SP/TS 


P-3727 ( SC-SP/TS 


P-3727 ( SC-SP/TS 


P-3727 ( SC-SP/TS 


mprovements of roads at A.K Colony & Venkateshwara 
School road in K.R.Puram in ward no.52 


P-3727 ( SC-SP/TS 


mprovements of CC roads at Anandapura slum area in 
K.R.Puram ward No.52. 


P-3727 ( SC-SP/TS 


mprovements of CC roads at A.K.Colony back side from 
V.B Layout main road Urdu school in K.R.Puram Ward 
No.52. 


P-3727 ( SC-SP/TS 


mprovements of CC roads at 3rd main road Hightenstion 
pole road at Anandapura in K.R.Puram Ward No.52. 


P-3727 ( SC-SP/TS 


245 


Developmental works in Janatha Colony Bhattarahalli in 
K.R.Puram ward no.52. 


Improvements to roads and drains at Medahalli 
Surrounding area in ward no.53 Basavanapura 


P-3727 ( SC-SP/TS 


P-3727 ( SC-SP/TS 


P) 


00% 


49.51 
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246 


mprovements to roads an: 


drains at Seegehalli 


Surrounding area in ward no.53 Basavanapura 


P-3727 ( SC-SP/TS 


00% 


74.30 


247 


mprovements to roads an: 


mprovements to roads an: 


drains at Manjunatha Layout 


Surrounding area in ward no.53 Basavanapura 


drains at Lurdhu Nagara 


Surrounding area in ward no.53 Basavanapura 


P-3727 ( SC-SP/TS 


P-3727 ( SC-SP/TS 


00% 


00% 


79.25 


mprovements to roads an: 


drains at Dodda Basavanapura 


Surrounding area in ward no.53 Basavanapura 


P-3727 ( SC-SP/TS 


00% 


mprovements to roads an: 


mprovements to roads an: 
roads in ward no.53 Basav: 


drains at Devasandra Village 


Surrounding area in ward no.53 Basavanapura 


drains at Priyanka nagara cross 
anapura 


P-3727 ( SC-SP/TS 


P-3727 ( SC-SP/TS 


00% 


00% 


mprovements to roads an: 


drains at Bethal Nagar 


Surrounding area in ward no.53 Basavanapura 


P-3727 ( SC-SP/TS 


00% 


mprovements to roads an: 


mprovements to roads an: 


drains at White city Layout 


Surrounding area in ward no.53 Basavanapura 


drains at Swathanthra nagara 


Surrounding area in ward no.53 Basavanapura 


P-3727 ( SC-SP/TS 


P-3727 ( SC-SP/TS 


00% 


00% 


mprovements to roads an: 


mprovements to roads an: 


mprovements to roads an: 


drains at Ayyappa Nagara 


Surrounding area in ward no.53 Basavanapura 


drains at Vijaya Bank Colony 


Surrounding area in ward no.53 Basavanapura 


drains at Jyothi nagara 


Surrounding area in ward no.53 Basavanapura 


P-3727 ( SC-SP/TS 


P-3727 ( SC-SP/TS 


P-3727 ( SC-SP/TS 


00% 


00% 


mprovements to roads an: 


drains at Parvathi nagara 


Surrounding area in ward no.53 Basavanapura 


P-3727 ( SC-SP/TS 


00% 


mprovements to roads an: 


mprovements to roads an: 


mprovements to roads an: 
mprovements to drains at 


mprovements to drains at 
ward no.53 Basavanapura 
mprovements to drains at 
ward no.53 Basavanapura 
mprovements to drains at 


mprovements to drains at 


area in ward no.53 Basavanapura 


area in ward no.53 Basavanapura 


drains at Chikka Devasandra 


Surrounding area in ward no.53 Basavanapura 


drains at Chikka Basavanapura 


Surrounding area in ward no.53 Basavanapura 


drains at Kuvempu Layout 


Surrounding area in ward no.53 Basavanapura 


Samrudhi Layout Surrounding 
Samrudhi Layout main roads in 
Samrudhi Layout cross roads in 


Sriramappa Layout Surrounding 


Sriramappa Layout Surrounding 


area in ward no.53 Basavanapura 


267 Development of works in Ward No. 55 Devasandra 


mprovements to roads and drains at Jyothipura main road 
in ward No.56 A.Narayanapura 

mprovements to roads and drains at Krishna Nagara main 
road and cross roads in ward No.56 


P-3727 ( SC-SP/TS 


P-3727 ( SC-SP/TS 


P-3727 ( SC-SP/TS 
P-3727 ( SC-SP/TS 
P-3727 ( SC-SP/TS 
P-3727 ( SC-SP/TS 
P-3727 ( SC-SP/TS 


P-3727 ( SC-SP/TS 
P-3727 ( SC-SP/TS 


P-3727 ( SC-SP/TS 


P-3727 ( SC-SP/TS 


00% 


00% 


54.44 


0 
0 


0 
0 


271 


main road and cross roads 


mprovements to roads and drains at Venkatappa colony 


in ward No.56 


mprovements to roads and drains at Andra Colony main 


road and cross roads in ward No.56 


P-3727 ( SC-SP/TS 


P-3727 ( SC-SP/TS 


00% 


00% 


89.08 


0 


0 
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272 


mprovements to roads and drains at Sakamma layout main 
road and cross roads in ward No.56 


P-3727 ( SC-SP/TS 


P) 


00% 


96.88 


273 


mprovements to roads and drains at A.Narayanapura 
Grama main road and cross roads in ward No.56 
mprovements to roads and drains at green compund 
Dargamoholla road in ward No.56 


P-3727 ( SC-SP/TS 


P-3727 ( SC-SP/TS 


P) 


00% 


93.97 


mprovements to roads and drains at Vijaya Nagara 
colony and Surrounding area in ward No.56 
A.Narayanapura 


P-3727 ( SC-SP/TS 


mprovements to roads and drains at Gangappa layout 
and Surrounding area in ward No.56 A.Narayanapura 


Comprehensive development of roads at Mahadevapura 
and Surrounding area in Vignan Nagara ward No 81 


P-3727 ( SC-SP/TS 


P-3727 ( SC-SP/TS 


Comprehensive development of roads at Kumbara Kote 
and Surrounding area in Vignan Nagara ward No 81 


P-3727 ( SC-SP/TS 


Comprehensive development of roads at Vibhuthipura 
and Surrounding area in Vignan Nagara ward No 81 


Comprehensive development of roads at Nallurpuram and 
Surrounding area in Vignan Nagara ward No 81 


P-3727 ( SC-SP/TS 


P-3727 ( SC-SP/TS 


Comprehensive development of roads at Jyothinagara 
and Surrounding area in Vignan Nagara ward No 81 


Comprehensive development of roads at Vighuthipura 
and Surrounding area in Vignan Nagara ward No 81 


Comprehensive development of roads and drains at 
Nellurpuram and Surrounding area in HAL Airport ward 
No.87 


P-3727 ( SC-SP/TS 


P-3727 ( SC-SP/TS 


P-3727 ( SC-SP/TS 


289 


Comprehensive development of roads and drains at 
Annasandra Palya and Surrounding area in HAL Airport 
ward No.87 


Comprehensive development of roads and drains at 
Vibhuthipura and Surrounding area in HAL Airport ward 
No.87 


Comprehensive development of roads and drains at Reddy 
Palya and Surrounding area in HAL Airport ward No.87 


Restoration, Resurfacing and Comprehensive devlopment 
of roads to Cauvery water supply line and UGD laying 
roads at Hosysalanagara 14th, 15th and Surrounding areca 
cross roads in Horamavu ward No-25 (Under 110 villages 
area) 

Restoration, Resurfacing and Comprehensive devlopment 
of roads to Cauvery water supply line and UGD laying 
roads at Hosysalanagara 8th main and Surrounding area 
cross roads in Horamavu ward No-25 (Under 110 villages 
arca) 

Restoration, Resurfacing and Comprehensive devlopment 
of roads to Cauvery water supply line and UGD laying 
roads at Jayanthinagara Extention and Surrounding area 
cross roads in Horamavu ward No-25 (Under 110 villages 
areca) 


P-3727 ( SC-SP/TS 


P-3727 ( SC-SP/TS 


P-3727 ( SC-SP/TS 


CM Nava Nagarothana 


CM Nava Nagarothana 


CM Nava Nagarothana 


0.00 
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290 


291 


Restoration, Resurfacing and Comprehensive devlopment 
of roads to Cauvery water supply line and UGD laying 

roads at Horamavu Avenue and Surrounding area cross 
roads in Horamavu ward No-25 (Under 110 villages area) 


Restoration, Resurfacing and Comprehensive devlopment 
of roads to Cauvery water supply line and UGD laying 
roads at Brindavan layout Ist main and Surrounding area 
cross roads in Horamavu ward No-25 (Under 110 villages 
area) 


CM Nava Nagarothana 


CM Nava Nagarothana 


40% 


0.00 


292 


Restoration, Resurfacing and Comprehensive devlopment 
of roads to Cauvery water supply line and UGD laying 
roads at Horamavu village and Surrounding area cross 
roads in Horamavu ward No-25 (Under 110 villages area) 


CM Nava Nagarothana 


293 


294 


Restoration, Resurfacing and Comprehensive devlopment 
of roads to Cauvery water supply line and UGD laying 
roads at banjara layout and Surrounding area cross roads 
in Horamavu ward No-25 (Under 110 villages area) 


Restoration, Resurfacing and Comprehensive devlopment 
of roads to Cauvery water supply line and UGD laying 
roads at banjara,Gulmohar layout ,Bethal layout and 
Surrounding area cross roads in Horamavu ward No-25 
(Under 110 villages area) 


CM Nava Nagarothana 


CM Nava Nagarothana 


295 


Restoration, Resurfacing and Comprehensive devlopment 
of roads to Cauvery water supply line and UGD laying 
roads at SS Falm and Surrounding area cross roads in 


Horamavu ward No-25 (Under 110 villages area) 


CM Nava Nagarothana 


296 


297 


298 


Restoration, Resurfacing and Comprehensive devlopment 
of roads to Cauvery water supply line and UGD laying 
roads at Banjara layout HT lane and Surrounding area 
cross roads in Horamavu ward No-25 (Under 110 villages 
area) 

Restoration, Resurfacing and Comprehensive devlopment 
of roads to Cauvery water supply line and UGD laying 
roads at Horamavu agara Oni road cross roads and 


Surrounding area cross roads in 
(Under 110 villages area) 

Restoration, Resurfacing and Col 
of roads to Cauvery water supp 


Horamavu ward No-25 


mprehensive devlopment 
y line and UGD laying 


roads at Horamavu agara Gym road cross roads and 


Surrounding area cross roads in 
(Under 110 villages area) 


Horamavu ward No-25 


CM Nava Nagarothana 


CM Nava Nagarothana 


CM Nava Nagarothana 


299 


300 


Restoration, Resurfacing and Coy 
of roads to Cauvery water supp 


mprehensive devlopment 
y line and UGD laying 


roads at Horamavu agara ,Maruthi layout roads and 


Surrounding area cross roads in 
(Under 110 villages area) 


Restoration, Resurfacing and Co 


Horamavu ward No-25 


mprehensive devlopment 


of roads to Cauvery water supp 


y line and UGD laying 


roads at Sangliyana layout ,Jyothinagara extention roads 
and Surrounding area cross roads in Horamavu ward No- 


25 (Under 110 villages area) 


CM Nava Nagarothana 


CM Nava Nagarothana 


100% 


197.34 
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Restoration, Resurfacing and Comprehensive devlopment 
of roads to Cauvery water supply line and UGD laying 
301 roads at Prakruthi township Ist to Sth cross roads and CM Nava Nagarothana 0 0 0 0 0 0 100% 197.60 0 0 
Surrounding area cross roads in Horamavu ward No-25 
(Under 110 villages area) 
Restoration, Resurfacing and Comprehensive devlopment 
of roads to Cauvery water supply line and UGD laying 
302 roads at Prakruthi township 6th to 12th cross roads and | CM Nava Nagarothana 
Surrounding area cross roads in Horamavu ward No-25 
(Under 110 villages area) 


Restoration, Resurfacing and Comprehensive devlopment 
of roads to Cauvery water supply line and UGD laying 
303 roads at Prakruthi township logos church backside and CM Nava Nagarothana 
Surrounding area cross roads in Horamavu ward No-25 
(Under 110 villages area) 


Restoration, Resurfacing and Comprehensive devlopment 
of roads to Cauvery water supply line and UGD laying 
304 roads at Prakruthi township Polloti school and CM Nava Nagarothana 
Surrounding area cross roads in Horamavu ward No-25 
(Under 110 villages area) 


Restoration, Resurfacing and Comprehensive devlopment 
of roads to Cauvery water supply line and UGD laying 
305 roads at Anjanadri layout main road and Surrounding area | CM Nava Nagarothana 
cross roads in Horamavu ward No-25 (Under 110 villages 
arca) 


Restoration, Resurfacing and Comprehensive devlopment 
of roads to Cauvery water supply line and UGD laying 
306 roads at Anjanadri layout Unnathi layout cross roads and | CM Nava Nagarothana 
Surrounding area cross roads in Horamavu ward No-25 
(Under 110 villages area) 


Restoration, Resurfacing and Comprehensive devlopment 
of roads to Cauvery water supply line and UGD laying 

307 roads at Ogies cross roads and Surrounding area cross CM Nava Nagarothana 
roads in Horamavu ward No-25 (Under 110 villages area) 


Restoration, Resurfacing and Comprehensive devlopment 
of roads to Cauvery water supply line and UGD laying 
roads at Sri.Saibaba layout, Anugraha layout and 0 0 0 0 0 0 100% 
ava Nace ans % 
Surrounding area cross roads in Horamavu ward No-25 CM Nava Nagarothana 
(Under 110 villages area) 


308 198.17 0 0 


Restoration, Resurfacing and Comprehensive devlopment 
of roads to Cauvery water supply line and UGD laying 
309 roads at babusapalya Nanjappa garden cross roads and CM Nava Nagarothana 0 0 0 0 0 0 100% 197.55 0 0 
Surrounding area cross roads in Horamavu ward No-25 
(Under 110 villages area) 


Restoration, Resurfacing and Comprehensive devlopment 
of roads to Cauvery water supply line and UGD laying 
roads at babusapalya Doddaiah Layout, Mallappa Layout 0 0 0 0 0 0 100% 
& Surrounding area cross roads in Horamavu ward No-25 CM Nava Nagarothana 
(Under 110 villages area) 


310 198.06 0 0 
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311 


312 


Restoration, Resurfacing and Comprehensive devlopment 
of roads to Cauvery water supply line and UGD laying 
roads at Babusapalya Flower garden and Surrounding 
area cross roads in Horamavu ward No-25 (Under 110 
villages area) 

Restoration, Resurfacing and Comprehensive devlopment 
of roads to Cauvery water supply line and UGD laying 
roads at MM.Garden and Surrounding area cross roads in 
Ogies cross roads in Horamavu ward No-25 (Under 110 
villages area) 


CM Nava Nagarothana 


CM Nava Nagarothana 


100% 


198.16 


313 


Restoration, Resurfacing and Comprehensive devlopment 
of roads to Cauvery water supply line and UGD laying 
roads at Babusapalya Village and Surrounding area cross 
roads in Horamavu ward No-25 (Under 110 villages area) 


CM Nava Nagarothana 


314 


315 


316 


317 


318 


Restoration, Resurfacing and Comprehensive devlopment 
of roads to Cauvery water supply line and UGD laying 
roads at Babusapalya shivareddy layout,GNR Garden 
and Surrounding area cross roads in Horamavu ward No- 
25 (Under 110 villages area) 


Restoration, Resurfacing and Comprehensive devlopment 
of roads to Cauvery water supply line and UGD laying 
roads at Chalakere church main road and Surrounding 
area cross roads in Horamavu ward No-25 (Under 110 
villages areca) 

Restoration, Resurfacing and Comprehensive devlopment 
of roads to Cauvery water supply line and UGD laying 
roads at Glass factory main road and Surrounding area 
cross roads in Horamavu ward No-25 (Under 110 villages 
area) 

Restoration, Resurfacing and Comprehensive devlopment 
of roads to Cauvery water supply line and UGD laying 
roads at Andra muniyappa layout and Surrounding area 
cross roads in Horamavu ward No-25 (Under 110 villages 
area) 

Restoration, Resurfacing and Comprehensive devlopment 
of roads to Cauvery water supply line and UGD laying 
roads at Geddalahalli village area and Surrounding area 
cross roads in Horamavu ward No-25 (Under 110 villages 
area) 


CM Nava Nagarothana 


CM Nava Nagarothana 


CM Nava Nagarothana 


CM Nava Nagarothana 


CM Nava Nagarothana 


100% 


100% 


100% 


196.02 


195.85 


197.69 


319 


320 


Restoration, Resurfacing and Comprehensive devlopment 
of roads to Cauvery water supply line and UGD laying 
roads at K.Narayanapura and Kyalasanahalli village and 
Surrounding area cross roads in Horamavu ward No-25 
(Under 110 villages area) 


Restoration, Resurfacing and Comprehensive devlopment 
of roads to Cauvery water supply line and UGD laying 
roads at Nagareshwara Nagenahalli village and 
Surrounding area cross roads in Horamavu ward No-25 
(Under 110 villages area) 


CM Nava Nagarothana 


CM Nava Nagarothana 


100% 


100% 


172.86 
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321 


322 


323 


324 


Restoration, Resurfacing and Co 


mprehensive devlopment 


of roads to Cauvery water supply line and UGD laying 


roads at Kothanur Village, Thin 


megowda Surrounding 


area cross roads in Horamavu ward No-25 (Under 110 


villages area) 


Restoration, Resurfacing and Co 


mprehensive devlopment 


of roads to Cauvery water supply line and UGD laying 
roads at NRI Layout Sth main road upto M.R. Riches 
Garden and Surrounding area cross roads in 


Ramamurthynagara ward No-26 (Under 110 villages area) 


Restoration, Resurfacing and Co 
of roads to Cauvery water supp 


mprehensive devlopment 
y line and UGD laying 


roads at NRI Layout Ist main to 4th main and 


Surrounding area cross roads in 
No-26 (Under 110 villages area) 


Restoration, Resurfacing and Co 
of roads to Cauvery water supp 


Ramamurthynagara ward 


mprehensive devlopment 
y line and UGD laying 


roads at NRI Layout Sth main to 8th main and 


Surrounding area cross roads in 
No-26 (Under 110 villages area) 


Ramamurthynagara ward 


CM Nava Nagarothana 


CM Nava Nagarothana 


CM Nava Nagarothana 


CM Nava Nagarothana 


40% 


100% 


100% 


0.00 


198.25 


197.83 


325 


Restoration, Resurfacing and Co 
of roads to Cauvery water supp 


mprehensive devlopment 
y line and UGD laying 


roads at NRI Layout 9th main to 13th main and 
Surrounding area cross roads in Ramamurthynagara ward 
No-26 (Under 110 villages area) 


CM Nava Nagarothana 


326 


Restoration, Resurfacing and Comprehensive devlopment 
of roads to Cauvery water supply line and UGD laying 
roads at NRIPhase2 and Surrounding area cross roads in 
Ramamurthynagara ward No-26 (Under 110 villages area) 


CM Nava Nagarothana 


327 


328 


Restoration, Resurfacing and Comprehensive devlopment 
of roads to Cauvery water supply line and UGD laying 
roads at MR Riches garden area and Surrounding area 
cross roads in Ramamurthynagara ward No-26 (Under 110 
villages area) 


Restoration, Resurfacing and Comprehensive devlopment 
of roads to Cauvery water supply line and UGD laying 
roads at Nanjundappa layout and Surrounding area cross 
roads in Ramamurthynagara ward No-26 (Under 110 
villages area) 


CM Nava Nagarothana 


CM Nava Nagarothana 


329 


330 


Restoration, Resurfacing and Comprehensive devlopment 
of roads to Cauvery water supply line and UGD laying 
roads at Riches garden main road and Surrounding area 
cross roads in Ramamurthynagara ward No-26 (Under 110 
villages area) 


Restoration, Resurfacing and Comprehensive devlopment 
of roads to Cauvery water supply line and UGD laying 
roads at Kalkere village and Surrounding area cross roads 
in Ramamurthynagara ward No-26 (Under 110 villages 
area) 


CM Nava Nagarothana 


CM Nava Nagarothana 


80% 


132.86 
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331 


332 


333 


334 


Restoration, Resurfacing and Comprehensive devlopment 
of roads to Cauvery water supply line and UGD laying 
roads at Kalkere Gopalappa layout and Surrounding area 
cross roads in Ramamurthynagara ward No-26 (Under 110 
villages area) 


Restoration, Resurfacing and Comprehensive devlopment 
of roads to Cauvery water supply line and UGD laying 
roads at Punya Bhoomi layout and Surrounding area 
cross roads in Ramamurthynagara ward No-26 (Under 110 
villages area) 

Restoration, Resurfacing and Comprehensive devlopment 
of roads to Cauvery water supply line and UGD laying 
roads at Banjara green garden main road and 

Surrounding area cross roads in Ramamurthynagara ward 
No-26 (Under 110 villages area) 


Restoration, Resurfacing and Comprehensive devlopment 
of roads to Cauvery water supply line and UGD laying 
roads at Banjara Trinity layout ,Lephakhi layout main 
road and Surrounding area cross roads in 
Ramamurthynagara ward No-26 (Under 110 villages area) 


CM Nava Nagarothana 


CM Nava Nagarothana 


CM Nava Nagarothana 


CM Nava Nagarothana 


80% 


100% 


100% 


156.47 


196.54 


197.75 


335 


336 


337 


338 


339 


Restoration, Resurfacing and Comprehensive devlopment 


of roads to Cauvery water supply line and UGD laying 
roads at Vijayalakshmi layout and Surrounding area 
cross roads in Ramamurthynagara ward No-26 (Under 110 
villages area) 


Restoration, Resurfacing and Comprehensive devlopment 
of roads to Cauvery water supply line and UGD laying 
roads at Maheshwarappa layout and Surrounding area 
cross roads in Ramamurthynagara ward No-26 (Under 110 
villages areca) 

Restoration, Resurfacing and Comprehensive devlopment 
of roads to Cauvery water supply line and UGD laying 
roads at Sri. OM Shakthi temple and Surrounding areca 
cross roads in Ramamurthynagara ward No-26 (Under 110 
villages area) 

Restoration, Resurfacing and Comprehensive devlopment 
of roads to Cauvery water supply line and UGD laying 
roads at Kanakagiri and Surrounding area cross roads in 
Ramamurthynagara ward No-26 (Under 110 villages area) 


Restoration, Resurfacing and Comprehensive devlopment 
of roads to Cauvery water supply line and UGD laying 
roads at K-Channasandra Church road and Surrounding 
area cross roads in Ramamurthynagara ward No-26 
(Under 110 villages area) 


CM Nava Nagarothana 


CM Nava Nagarothana 


CM Nava Nagarothana 


CM Nava Nagarothana 


CM Nava Nagarothana 


100% 


100% 


168.38 


111.87 


175.78 


198.16 


340 


Restoration, Resurfacing and Comprehensive devlopment 
of roads to Cauvery water supply line and UGD laying 
roads at K-Channasandra Church road ,HT Lane, Green 
country and Surrounding area cross roads in 
Ramamurthynagara ward No-26 (Under 110 villages area) 


CM Nava Nagarothana 


100% 


170.66 
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Restoration, Resurfacing and Co 


mprehensive devlopment 


of roads to Cauvery water supply line and UGD laying 
341 roads at K-Channasandra Green garden and Surrounding 
area cross roads in Ramamurthynagara ward No-26 


(Under 110 villages area) 


Restoration, Resurfacing and Col 


mprehensive devlopment 


of roads to Cauvery water supply line and UGD laying 


roads at K-Channasandra Village and Surrounding area 


CM Nava Nagarothana 


100% 


197.92 


342 ava Nae an 
cross roads in Ramamurthynagara ward No-26 (Under 110 CM Nava Nagarothana 
villages area) 

Restoration, Resurfacing and Comprehensive devlopment 
of roads to Cauvery water supply line and UGD laying 

343 roads at K-Channasandra-Kanakanagara and 
Surrounding area cross roads in Ramamurthynagara ward CM Nava Nagarothana 
No-26 (Under 110 villages area) 

Restoration, Resurfacing and Comprehensive devlopment 
of roads to Cauvery water supply line and UGD laying 

344 roads at K-Channasandra- Khane main road and 
Surrounding area cross roads in Ramamurthynagara ward CM Nava Nagarothana 
No-26 (Under 110 villages area) 

346 pment of Drains in Ward -55 Devasandra | Road Development 

Annexure-2 


347 Development of Roads and Drains in Basavanapura Ward 


No. 5 


ad Development 


Annexure-2 


0 0 0 


1456.36 


348 Development of Roads and Drains in Ward -56 A- 


Roa 


Development 


0.00 


Narayanapura Annexure-2 
349 Development of Roads and Drains in Ward -81 Road Development 
Vignananagara Annexure-2 
Developmental works CC Drains, CC Roads and Asphalt 
350 roads in Old K.r.Pura, Bhattarahalli and T.C. Palya Slum Road Development 
surrounding areas in Ward No. 52 K.R.Pura Annexure-2 
Development and Improvements of roads, drains and 
footpath in FCI Godown road and surrounding 
351 area,Kothanuru area,Jamia Maszid surrounding area, Mini Road Development 0 0 0 0 100% ಹ 
Tajmahal road, Block-1 BDA Layout road, Nagappa reddy Annexure-2 * 
layout Slum surrounding areas in Ward No. 51 Vijinapura 
K.R.Pura Constituency 
Restoration, Resurfacing and Comprehensive devlopment 
of roads to Cauvery water supply line and UGD Cut 
portion at Hosysalanagara 3rd main road From T.C.Palya | 
352 main road to Railway track Hosysalanagara Ist,2nd,3rd 110 Villages Road 0 0 0 0 40% 
,4th,Sth,6th,7th main,8th main road and Hanumareddy Improvements 289.52 
Annexure-7 


layout of T.C.Palya main road,and and Surrounding area 
cross roads in Horamavu ward No-25 (Under 110 villages 


area) 
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Restoration, Resurfacing and Comprehensive devlopment 


of roads to Cauvery water supp 


y line and UGD Cut 


portion at Hosysalanagara Vigneshwara layout, 16th, 17th, 


18th, 19th,20th, Vinayakalayout, Vijaya bank colony cross 


110 Villages Road 


433 roads and Nandanum colony 10th main road and Improvements 0 90% 946.74 
Surrounding area cross roads in Horamavu ward No-25 Annexure-7 
(Under 110 villages area) 

Restoration, Resurfacing and Comprehensive devlopment 
of roads to Cauvery water supply line and UGD Cut 
portion at Horamavu Nandanum colony cross 110 Villages Road 

354 |roads,munireddy layout cross roads and Amar Regency Improvements 0 100% 1038.91 
layout, Ashirvad colony,Anjinappa layout cross roads,and Annexure-7 
Surrounding area cross roads in Horamavu ward No-25 
(Under 110 villages area) 

Restoration, Resurfacing and Comprehensive devlopment 
of roads to Cauvery water supply line and UGD Cut 
portion at Papaiah layout,coconut garden,Bank Avenue 110 Villages Road 

355 [cross roads, and Babsapalya Nanjappa garden Doddaiah Improvements 0 100% 1037.01 
layout Mallappa layout and Surrounding area cross roads Annexure-7 
in Horamavu ward No-25 (Under 110 villages area) 

Restoration, Resurfacing and Comprehensive devlopment 
of roads to Cauvery water supply line and UGD Cut 
portion at Babsapalya village,Balachandra sai 110 Villages Road 

356  [layout, Venkateshappa layout, Prakrthi town ship and Improvements 100% 1019.68 
Surrounding area cross roads in Horamavu ward No-25 Annexure-7 
(Under 110 villages area) 

Restoration, Resurfacing and Comprehensive devlopment 
of roads to Cauvery water supply line and UGD Cut \ 

357 portion at babsapalya flower garden, M.M 110 Villages Road 100% 
Garden,shivareddy layout G.N.R.Garden balaji layout and Improvements 1039.30 
Surrounding area cross roads in Horamavu ward No-25 Annexure-7 
(Under 110 villages area) 

Restoration, Resurfacing and Comprehensive devlopment 
of roads to Cauvery water supply line and UGD Cut 
portion at Chikkananjundareddy layout Prakruthi 110 Villages Road 

358  |Township Horamavu Agara village and Rajanna layout st Improvements 0 95% 996.49 
block and Surrounding area cross roads in Horamavu ward Annexure-7 
No-25 (Under 110 villages area) 

Restoration, Resurfacing and Comprehensive devlopment 
of roads to Cauvery water supply line and UGD Cut 
portion at Horamavu Agara Rajanna layot stage 2,Defence 110 Villages Road 

359  [colony,Sangliyana layout, Banjara layout and Surrounding Improvements 0 100% 0.00 
area cross roads in Horamavu ward No-25 (Under 110 Annexure-7 
villages area) 

Restoration, Resurfacing and Comprehensive devlopment 
of roads to Cauvery water supply line and UGD Cut 
portion at Kalkere village Pampik layout Papanna layout 110 Villages Road 

360  |Munivenkatappa layout and K.Channasandra Improvements 0 50% 462.76 

village,Kanakanagara and Surrounding area cross roads Annexure-7 


in R.M.Nagara ward No-26 (Under 110 villages area) 
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361 


Construction of Additional floors to samudaya bhavana 
Building at Jayanthinagara and Additional floors to govt. 
school building at Muneshwaranagara Horamavu at Ward 
No. 25 
Construction of Govt. School Building at Ambedkarnagara 
in R.M.Nagara Ward No. 26 (Stage-1) 


Construction of Govt. School Building at Ambedkarnagara 
in R.M.Nagara Ward No. 26 (Stage-2) 


P-3727 ( SC-SP/TS 


P-3727 ( SC-SP/TS 


P-3727 ( SC-SP/TS 


Construction of Anganawadi Building at Bhovi Colony 
and Kowdenahalli Repairs to Govt., school building 
Kowdenahalli in R.M.Nagara Ward No. 26 
Developmental works in Ambedkar Bhavan at AK Colony 
in K.R.Puram in ward no.52 K.R.Pura. 


P-3727 ( SC-SP/TS 


P-3727 ( SC-SP/TS 


Developmental works in Samudhaya bhavan building at 
Tank road near new police station road K.R.Puram in ward 
no.52. 


P-3727 ( SC-SP/TS 


Construction of primary health care center at B- 
Narayanapura in Ward No. 55 Devasandra 

Providing Electrical poles and light fitting for street light in 
ward no 54 Hoodi 

Sinking of borewells and providing sub-mersible pumpset 
& clectrification at Hoodi Ward No.54 

mprovements of Roads and Drains Sth Cross Prasanth 
layout kodigehalli Ward No.54 Hoodi 

mprovements of Roads and Drains Burial Ground Road 
odigchalli Ward No.54 Hoodi 


P-3727 ( SC-SP/TS 


CM Nava Nagarothana 
CM Nava Nagarothana 
CM Nava Nagarothana 


CM Nava Nagarothana 


mprovements of Roads and Drains at S.B anupkumar 
layout in Ward No.54 Hoodi 


CM Nava Nagarothana 


mprovements of Drains at Om shakti Temple Road Ward 
No.54 Hoodi 
mprovements of Roads and Drains at Hodi old Borewell 
Road to Near girish gowda House Ward No.54 Hoodi 


CM Nava Nagarothana 


CM Nava Nagarothana 


mprovements of Roads and Drains at Late Kempamma, 
t.Subbanna Road to Krishna kutera Road in Hodi Ward 
No.54 Hoodi 

Improvements of Roads and Drains at Hodi ex chairmen 
anardhan reddy House to Krishna Kutera Road in Ward 
No.54 Hoodi 


CM Nava Nagarothana 


CM Nava Nagarothana 


mprovements of Roads and Drains at BBMP Opposite 
Krishnegowda house road & JCB Pillappa house road in 
Ward No.54 Hoodi 

Improvements of Roads and Drains at Thimmaiah reddy 
flour mill road in Ward No.54 Hoodi 

mprovements of drain & missing slab from Mohan kumar 
louse to Raillway boundry in Tigalarapalya in Ward 
No.54 Hoodi 


CM Nava Nagarothana 


CM Nava Nagarothana 


CM Nava Nagarothana 


Comprehensive Development to road And Drain at 
Belathur Sudarshan house road & Gowramma House road 
in Belathur Ward No.54 Hoodi 


CM Nava Nagarothana 


382 


Improvements of Roads and Drains at Om Shakti Layout 
Ayyappanagar Ward No.54 Hoodi 

Improvements of Roads and Drains at Ist Block 
Ayyappanagar Ward No.54 Hoodi 


CM Nava Nagarothana 


CM Nava Nagarothana 


00% 


28.82 0 0 
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Construction of Anganawadi toilets & Compound wall in 


383 ava Nasarothans 0 50% 
Hoodi village Ward no. 54 Hoodi CM Naya Nagarothana 0 
384 Improvements to roads and drains at Lakshmi Sagar Ist CM Nava Nagarothana 0 00% 36.24 


and 2nd cross roads in ward No.82 


Improvements to main roads,cross roads and drains and 
providing covering slabs at Garudacharpalya in ward no-82 


Improvements to roads and drains at Shetty Layout in 
Garudacharpalya in ward No.82 


CM Nava Nagarothana 


CM Nava Nagarothana 


Improvements to internal roads and drains at Subbanna 
Layout in ward No.82 

Repairs to drains, culverts and providing covering slabs in 
Maheshwari Nagara,Rammakka thota,Chikkanna Layout, 
Garudacharpalya in ward No.82 


CM Nava Nagarothana 


CM Nava Nagarothana 


Improvements to roads and drains and providing covering 
slabs in Basavanna Nagara,Seetharampalya main road 
ward No.82 
Improvements to internal roads and drains at Rajapalya 
Cross Roads in ward No.82 
Repairs to drains, culverts and providing covering slabs in 
Munikadirappa Layouts roads in ward No.82 
Repairs to drains, culverts and providing covering slabs in 
Pattanduru Agrahara roads in ward No.82 


Construction of Compound at Burial Ground in Kaveri 
nagara ward no. 82 


CM Nava Nagarothana 


CM Nava Nagarothana 


CM Nava Nagarothana 


CM Nava Nagarothana 


CM Nava Nagarothana 


Improvements to main roads,cross roads and drains and 
providing covering slabs at Garudacharpalya in ward no-82 


Asphalting and bad reaches & Maintenance of footpaths 
in Garudacharpalya ward no 82 

mprovement to Roads and Drains At AECS Layout 
A,B,C,D And E blocks Surroundings Area in ward no-85 


mprovements to asphalt roads and drains at Ashwath 
Nagar cross roads and providind 6" inch covering slabs of 
marathahalli Ward No.86 


CM Nava Nagarothana 


CM Nava Nagarothana 


CM Nava Nagarothana 


CM Nava Nagarothana 


mprovements to roads and drains at Chowdeshwari 
Layout Sth cross of marathahalli ward No.86 
mprovements to roads and drains at Someshwara temple 
back side of marathahalli ward No.86 


CM Nava Nagarothana 


CM Nava Nagarothana 


mprovements to roads and drains at Kodigehalli 
Krishnappa Layout of marathahalli ward No.86 
Improvements to roads and drains at Muneshwara Temple 
cross roads of Yamaluru at marathahalli ward No.86 


Improvements to roads and drains at Ranganatha Swamy 
temple roads of Yamaluru at marathahalli ward No.86 


CM Nava Nagarothana 


CM Nava Nagarothana 


CM Nava Nagarothana 


Drilling of Borewells in ward no.150 Bellandur 


CM Nava Nagarothana 


Providing Street light in ward no.150 Bellandur 


Improvements of Drains in Bellandur Ward no.150 


CM Nava Nagarothana 


CM Nava Nagarothana 
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Improvements of Roads and Drains in Cross Roads in 

406 ip ava Nagarothane 0 100% 0 0 
Bellandur at ward no 150 Bellandur CM Nava Nagarothana 3294 

407 Improvements of Roads and Drains in Bellandur Colony CM Nava Nagarothana 0 50% i 0 0 


area at ward no 150 Bellandur 


Improvements of Roads behind Rasaganga Hotel in 
Bellandur at ward no 150 


CM Nava Nagarothana 


Improvements of Roads and Drains behind Nelavagi Eye 
Hospital in Bellandur at ward no 150 


CM Nava Nagarothana 


Improvements of Roads and Drains in Ambalipura 
Residency at ward no 150 Bellandur 

Improvements of Roads and Drains Opp to raghu achar 
house road in Ambalipura at ward no 150 Bellandur 


CM Nava Nagarothana 


CM Nava Nagarothana 


Improvements of Roads and Drains Near AKR Garments 
main gate opp road in Ambalipura at ward no 150 


Bellandur 


CM Nava Nagarothana 


mprovements 0 


mprovements 0 


Y.bal 
ward no 150 Bellandur 


Roa 


Royal placid layout in 


bu house road in Ambalipura at 


ls and Drains at Ist and 2nd cross in 
Harluru at ward no 150 Bellandur 


CM Nava Nagarothana 


CM Nava Nagarothana 


mprovements 0 


Roa 


ls and Drains at Life Style Layout in 


Harluru at ward no 150 Bellandur 


CM Nava Nagarothana 


mprovements 0 
rovements 0 
landur 


mprovements 0 


mprovements 0 


Roa 


Roa 


village at ward no 150 


Roa 


ls and Drains in reliable tranquit 


layout in Harluru at ward no 150 Bellandur 


Id vill f Harl it ward no 150 
old village of Harluru at ward no CM Nava Nagarotha 
CM Nava Nagarothai 


ls and Drains in Kaikondrahalli old 
Bellandur 


ls and Drains in Gayathri layout in 


Kaikondrahalli at ward no 150 Bellandur 


Improvements of Roads and Drains in Maruthi layout in 
Kaikondrahalli at ward no 150 Bellandur 


CM Nava Nagarothai 


CM Nava Nagarothana 


CM Nava Nagarothana 


mprovements 0 
Blooming layout 
Bellandur 


mprovements 0 


mprovements 0 


Roa 
road 


Roa 


Roa 


ls and Drains at Bata show room and 
in Kaikondrahalli at ward no 150 


is and Drains in old village of 


Doddakannelli at ward no 150 Bellandur 


ls and Drains in Doddakannelli govt 


primary school back side sudhakar house back side road at 
ward no 150 Bellandur 


CM Nava Nagarothana 


CM Nava Nagarothana 


CM Nava Nagarothana 


mprovements 0 


Roa 


s and Drains From Doddakannelli 


Circle to praveen house to cm Narsimha murty house at 
ward no 150 Bellandur 


CM Nava Nagarothana 


mprovements 0 


Roa 


ls and Drains near Lakshmamma 


Layout roads along with chikkanyakanahalli road in 
Doddakannelli at ward no 150 Bellandur 


CM Nava Nagarothana 


428 


mprovements 0 


mprovements 0 


Roa 


Roa 


ls and Drains Shivashankar layout in 


Doddakannelli at ward no 150 Bellandur 


ls and Drains From sarjapura main 


road to Radha reddy road aproach road in Doddakannelli 
at ward no 150 Bellandur 

Providing Electric Poles and Light Fittings for Street Light 
in Ward No. 83 Kadugodi 


CM Nava Nagarothana 


CM Nava Nagarothana 


CM Nava Nagarot 


ana 


78.75 0 0 
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Sinking of borewell and providing Sub-mersible pumps & 
429 Electrification at in Kadugodi Ward No.83 Kadugodi 


Improvements of Roads and Drains at Kadugodi 
Brundavana layout ,Ist,2nd & 3rd cross, Vijayalakshmi 
colony cross roads in Ward No.83 Kadugodi 


Improvements of Roads and Drains at Kadugodi 
Patalamma Layout Cross roads in Ward No.83 Kadugodi 


CM Nava Nagarot 


ana 


CM Nava Nagarothana 


CM Nava Nagarothana 


Improvements of Roads and Drains at Kadugodi Garuda 
Appartment 2nd main road in Ward No.83 Kadugodi 


Improvements of Roads and Drains at Kadugodi Siddarth 
layout mujecb house road in Ward No.83 Kadugodi 


mprovements 0 ls and Drain Channasandra Tigala 
Street & Rudrap; p road in Ward No.83 Kadugodi 


mprovements of Roads and Drain Channasandra Pruthvi 
Layout cross Roads in No.83 Kadugodi 


mprovements of Roads and Drain Channasandra 
Dasegowda house road in Ward No.83 Kadugodi 
mprovements of Roads and Drains at Channasandra ring 
road in Ward No.83 Kadugodi 

mprovements of Roads and Drain Channasandra 
Chandrareddy Layout 1,2,3rd Cross & Police Muniraju 
louse Road , Narayanareddy loyout Road in Ward No.83 
Kadugodi 


CM Nava Nagarothana 


CM Nava Nagarothana 


CM Nava Nagarothana 


CM Nava Nagarothana 


CM Nava Nagarothana 


CM Nava Nagarothana 


CM Nava Nagarothana 


mprovements of Roads and Drain Channasandra Geetha 
Medicals main Road to Ramegowda house Road 
sriramaiah house road to lakshmi house in Ward No.83 
Kadugodi 
mprovements of Roa Drain Dinnur 1,2,3rd Cross in 
Ward No.83 Kadugodi 
Improvements of Roads and Drain Dinnur 4,5,6th cross & 
angadi Mariyappa House road in Ward No.83 Kadugodi 


Improvements of Roads and Drain A.K.G Colony 
Ambedkar Circle to Bangle shop and RO Plant road in 
Ward No.83 Kadugodi 


CM Nava Nagarothana 


CM Nava Nagarothana 


CM Nava Nagarothana 


CM Nava Nagarothana 


Improvements of Roads and Drain Ambedkar Gutta 
3,4,5th cross road in Ward No.83 Kadugodi 
Improvements of Roads and Drain Prasanth layout main 
road & cross road in Ward No.83 Kadugodi 
Improvements of Roads and Drain Munishwara layout 
cross road in Ward No.83 Kadugodi 


CM Nava Nagarothana 


CM Nava Nagarothana 


CM Nava Nagarothana 


Providing Electrical poles and light fitting for street light in 
ward no 84 hagadur 
Construction of Concrete road Giriaja House to Thotada 
Road Transformer in Siddapura Village in Ward n 0.84 
Hagaduru 

448 Improvements of burial ground Road and deshilting of 
drain in Nagondanahalli in Ward No.84 Hagadur 


CM Nava Nagarothana 


CM Nava Nagarothana 


CM Nava Nagarot 


ana 


0.00 0 0 


Page 27 of 38 


449 Improvements of roads and drains Abbaiah house road in 


00% 


hagaduru Ward No.84 Hagadur CM Nava Négarothana 2ಕ್ಕಂರ 
Sinking of borewells and providing submerjable pumpset 
450  Jand electrification and pipe line to Hagadur Village in CM Nava Nagarothana 0 00% 23.00 


ward No. 84 Hagadur 
Sinking of borewells and providing submerjable pumpset 

and electrification and pipe line to Hagadur Vinayakanagar 
in ward No. 84 Hagadur 


CM Nava Nagarothana 


Improvements of Roads from Hagaduru Vinayaka temple 
to muneshwara temple upto Govindappa land in Ward 
No.84 Hagadur 
Improvements of Roads and Drains in Immadihalli main 
Road Wardv No. 84 Hagadur 
Sinking of borewells and providing submerjable pumpset 
and electrification and pipe line & Improvement of Cross 
Roads & drain in Nagaraj colony Immadihalli Village in 
ward No. 84 Hagadur 

Construction Of Concreet Road Nallurahalli Colony in 
Wardv No. 84 Hagadur 

Improvements of Roads from yellamma temple to white 
field main road in nallurahalli village in Ward No.84 
Hagadur 


Providing of Concret roads from yallamma temple to 
venkataswamy house Assrama road milk chinnappa & 
tylor chandru house road Sth cross to Ist cross link road 
2nd cross link road in Nalluralli colony in Wardv No. 84 
Hagadur 

Improvement of drain from B SF Manju in 
Ramagondanahalli Ward No. 84 Hagadur 

Improvement of drain from munivenkatappa house to 
electrical house to electrical seenappa house in 
Ramagondanahalli Ward No. 84 Hagadur 


CM Nava Nagarothana 


CM Nava Nagarothana 


CM Nava Nagarothana 


CM Nava Nagarothana 


CM Nava Nagarothana 


CM Nava Nagarothana 


CM Nava Nagarothana 


CM Nava Nagarothana 


Sinking of borewells and providing submerjable pumpset 
and electrification in Ramagondanahalli ward No. 84 
Hagadur 

Improvements of Roads from Bank Krisnappa house in 
Ramgondanahalli in Ward No.84 Hagadur 


CM Nava Nagarothana 


CM Nava Nagarothana 


Improvement of drain from Varthur kodi petrol bunk to 
Yallamma temple, devaraj house to Anjinappa house and 
Mala shop to Gurunarayana house in Varthur kodi Ward 
No. 84 Hagadur 


CM Nava Nagarothana 


Sinking of borewells and providing submerjable pumpset 
and electrification in Ramagondanahalli ward No. 84 
Hagadur 

Improvements of drains from sai Layout Whitefield Ward 
No.84 Hagadur 

Improvement of drain from Anjancyaswamy temple via 
ravishankar school upto M krishnappa chicken farm house 
in Siddapura Ward No. 84 Hagadur 


CM Nava Nagarothana 


CM Nava Nagarothana 


CM Nava Nagarothana 


Improvement of drain from sriramaiah house road in 
siddapura Ward No. 84 Hagadur 

Improvement of roads & drain from Tranformer to patel 
thygraj house in Siddapura Ward No. 84 Hagadur 


CM Nava Nagarothana 


CM Nava Nagarothana 
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Sinking of borewells and providing submerjable pumpset 
468 and electrification inNagondanahalli ward No. 84 Hagadur 


Improvement of roads & drain in Vinayaka Layout white 
field inWard No. 84 Hagadur 

Improvement of roads & drain in Karumariyamma Temple 
Road Ward No. 84 Hagadur 


CM Nava Nagarothe 


Improvement of drain from Byrappa Layout Whitefield 
469 ava Nasarothana 
Ward No. 84 Hagadur GM NavaNagazrot 


CM Nava Nagarothana 


CM Nava Nagarothana 


0.00 


Sinking of borewells and providing submerjable pumpset 
and electrification in Gandhinagar ward No. 84 Hagadur 


Sinking of borewells and providing submerjable pumpset 
and electrification in Vijaynagara ward No. 84 Hagadur 


CM Nava Nagarothana 


CM Nava Nagarothana 


Improvements of Roads and Drains in nagraja layout in 
vijayanagar Wardv No. 84 Hagadur 

Providing Electrical poles and light fitting for street light in 
ward no 149 varthur 

Sinking of Borewells and Providing Pumpsets motors and 
water supply pipelines (Comprehensive development of 
Roads,Drains & Footpath in ward no.149 Varthur BBMP) 
in w.no.149 


CM Nava Nagarothana 


CM Nava Nagarothana 


CM Nava Nagarothana 


mprovements of roads and drains Madhuranagara 3rd 
stage area in ward no.149 

mprovements of roads and drains Madhuranagara Flour 
mill road, Policappa house to Kaverappa house in ward 
no.149 


CM Nava Nagarothana 


CM Nava Nagarothana 


mprovements of roads and drains munnekolala vagdevi 
layout cross layout and vasanth layout in ward No.149 
(Warthur) 


mprovements of roads and drains munnekolala 
Lakshminarayana temple road in ward No.149 (Varthur) 


mprovements of roads and drains munnekolala green 
garden layout to manjunatha layout link road in ward 
No.149 (Varthur) 


CM Nava Nagarothana 


CM Nava Nagarothana 


CM Nava Nagarothana 


Development of drain and road at Gunjur vinayaka temple 
road to main road in ward no.149 

Development of drain and road at Gunjur Gokal road and 
Manohara Reddy house and surrounding area in ward 
no.149 


CM Nava Nagarothana 


CM Nava Nagarothana 


Development of drain and road at Gunjur vinayaka layout 
cross roads in ward no.149 
Development of drain and road at Gunjupalya Venugopal 
house to Thambli muniyappa house and surrounding area 
no.149 
lopment of drain and road at Gunjupalya Changamma 
to Ashraya layout and surrounding area in ward 

) 


Development of drain and road at chikkabelandur to 


CM Nava Nagarothana 


CM Nava Nagarothana 


CM Nava Nagarothana 


487 chandrareggy house to malluru road development and CM Nava Nagarothana 0 00% 60.00 
sournding area in ward No.149 (varthur) 
488 Development of drain and road at Ganjurhosahalli charan CM Nava Nagarothana 0 00% 38.00 


and sournding area in ward No.149 (varthur) 
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489 


Development of drain and road at Varthur Thigalara 
Beedhi and surrounding area in ward no.149 


CM Nava Nagarot 


ana 


100% 


106.00 


490 


491 


Development of drain and road at varthur prakesh layout, 
BCM layout, subregister road, manjunatha layout, and 
surrounding area in ward no.149 (varthur) 

lopment of drain and road at varthur baradugunte 
ind surrounding area in ward No. 149(varthur) 


CM Nava Nagarot 


ana 


CM Nava Nagarothana 


100% 


55.00 


492 


493 


lopment of drain and road at varthur shivaji studio Ist 
2nd cross, lake view nursing, J srinivasa house 


and sournding area 


in ward No. 


49(varthur) 


Deve 
main 


10] 


pment of 


rain an 


road at 


panuthur boganahalli 


road and sournding area in ward No. 149(varthur) 


CM Nava Nagarothana 


CM Nava Nagarothana 


494 


Deve 
main 


10] 


pment of 


(varthur) 


rain an 


road at 


road and cross roads and sou: 
No.149 


panuthur JCR layout 
rnding area in ward 


CM Nava Nagarothana 


495 


496 


497 


498 


499 


Deve 


layout main road 
and sournding area 


roads 
Deve 


10] 


pment of 


10] 


pment of 


rain an 


rain an. 


road at 


road at 


panuthur kaverappa 


and cross roads, vidhya vikas school 
in ward No.149 (varthur) 


prembroke layout main 


road in panathur village in ward No.149 (varthur) 


Desilting of drain and removing and resetting of side 
drains in ward No.149(varthur) 

Development of drain and road at varthur Halubavi road 
for varthur main road to panchamuki ganesha temple in 
ward No.149(varthur) 

Development of drain and road at panuthur kaverappa 
layout cisco road and sournding area in ward No.149 
(varthur) 


CM Nava Nagarothana 


CM Nava Nagarothana 


CM Nava Nagarot 


ana 


CM Nava Nagarothana 


CM Nava Nagarothana 


500 


501 


502 


503 


Providing Restoration of road cut portion done by BWSS 
‘or Cauvery Water pipeline and UGD works in Belthur, 
Belthur colony and Varanasi village in ward no.54 Hoody 


Providing Restoration of road cut portion done by BWSS 


‘or Cauvery Water pipeline and UGD works in 
Byrathi/Byrathi Bande and Bilishivle village in ward no.54 
Hoody 


Provi 


ing 


Restoration 0 


‘or Cauvery Water pipel 


TOa 


ine an 


cut portion 


Ione 


UGD works in 


by BWSS 


Channasandra and A.K.G Colony villages 


in ward no.83 


Kadugudi 
Providing Restoration 0 
‘or Cauvery Water pipel 
Ramegowda nagara and 
no.83 Kadugudi 


TOA 


cut portion done 


ine and UGD works in 
Kadugudi plantation in 


by BWSSB 


ward 


CM Nava Nagarothana 


CM Nava Nagarothana 


CM Nava Nagarothana 


CM Nava Nagarot 


ana 


[=] 


0.00 


504 


Providing Restoration 0 
‘or Cauvery Water pipel 
Hagaduru,Nagondanhal 


ward no.84 


Hagaduru 


TOA 


cut portion done 


ine and UGD works in 


iand 


Ramgondanahalli 


by BWSSB 


villages in 


CM Nava Nagarot 


ana 


oa 


75% 


0.00 


505 


Providing Restoration of road cut portion done by BWSSB 
‘or Cauvery Water pipeline and UGD works in Siddapura 
and Immadihalli villages in ward no.84 Hagaduru 


CM Nava Nagarot 


ana 


75% 


0.00 
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506 


Providing Restoration of road cut portion done by BWSSB 
for Cauvery Water pipeline and UGD works in 
Thubarahalli villages in ward no.85 Doddanekkundi 
Providing Restoration of road cut portion done by BWSSB 
for Cauvery Water pipeline and UGD works in Balagere 
and Gunjuru villages in ward no.149 Varthur 


Providing Restoration of road cut portion done by BWSSB 
for Cauvery Water pipeline and UGD works in Panthur 
and Panthur Dinne villages in ward no.149 Varthur 


Providing Restoration of road cut portion done by 
BWSSB for Cauvery Water pipeline and UGD works in 
Sorehunese and Madhuranagara villages in ward no.149 
Varthur 


CM Nava Nagarot 


ana 


CM Nava Nagarothana 


CM Nava Nagarothana 


CM Nava Nagarothana 


75% 


0.00 0 0 


Providing Restoration of road cut portion done by BWSS 
‘or Cauvery Water pipeline and UGD works in Varthur 
and chikkabellundur villages in ward no.149 Varthur 


CM Nava Nagarothana 


iding Restoration of road cut portion done by BWSS 
auvery Water pipeline and UGD works in 
Devarabisanhalli and Kadubisanhalli villages in ward 
landuru 


CM Nava Nagarothana 


Restoration of road cut portion done by BWSS 
‘or Cauvery Water pipeline and UGD works in 
Kariyammana agrahara and Kaikondrahalli villages in 
ward no.150 Bellanduru 


Providing Restoration of road cut portion done by 
BWSSB for Cauvery Water pipeline and UGD works in 
unnasandra and Bhoganahalli villages in ward no.150 
Bellanduru 


CM Nava Nagarothana 


CM Nava Nagarothana 


Providing Restoration of road cut portion done by BWSSB 
‘or Cauvery Water pipeline and UGD works in 
Doddakannahalli and Kasavanhalli villages in ward no.150 
Bellanduru 


CM Nava Nagarothana 


mprovements to roads at Hanumanthanagara and other 
areas of Bilishivale in Hoodi in Ward no.54 


CM Nava Nagarothana 


mprovements to drains at Hanumanthanagara and other 
areas of Bilishivale in Hoodi in Ward no.54 
mprovements to roads, drains and culverts at Bilishivale 
village in Hoodi ward no.54(Phase-1) 


CM Nava Nagarothana 


CM Nava Nagarothana 


523 


mprovements to roads, drains and culverts at Bilishivale 
village in Hoodi ward no.54(Phase-2) 

mprovements to main and cross roads at Pattandurua 
Agrahara in ward no.82 

mprovements to internal roads and drains at Basavanna 
nagara in ward no.82 

mprovements to internal roads and drains at 
Ambedkarnagar nagara in ward no.82 

mprovements to (a) internal roads and drains at Om 
Shakthi Layout in Kaveri nagar and (b) internal roads and 
drains near Ramakrishna school at Kaveri nagara in ward 


mprovements of drains in Vibgyor school road 
Thubarahalli in ward 85 doddanakkundi. 


CM Nava Nagarothana 


CM Nava Nagarothana 


CM Nava Nagarothana 


CM Nava Nagarothana 


CM Nava Nagarothana 


CM Nava Nagarot 


ana 
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524 Improvements of roads and drains Ist cross to 4th cross at 
Thubarahalli colony in ward no.85 


CM Nava Nagarothana 


Improvements of roads and drains in water tank 


525 ava Nae a 
surrounding area at Thubarahalli colony in ward no.85 CM Nava Nagarot 
Improvements of roads and drains in Kundalahalli village 

526 ava Nae an 
4th cross to 7th cross roads in ward no.85 CM Nava Nagarot 
Improvements of roads and drains in Kundalahalli village 

527 Ist crosss and 11th cross and surrounding area roads in CM Nava Nagarothanz 


ward no.85 


528 Developments to roads and drains of main and cross roads 
at Doddanekkundi colony in ward no.85 


Improvements to roads and drains 2nd cross to 10th cross 
529 roads at Kundalahalli colony and Kundalahalli village and 
surrounding areas in ward no.85 
Improvements to roads and drains Opp. Govt. School 
530 Thubarahalli colony and surrounding areas in ward no.85 


Construction of (a) RCC drains and covering slabs at lst, 
2nd and 3rd cross and of Kadugudi plantation / dinnur (b) 
Samudaya Bhavana building at Kadugudi plantation / 
Dinnue and (c ) Open Auditorium near Ambedkar statue 
at Kaduguidi plantation / Dinnur in Kadugudi in ward 
no.83 


531 


CM Nava Nagarothana 


CM Nava Nagarothana 


CM Nava Nagarothana 


mprovements to roads and drains at 2nd, 3rd, 4th, Sth, 
532 10th cross and policeappa house to 6th cross of 
Ambedkargutta and open auditorium at Dasara field of 
Ambedkargutta in Kadugudi ward no.83 

mprovements to roads and drains at Ramegoiwdanagara, 
533 Channasandra old village and Patatamma layout in 
Kadugudi ward no.83 


CM Nava Nagarothana 


CM Nava Nagarothana 


mprovements to roads and drains at Kadugudi old village, 
534 Vijalakshmi colony and AKG colony in Kadugudi ward 
no.83 
535 mprovements to roads and construction of drains at 
Ambedkargutta in ward no.83 Kadugudi 


mprovements to road and construction of drains to 
536 approach road of Ramegowdanagara colony in ward no.83 
Kadugudi 


mprovements to road and construction of drains at AKG 
537 colony and Channasandra colony in ward no.83 Kadugudi 


CM Nava Nagarothana 


CM Nava Nagarothana 


CM Nava Nagarothana 


CM Nava Nagarothana 


0.00 


Construction of RCC drains and covering slabs to Ist main 
538 and 2nd main at Gandhipura colony in Hagaduru ward 
no.84 


CM Nava Nagarothana 


0 


59.68 


Sinking of borewell, providing motor pumpsets and 

electrification for SC/ST colonies and providing and laying 
539 of covering slabs to existing drains at Gandhipura and 

Vijayanagara SC/ST area in Hagaduru Ward no.84. 


CM Nava Nagarothana 


75% 


0.00 


Construction of Samudaya Bhavana at Ramagondanahalli 
540 SC area and construction of RCC drains in 

Ramogondanahalli old village (colony) at Hagaduru ward 

no.84 


CM Nava Nagarothana 


oa 


0.00 


541 Construction of Samudaya Bhavan at Nagaodanahallli 
colony in Hagaduru ward no.84 


CM Nava Nagarothana 


24.84 
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542 


Improvements to roads and drains and covering slabs at 
Panathur village Kaveramma temple, ellamma temple area, 
Panathure dinne cross roads and main roads and Gunjur 
playa colony and surrounding area cross and main roads in 
Varthur ward no.149. 

Improvements to roads and drains and covering slabs at 
Balagere colony and surrounding area cross and main 
roads, Madhuranagara burrial ground area and Varthu 
burrial ground road and Balagere burrial ground road in 
Varthur ward no.149. 


CM Nava Nagarothana 


CM Nava Nagarothana 


100% 


87.50 


Improvements to roads and drains and covering slabs at 
Gandhinagara munncekolala and sinking of borewell, 
providing motor pumpsets and electrification for SC/ST 
colonies in Varthur ward no.149. 


Improvements of roads in Siddhartha colony, challaghatta 
colony and Venugopal swamy temple road back side clony 
at ward no.150 Bellandur 

Improvements of roads in Murali house road, cross roads 
at Doddakannchalli, Samudhaya bhavana at 
Kaikondrahalli, Bhoganahalli colony road and 
Kasavanahalli Bhovi colony (Reasphalting) at ward no.150 
Bellandur 
mprovements of roads in Kasavanahalli school road, 


unnasandra cross roads and Doddakannelli dinne at AIT 
college cross road at Ward no.150 Bellandur 


CM Nava Nagarothana 


CM Nava Nagarothana 


CM Nava Nagarothana 


CM Nava Nagarothana 


mprovements of roads at Shaneshwara temple area in 
Devarabisanahalli at ward no.150 Bellandur 


mprovements to roads and drains at Kadubisnahally 
village in ward no.150 

mprovements to CC roads and drains in Ist cross, 2nd 
cross, 3rd cross, 4th cross, Sth cross in Kadubeesanahalli 
colony at ward no.150 


CM Nava Nagarothana 


CM Nava Nagarothana 


CM Nava Nagarothana 


mprovements of Roads and Drains at Velliyamma layout 
Sudeep house road in Kasavanhalli at ward no.150 
Bellandur 
mprovements of Roads and Drains at CSB Layout in 
Kasavanhalli at ward no.150 Bellandur 


CM Nava Nagarothana 


CM Nava Nagarothana 


mprovements of Roads and Drains at Jayaram reddy 
Layout in Kasavanhalli at ward no.150 Bellandur 
mprovements of Roads and Drains at KPCL Layout in 
Kasavanhalli at ward no.150 Bellandur 


CM Nava Nagarothana 


CM Nava Nagarothana 


mprovements of CC Roads and Drains in Modalicar 
layout in Kasavanhalli at ward no.150 Bellandur 


mprovements of Roads and Drains at Tulasi in 
Kasavanhalli at ward no.150 Bellandur 


CM Nava Nagarothana 


CM Nava Nagarothana 


Improvements of Roads and Drains Green villa road in 
unnasandra Village at ward no.150 Bellandur 
Improvements of devarabeesanhalli Govt School roads 
and Surroundings at ward no.150 Bellandur 


CM Nava Nagarothana 


CM Nava Nagarothana 


mprovements of Roads From Shanimahathma temple to 
devarabeesanhalli Lake at ward no.150 Bellandur 


CM Nava Nagarothana 


561 


mprovements of Roads and Drains in Devarabeesanhalli 
village at ward no.150 Bellandur 


mprovements of Roads and Drains in Bhoganahalli village 
and cross road at ward no.150 Bellandur 


CM Nava Nagarothana 


CM Nava Nagarothana 


00% 


47.00 
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562 


Improvements of Roads and Drains in Kadubeesanhalli 
Village at ward no.150 Bellandur 


CM Nava Nagarot 


ana 0 


100% 


47.00 


563 


Improvements of BDA Layout in Kadubeesanhalli at ward 


no.150 Bellandu 


mprovements 0 
agrahara village 


r 
Roa 


s and 


at ward no.l 


50 Bellandur 


Drains in Kariyammana 


CM Nava Nagarot 


ana 0 


CM Nava Nagarothana 


100% 


23.50 


mprovements 0 


Roa 


s and 


agrahara to Sakra hospital at 


ward no.150 Bel 


Drains from Kariyammana 
landur 


CM Nava Nagarothana 


mprovements 0 
Manjunath Layo 
mprovements 0 


Roa 


Roa 


s and 


s and 


Layout roads at ward no.150 


Drains in Munne 


Drains in Munnc 
Bellandur 


(0) 


ala 


ut roads at ward no.150 Bellandur 


lala Patel 


CM Nava Nagarothana 


CM Nava Nagarothana 


mprovements 0 


Roa 


s and 


Layout roads at ward no.150 


Drains in Munne 
Bellandur 


lala Metric 


CM Nava Nagarothana 


571 


mprovements 0 


Bellandur 


mprovements 0 


Roa 


Roa 


Improvements of Roads and 
Layout roads at ward no.150 


s and 


Layout Ist 2nd and 3rd cross 


s and 


Bellandur 
Drains in Munne 


Drains in Munnc 


0. 


0. 


Drains in Munnekolala CKB 


lala PR 


roads at ward no.150 


lala PR 


Layout 4th and Sth cross roads at ward no.150 Bellandur 


CM Nava Nagarothana 


CM Nava Nagarothana 


CM Nava Nagarothana 


572 


573 


574 


575 


576 


577 


578 


579 


580 


mprovements 0 


mprovements 0 


mprovements 0 


Bellandur 


mprovements 0 


mprovements 0 
Road and Cross 


mprovements 0 
in Ward no. 85 


mprovements 0 


mprovements 0 
Layout Main Ro 


mprovements 0 


Dairy road at ward no. 


spandana road at ward 


Roads in Ward No. 85 


Roa 


Roa 


Roa 


Roa 


s and 


s and 


s and 


Roa 


Roa 


Roa 


and Maruthinagar Roa: 


s and 


s and 


s and 


Drains in Munnc 


150 Bellandur 


Improvements of Roads and 
at ward no.150 Bellandur 


Ganesh Visarjana Ponds in 
Doddanckundi & Chinnappanahalli. 


lala KMF 


Drains in Kempapura village 


Drains in Challaghatta sri ram 
no.150 Bellandur 
Drains in Challaghatta from 
sri rama temple to narayana house road at ward no.150 


Drains Shanuboga layout 
Drains Gururaja Layout Main 


Roads in Ward no. 85 
Foot path in BEML Layout Play Grond 


Drains Pragathi Badavane 
ad and Cross Roads in Ward no. 85 


Drains Virappareddy Layout 
ds in Ward no. 85 


CM Nava Nagarothana 


CM Nava Nagarothana 


CM Nava Nagarothana 


CM Nava Nagarothana 


CM Nava Nagarothana 


CM Nava Nagarothana 


CM Nava Nagarothana 


CM Nava Nagarothana 


CM Nava Nagarothana 


CM Nava Nagarothe 


582 


583 


584 


585 


586 


mprovements 0 
Cross Road and 


in Ward no. 85 


mprovements 0 
in Ward no. 85 


mprovements 0 


mprovements 0 


Roa 
Cross 


Roa 


Road 


Appartment in Ward n. 


Roa 


s and 
Roads 


Improvements of Roads and 


s and 


s and 
0. 85 
s and 


Stage Roads in Ward no. 85 


in Ward no. 85 


Drains Channappanahalli 8th 


CM Nava Nagarot 


Drains Green Domin Layout 

CM Nava Nagarothai 
Drains F. Layout Roads 
rains Force Layout Roads CM Nava Nagarotha 
a 


Drains Brigade Lake Front 
rains Brigade Lake Fron CM Nava Nagarot 


Drains Ashraya Layout 2nd 


CM Nava Nagarot 


ana 
ana 
ana 
ana 
ana 


a 
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587 


Improvements of Roads and Drains B.E.M.L Layout in 
Ward no. 85 


CM Nava Nagarot 


ana 


588 


Providing CC Camera Built Camera at BEML Layout in 
Ward No 85 

Construction Of Compound Wall and Ayyappa swamy 
temple Arallikatte pending Work 


CM Nava Nagarot 


ana 


CM Nava Nagarothana 


mprovements of Foot path in AECS layout A block Play 
Grond in Ward no. 85 


CM Nava Nagarothana 


mprovements of Roads and Drains Thurabarahalli Palya 
in Ward no. 85 
mprovements of Roads and Drains at Spice Garden in 
Ward no. 85 
Construction of Sri sakthi Bavan pending work in Ward 85 


CM Nava Nagarothana 


CM Nava Nagarothana 


CM Nava Nagarothana 


mprovements of Roads and Drains Sai Serenity Road 
odigchalli Ward No.54 Hodi 


CM Nava Nagarothana 


mprovements of Roads and Drains Vijaya Vihar Layout 
(Sai Brundavan Appartment Road) Kodigehalli in Ward 
No.54 Hodi 


CM Nava Nagarothana 


mprovements of Roads and Drains BBMP Opposite JCB 
Pillappa House Road in Tigalarapalya in Ward No.54 Hodi|] CM Nava Nagarothana 


mprovements of Roa Drains at Alpha Garden in 
Ward No.54 Hodi 
mprovements of Roads and Drains at H m Gopalagowda 

louse to Chandrappa house road in Tigalarapalya in Ward 
No.54 Hodi 
mprovements of Roads and Drains at SJR Phase-2 Layout 
and Anupkumar Layout Shanthinagar Kodigehalli road in 
Ward No.54 Hodi 


CM Nava Nagarothana 


CM Nava Nagarothana 


CM Nava Nagarothana 


mprovements of Roads and Drains at Coconut Tree 
Garden Ayyappanagar in Ward No.54 Hodi 
Improvements of Roads and Drains at Sth Cross, 
Brundavana Layout Ayyappanagara in Ward No.54 Hodi 


CM Nava Nagarothana 


CM Nava Nagarothana 


Comprehensive Development to road And Drain at 
Manappa Layout Kumbena Agrahara & Kumbena 
Agrahara School to Munirajappa house Road in Ward 
No.54 Hodi 
mprovements of Roads and Drains at Sth Cross Hoodi 
Shankara Gowda to Bullet Nagarajappa House & Krishna 
utera road in Ward No.54 Hodi 


CM Nava Nagarothana 


CM Nava Nagarothana 


mprovements of Roads and Drains at T.Subbanna Layout 
in Ward No.54 Hodi 


CM Nava Nagarothana 


mprovements of Roads and Drains at Chandrappa Brick 
Factory Layout Near hodi Lake in Ward No.54 Hodi 


mprovements of Roads at Lakshminarayana Swamy 
Temple Surrounding Road in Ward No.54 Hodi 


CM Nava Nagarothana 


CM Nava Nagarothana 


mprovement of Roads And Drain at Yallppa House Road 
in Belathur Ward No.54 Hodi 


CM Nava Nagarothana 


Construction of road at sy.no-33 of marathalli for primary 


ealth centre, play ground and electrical ceremotorium at 
ward No.86 


CM Nava Nagarothana 
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Construction of drain at sy. No-33 of marathalli for 
609 primary health centre, play ground and electrical 
cremotorium at Ward No.86 
Construction of compound wall at sy. No-33 of marathalli 
‘or primary health centre, play ground and electrical 
cremotorium at Ward No.86 


mprovement of roads and drain from sarohuse yellesh 
6ll louse to venkataswamyreddy house in Ward No. 149 
varthur 
mprovement of roads and drain from sarohuse 

612 venkatareddy house to main road and surrounding area in 
Ward No. 149 varthur 


CM Nava Nagarot 


ana 


CM Nava Nagarothana 


CM Nava Nagarothana 


CM Nava Nagarothana 


0 


0.00 


mprovement of roads and drain munnekonnala papaiah 


613 reddy layout road and surrounding area in Ward No. 149 | CM Nava Nagarothanz 
varthur 

614 mprovement of roads and drain munnekonnala sapthagiri CM Nava Nagarothana 
layout road in Ward No. 149 varthur ೬ 
mprovement of roads and drain munnekonnala green 

615 garden layout to manjunath layout link road in Ward No. CM Nava Nagarothanz 
149 varthur 

616 mprovements of Roads and Drains balagere village main 


road Ward No.149 Varthur 


mprovements of Roads and Drains at Gunjur milk dairy, 
617 and gunjur burial ground road and compoundwall in Ward 
No.149 Varthur 


CM Nava Nagarothana 


CM Nava Nagarothana 


Improvements to roads and drains at varthur kote beedi, 
618 channarayaswami temple road, chowredshwari temple area 
and gandi circle road and sorrounding area in ward No.149 


Improvement of roads and drain at varthur halasahalli 
619 cross roads and surrounding area in Ward No. 149 varthur 


CM Nava Nagarothana 


CM Nava Nagarothana 


Improvement of roads and drain at panuthur old village 
620 area roads and surrounding area in Ward No. 149 varthur 


621 Providing PVC and GI Water pipe lines for water supply 
in ward no.149 Varthur 


CM Nava Nagarothana 


CM Nava Nagarothana 


Improvement of roads and drain at madhuranagara 2nd 
622 stage and surrounding area in Ward No. 149 varthur 


Improvement of roads and drain munnckonnala 
623 muneshwara layout and surrounding area in Ward No. 149 


varthur 


Improvement of roads and drain at subbanna garden old 


CM Nava Nagarothana 


CM Nava Nagarothana 


624 layout and surrounding area in Ward No. 149 varthur CM Nava Nagarothana 0 0 
Improvement of roads and drain at madhuranagar janatha 

625 colony and surrounding area in Ward No. 149 varthur CM Nava Nagarothana 0 0 00% 37.00 0 0 
Improvement of roads and drain at panathur society to 

626 crimitorum and surrounding area in Ward No. 149 varthur | CM Nava Nagarothana 0 0 75% 0.00 0 0 
Improvements to roads and drains at varthur brundhavana 
layout, ramakrishnappa garden and divakara club road, 

627 4 ppae CM Nava Nagarothana 0 0 100% 73.25 0 0 


chinnappa layout and surrpunding area in ward No.149 


Page 36 of 38 


628 


mprovements of Roads and Drains at varthur halasahalli 


our cross roads, in Ward No. 149 varthur CM Nava Nagarothana 32:30 
Improvement of roads and drain at varthur vinayaka 
629 layout, balagre road and surrounding area in Ward No. CM Nava Nagarothana 0 0 0 0 00% 23.00 
149 varthur 
630 mprovements to roads and drains at varthur high school CN Nan 
back side roads in ward No.149 EE 
631 mprovement of roads and drain munnekonnala CM Kiva Nacaiothand 
bhuvanshwari layout road in Ward No. 149 varthur CENCE 
632 mprovements of Roads and Drains Balagere old village A ನ 
area roads in Ward No.149 vathur CM Nave Wapatot 
633 Providing borewell and water supply works at SC/ST CM Nava Nagarothand 
colony in ward no.54 
634 mprovements to roads, drains and culverts at Byrathi 
y _ CM Nava Nagarothana 
colony in Hoodi ward no.54 
635 mprovements to roads, drains and culverts at Byrathi CNN Neca oid 
colony near Church in Hoodi ward no.54 Ms 
636 mprovements to roads, drains and culverts at NENG Necross 
Thigalarapalya village in Hoodi ward no.54(Phase-1) ave Nagaro 
637 mprovements to roads, drains and culverts at ENN aioe 
Shanthinagara village in Hoodi ward no.54(Phase-2) ಕಿಡಿ ಸಡಲ 
638 mprovements to roads, drains and culverts at Byrathi ENE Nn 
Bande in Hoodi ward no.54 ON , 
ts to internal roads, drains and culverts at 
639 mprovements to internal roads, drains and culverts a CM Nava Nagarothand 
Belathur clony in ward no.54 
ts to internal roads, drains and culverts at 
640 mprovements to internal roads, drains and culverts a CM Nava Nagarothand 
Sadaramangala in ward no.54 
mprovements to roads, drains and culverts at Byrathi 
641 village and Byrathi bande surrounding area in ward no.54 | CM Nava Nagarothana 
ts to internal roads, drains and culverts at 
642 mprovements to internal roads, drains and culverts a CM Nava Nagarothand 
Thigalarapalya in ward no.54 
mprovements to roads, drains and culverts at Belathur and 
643 Belathur colony Village areas at ward no.54 CM Nava Nagarothanz 
644 mprovements to road, drains and Culverts at i 
Kumbenaagrahara Village areas in Hoody w.no.54 ಫಳ ಸ 
ts to road, drains and Culverts at Varanasi 
645 mprovements to road, drains and Culverts at Varanasi CM Nava Nagarothand 
Village areas in Hoody w.no.54 
646 mprovements to road, drains and Culverts at Kodigehally CM Nava Nagarothand 
Village areas in Hoody w.no.54 
Providing Drinki ater supply by Sinking of b' ll at 
647 roviding Drinking water supply by Sinking of borewell at | C4 Nava Nagarothan: 
Hoody ward no.54 
Providing LED Street lights in Ananda pura to Channasandra 
648 Bridz, Channasandra Bridz to Ambedkar Nagara ICE Cross | CM Nava Nagarothanz 
road in K.R.puram asumbly Constituency 
649 Provi ing LED Street lights in Gubbi cross to byarathi bande CM Nava Nagarothant 
in K.R.Prua Assembly constituency 
650 Provi ing LED Street lights in Gubbi cross to byarathi bande CM Nava Nagarothane 
in K.R.Prua Assembly constuncy 
idl hs | ava Nagarothana 0 . 0.00 
651 hed ಬ sodium vapar & LED lights in R M Nagara CM Nava Nag 100% 20.00 0 0 0 
Providing LED street light & MS Pole & UG cable in 
652 8 [ ava Nace and 0 0 100% 
Vaddarapalya circle to Railway gate Ward No.25 CM Naya Nagarothana 9509 000 
653 Providing LED street light in Ward No.25 CM Nava Nagarothana 0 0 100% 95.00 0.00 


Page 37 of 38 


654 


Providing LED street light & MS Pole & UG cable in gate 


Ward No.26 


CM Nava Nagarot 


ana 


0.00 


81 Vijinapura 
Providing Street 


Providing LED street light in Ward No.56 A-Narayanapura & 


Lights,Timer Box,Panel Box Control, and a 
Accessories at Ramamurthy nagara and Surrounding Areas 
in Ward no-26 Ramamurthy nagara 


CM Nava Nagarothana 


CM Nava Nagarothana 


Providing street 


Providing street 
accessories at K 


surrounding area in Ward N 


ight timer box pane 


accessories at Kalkere village and su 
Ward No.26 Ramamurthy Nagara 


ight timer box pane 


box control and 
rrounding area in 


box control and 


Channasandra village NRI layout and 
0.26 Ramamurthy Nagara 


CM Nava Nagarothana 


CM Nava Nagarothana 


Providing street 


and surrounding 


ight timer box pane 


accessories at GEF Kasturi nagara FCI 


area in Ward No.51 


box control and 
I Gowdown Kothur 
Vijinapura 


CM Nava Nagarothana 


Providing street 


nagara Ambedka 
No.51 Vijinapura 


ight timer box pane 


accessories at Nagappa reddy layout 
r Nagar and surrounding area in Ward 


box control and 
Lakshmana murthy 


CM Nava Nagarothana 


Providing street 


accessories at Bhattarahalli 
No.51 Vijinapura 


ight timer box pane 


box control and 


and surrounding area in Ward 


CM Nava Nagarothana 


Providing street 
accessories and 


Providing street 


Ward No.52 
Providing street 


area in Ward No. 


accessories and Ba 


ight timer box pane 


52 
ight timer box pane 


ight timer box pane 


box control and 


.R.Pura Anandapura and surrounding 


box control and 


savanapura and surrounding area in 


box control and 


accessories and Medahalli Seegehalli, Devasandra and 
surrounding area in Ward No.53 


CM Nava Nagarothana 


CM Nava Nagarothana 


CM Nava Nagarothana 


Providing street 
accessories and 
Singayyanapalya 


Providing Street 


ight timer box pane 


Nethravathi layout, 


box control and 


Devasandra, B.Narayanapura, 


Bheemaiah layout 


area and surrounding area in Ward No.53 

Lights,Timer Box,Panel Box Control, and 
Accessories at A.Narayanapura and Surrounding Areas in 
Ward no-56 A.Narayanapura 


CM Nava Nagarothana 


CM Nava Nagarothana 


Providing street 


Ward No.81 


ight timer box pane 


| box control and 


accessories at Vignan Nagara and surrounding area in 


CM Nava Nagarothana 


Providing street 


ight timer box pane 


| box control and 


accessories at HAL Airport and surrounding area in Ward 


No.87 


CM Nava Nagarothana 


100.00 


Total 


1320.00 
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45313.14 


ಬೃಹತ್‌ ಬೆಂಗಳೂರು ಮಹಾನಗರ ಪಾಲಿಕೆ 
ವಿಧಾನ ಪರಿಷತ್ತಿನ ಸದಸ್ಯರಾದ ಶ್ರೀ.ಪಿ.ಆರ್‌.ರಮೇಶ್‌ (ನಾಮನಿರ್ದೇಶನ ಹೊಂದಿದವರು) ರವರ 
ಪಠೆ. ಸಂಖೆ: | 
ಚುಕ್ಕೆ ಗುರುತಿನ ಪ್ರಶ್ನೆ ಸಂಖ್ಯೆ:517ಕ್ಕೆ ಅನುಬಂಧ -3 
ಕಳೆದ 05 ವರ್ಷಗಳಲ್ಲಿ ಬೃಹತ್‌ ಬೆಂಗಳೂರು ಮಹಾನಗರ ಪಾಲಿಕೆ ವ್ಯಾಪ್ತಿಯಲ್ಲಿ ರಾಜ್ಯ ಸರ್ಕಾರದ ವತಿಯಿಂದ ಬಿಡುಗಡೆಯಾದ ಅನುದಾನದ ವಿವರಗಳು (ಪ್ರತಿ ಕಾಮಗಾರಿಗಳ ಭೌತಿಕ / ಆರ್ಥಿಕ ಪ್ರಗತಿಯ ವರ್ಷವಾರು ವಿವರ). 
2016-17 2017-18 2018-19 2019-20 2020-21 
ರಾಜ್ಯ ಸರ್ಕಾರದ 
ಸಸಂ ಕಾಮಗಾರಿಯ ಹೆಸರು ಅನುದಾನದಡಿಯಲ್ಲಿನ ಭೌತಿಕ ಪ್ರಗತಿ | ಆರ್ಥಿಕ ಪ್ರಗತಿ | ಚೌತಿಕ ಪ್ರಗತಿ ಆರ್ಥಿಕ ಪ್ರಗತಿ | ಭೌತಿಕ ಪ್ರಗತಿ | ಆರ್ಥಿಕ ಪ್ರಗತಿ | ಚೌತಿಕ ಪ್ರಗತಿ ಆರ್ಥಿಕ ಪ್ರಗತಿ |ಭೌತಿಕ ಪ್ರಗತಿ | ಆರ್ಥಿಕ ಪ್ರಗತಿ ಷರಾ 
ಯೋಜನೆಯ ಹೆಸರು (ಶೇಕಡವಾರು) (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) (ಶೇಕಡವಾರು) (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) | (ಶೇಕಡವಾರು) (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) | (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 
01 02 05 09 10 1 12 13 14 
lst, 2nd & 
Construction of Dailysis Center at Kengeri [2106 Fark Bill 
1 Se iN bly Ward no 159 Nagarthonna Submitted 286.43 - - - - - 
eshwanthpura Assembly Ward no. Grants 2016-17 
Improvement of Playground in BEL Layout 
2 J|&sydicate bank layout, Magadi Main Road Nagarthonna - - - - - 
Yeshwanthapura Assembly Constituency Grants 2016-17 
Construction of R.O Plant at Hosahalli, P3106 Nagarthonna 
3 |Gollarapaplya, Andrahalli, Thigalarapalya | Grants 2016-17 (66 - - - - - 
and Doddabidrikallu. Crores) 
ಮ Rl ಮ ನ P3106 Nagarthonna 
4 us She ter and other ge or ಕಷ! Grants 2016-17 (66 _ § g _ _ 
Hosahalli, Gollarahatti, & Surrounding c 
rores) 
Areas 
Sinking of Borewells and providing PVC pS 0E Nagas 
5 ಪ್‌ SY Grants 2016-17 (66 - - - - - 
Pipe line at Doddabidrikallu 
Crores) 
6 Improvements to Roads & Drains at ಹ iss 
hosahalli, Gollarahatti & Surrounding areas 
Crores) 
f P3106 Nagarthonna 
7 ರ to Roads and Drains at D Grants 2016-17 (66 A _ _ § _ 
ವನ ಸ Crores) 
Improvements to Roads and Drains at P3106 Nagarthonna 
8 |Vidyamanya Nagar west, Andrahalli & and | Grants 2016-17 (66 - - - - - 
other Surrounding Areas Crores) 
Improvements to Roads and Drains at P3106 Nagarthonna 
9 |Chethan Circle, Sai baba Nagara and other | Grants 2016-17 (66 100% 292.36 - - - - - - - - 
Surrounding Areas Crores) 
Improvements to roads & Drains at F300 Nagarthoprs 
10 ] 2 Grants 2016-17 (66 100% 292.31 - - - - - - - - 
Thigalara playa 1” Stage Crores) 
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Improvements to roads & Drains at F31NG Napertbonna 

11 ್ಸ nd Grants 2016-17 (66 100% 291.49 
Thigalara playa 2" Stage Crores) 
Comprehensive Development to Udipalya |P3106 Nagarthonna 

12 [Village and other Surrounding Areas of Grants 2016-17 (66 100% 51.84 


13 


14 


Kodigehalli panchayath. 


Improvements of Roads and Drains in 
villages of Agara Panchayath 


Providing Purified drinking water unit and 
other basic infrastructure in Villages of agra 
Panchayath 


Improvements of Roads & Drains in 
Villages of H. Gollahalli Panchayath limits 


Crores) 


P3106 Nagarthonna 
Grants 2016-17 (66 
Crores) 


P3106 Nagarthonna 
Grants 2016-17 (66 
Crores) 


P3106 Nagarthonna 


100% 


100% 


292.78 


98.97 


— % - 
p and providing purified drinking water unit ರ 4 1 WE 
in H. Gollahalli Panchayath Limit. 
ನಲ P3106 Nagarthonna 
16 Improvements of Roads & Drains in Grants 2016-17 (66 100% 73.17 


Village of K. Gollahalli Panchayath Limit. 


Construction of R.O. Water purification 
plant at Thalaghattapura, B.M. Kaval, 


Crores) 


. ಎ K k P3106 Nagarthonna 
17 Vajarahalli, Lingadahall, Hemmigepura, Grants 2016-17 (66 100% 195.05 
Somapura, Gattigerepalya, Kodipalya, Cioi) 
Rachnamada and U.M. kaval in 
Hemmigepura 
ಮ of pa & Drains in P3106 Nagarthonna 
18 |e SSCEOWHANApA Yay 0MpUrg Grants 2016-17 (66 100% 294.48 
Gattigerepalya, Pavamanapura and c 
y A y rores) 
Lincadheeranahalli in Hemmisepura 
NR ರ Brapsin P3106 Nagarthonna 
TN TE SR Grants 2016-17 (66 | 100% 294.13 


20 


21 


Chettupalya and Varahasandra in 
hemmigepura. 


Improvements of Roads & Drains inin 
Kodipalya in Hemmigepura. 


Improvements of Roads & Drains in 
Vajarahalli, Ganigarapalya, Hosahalli Bovi 
Colony & muniramaiah Colony in 
Hemmigepura 


Crores) 


P3106 Nagarthonna 
Grants 2016-17 (66 
Crores) 


P3106 Nagarthonna 
Grants 2016-17 (66 
Crores) 


100% 


100% 


98.00 


195.75 


Comprehensive development to Road and {P3106 Nagarthonna 

22 [Drains and providing infrastructure in Grants 2016-17 (66 100% 244.64 ಘು _ ಎ 
Thalagattapura village Crores) 
Providing and laying 225 mm dia and 300 {P3106 Nagarthonna 

23 |mm dia sanitaory line to KHB apartment at | Grants 2016-17 (66 100% 146.37 ಸ _ ಬ 
Shirke Kengeri. Crores) 
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P3106 Nagarthonna 
24 |Improvements to Naga Mane in Ullal Ward | Grants 2016-17 (66 100% 49.13 
Crores) 
ರ ರ ಸ P3106 Nagarthonna 
95, ULE SE ONL Ag, UE BEAU Grants 2016-17 (66 | 100% 245.22 


26 


27 


28 


29 


improvement and other works in Kengeri 
Ward. 


Improvements of Roads & Drains in at 
M.Krishnasagara & Surrounding villages 


Improvements of Roads & Drains in at 
Ajjanahalli Panchayath villages 


Comprehensive Development to Roads, 
drains and other works at Kolur & 
Surrounding villages 


Comprehensive Development to Roads, 
drains and other works at Kenthohalli & 
Surrounding villages 


Comprehensive Development to Roads, 


Crores) 


P3106 Nagarthonna 
Grants 2016-17 (66 
Crores) 


P3106 Nagarthonna 
Grants 2016-17 (66 
Crores) 


P3106 Nagarthonna 
Grants 2016-17 (66 
Crores) 


P3106 Nagarthonna 
Grants 2016-17 (66 
Crores) 


P3106 Nagarthonna 


100% 


100% 


100% 


100% 


58.83 


186.32 


245.24 


244.91 


30 drains and other works at Ganapathihalli & | Grants 2016-17 (66 100% 245.11 
Surrounding villages Crores) 
to Roads, P3106 Nagarthonna 
gyi bras ce USL (VOLS aL ಮ Grants 2016-17 (66 | 100% 293.22 
Chikkagollarahatti and Surrounding village Cc 
X k rores) 
of Kodigehalli Panchayath 
SR oer KN a P3106 Nagarthonna 
$y JTS SUSE OLS ALBANIANS: | DEITIES 00 293.29 
Surrounding village of Kodigehalli c 
rores) 
Panchavath 
a oa 10 ಮ P3106 Nagarthonna 
33. |Pramsee Stes Yor sal <nenenanalll. | | Cents 2016-17 166 100% 235.37 


34 


35 


and Surrounding village of Kodigehalli 
Panchayath 

Comprehensive Development to Roads, 
Drains & Other Works at Manganahalli 
and Surrounding village of Kodigehalli 
Panchayath 

Comprenshive Development Of Roads, 
Drains and Providing Other Basic 
Infrastructure to Villages in Taralu Grama 
Panchayath 

Comprenshive Development Of Roads, 
Drains and Providing Other Basic 


Crores) 


P3106 Nagarthonna 
Grants 2016-17 (66 
Crores) 


P3106 25 Crores SIP 
Grant 2016-17 


P3106 25 Crores SIP 


100% 


100% 


158.61 


197.00 


36 100% 295.29 - ೭ 
Infrastructure to Villages in Kaggalipura Grant 2016-17 
Grama Panchavath 
Comprenshive Development Of Roads, 

37 Drains and Providing Other Basic P3106 25 Crores SIP 100% 195.49 § _ K 


Infrastructure to Villages in Nelaguli 
Grama Panchavath 


Grant 2016-17 
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Comprehensive Development Of Roads, 
Drains and Providing Other Basic 


P3106 25 Crores SIP 


38 100% 195.96 
Infrastructure to Villages in Sommanahalli Grant 2016-17 
Grama Panchayath 
Comprehensive Development Of Roads, 

39 Drains and Providing Other Basic P3106 25 Crores SIP 100% 196.61 


40 


41 


42 


43 


Infrastructure to Villages in Chikknahalli 
Grama Panchavath 

Comprenshive Development Of Roads, 
Drains and Providing Other Basic 
Infrastructure to Villages in Ajjanahalli 
Grama Panchavath 

Comprenshive Development Of Roads, 
Drains and Providing Other Basic 
Infrastructure to Villages in K.Gollahalli 


Grama Panchavath 
Comprenshive Development Of Roads, 


Drains and Providing Other Basic 
Infrastructure to Villages in Ramohalli 
Grama Panchayath 

Comprehensive Development Of Roads, 
Drains and Providing Other Basic 
Infrastructure to Villages in Chennenahalli 


Grama Panchavath 
Comprenshive Development Of Roads, 


Drains and Providing Other Basic 


Grant 2016-17 


P3106 25 Crores SIP 
Grant 2016-17 


P3106 25 Crores SIP 
Grant 2016-17 


P3106 25 Crores SIP 
Grant 2016-17 


P3106 25 Crores SIP 
Grant 2016-17 


P3106 25 Crores SIP 


100% 


100% 


100% 


100% 


98.52 


98.63 


197.08 


98.29 


44 100% 98.3 
Infrastructure to Villages in Tavarekere Grant 2016-17 
Grama Panchavath 
Comprehensive Development Of Roads, 

15 Drains and Providing Other Basic P3106 25 Crores SIP 100% 9829 


46 


Infrastructure to Villages in 
Chunchanakuppe Grama Panchayath 


Comprehensive Development Of Roads, 
Drains and Providing Other Basic 
Infrastructure to Villages in 
Cholananayakanhalli Grama Panchayath 


Comprehensive Development Of Roads, 
Drains and Providing Other Basic 


Grant 2016-17 


P3106 25 Crores SIP 
Grant 2016-17 


P3106 25 Crores SIP 


100% 


196.81 


47 100% 98.25 
Infrastructure to Villages in H Gollahalli Grant 2016-17 
Grama Panchavath 
Comprehensive Development Of Roads, 

18 Drains and Providing Other Basic P3106 25 Crores SIP 100% 295,66 


49 


Infrastructure to Villages in Kumbalagudu 
Grama Panchayath 

Installation and Providing R.O. System 
Water Plant in Villages Surrounding SWM 
Plant 

Improvements to Roads and Drains at 


Grant 2016-17 


P3106 25 Crores SIP 
Grant 2016-17 


P3106 28 Crores SIP 


100% 


97.93 


ನ pis : p 
50 Thippenehalli Village and Extension And Grant 2016-17 100% 196.18 
Surrounding Areas 
Improvements to Roads and Drains at 
P3106 28 C SIP 
51 |Channanayakana Palya Village and ನ 100% 98.11 
, y Grant 2016-17 
Extension And Surrounding Areas 
52 Improvements to Roads and Drains at Sai |P310628 Crores SIP 100% 196.21 


Baba nagara And Surrounding Areas 


Grant 2016-17 
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53 


54 


Improvements to Roads and Drains at 
Balance portion of ThigalarapalyaVillage 
and Extension 

Improvements to Roads and Drains at 
Gollarahatti Balance portion 


P3106 28 Crores SIP 
Grant 2016-17 100% 196.24 


P3106 28 Crores SIP 100% 195.66 
Grant 2016-17 


55 Providing Park at SY-No.08 of P3106 28 Crores SIP 100% 9811 
Karihobanahalli Village Grant 2016-17 
Improvements to Roads and Drains at 
P3106 28 Crores SIP ¢ 
56 Kempegowda Nagar Road to Parellel to Grant 2016-17 100% 196.23 
SWD Drains 
Improvements to Roads and Drains at 
f P3106 28 Crores SIP 1 
57 Muddiyanapalya, Raghavendranagara Grant 2016-17 100% 196.22 
Main and Cross Roads 
Improvements to Subbarayanapalya SWM 
P3106 28 C SIP 
58 |Plant Surrounding Villages of Kumblugudu ಮ 100% 196.28 
Grant 2016-17 
Panchayath 


59 


60 


61 


62 


Improvements to Subbarayanapalya SWM 
Plant Surrounding Villages Drains and 
other works of Kumblugudu Panchayath 


Improvements to Lingadheeranahalli SWM 
Plant Surrounding areas Reflex Layout 
Sapthagiri Layout and Chenna Veerana 
Palva 


Improvements to Lingadheeranahalli SWM 
Plant Surrounding areas of Bhoomika 
Layout, Satyasai Layout Maruthi Layout 
and Channamma Garden 


Improvements to Lingadheeranahalli SWM 
Plant Surrounding areas of Gnanakshi 
Layout, Sharadha layout and Srinivasapura 


P3106 28 Crores SIP R 

Grant 2016-17 100% 194.94 
P3106 28 Crores SIP R 

Grant 2016-17 100% 146.44 
P3106 28 Crores SIP P 

Grant 2016-17 100% 196.34 


63 


64 


Improvements to Lingadheeranahalli SWM 
Plant Surrounding areas of 
Chikkegowdanapalya, Ganigarapalya and 
Thalaghattapura 


Improvements to Lingadheeranahalli SWM 
Plant Surrounding areas of Police Layout, 
Swathi Layout and Sweethomes Layout 


65 


66 


Improvements to Lingadheeranahalli SWM 

Plant Surrounding areas of Hemmigepura 

and Mukambika Layout 

Improvments and asphalting to 11 selected 

roads in ward no 72 and 130 of Herohalli 

sub division and kengeri sub division 
Package-1) 072-17-000022 

Improvments and asphalting to 07 selected 

roads in ward no 40 Herohalli sub division 


ಗಾರ್‌ 10 | 7 
| | 
ಗನ 10 | ಸಾಗ 
ರ್‌ | 


P3158 - 33.50 Crores R 
Majar Roads 2016-17] 00% 1858.96 


P3158 - 33.50 Crores 


67 100% 1707.14 
(Package-2) 040- |Majar Roads 2016-17 4 
17-000006 
Improvements to Roads and Drains to the 

68 |Cross Roads Near Kumar Militarey Hotel LEC oss 100% 49.96 


in Talaghattapura in Ward No.198. 


2016-17 
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69 


Improvements to Roads and Drains to the 
Cross Roads in Talaghattapura Police 
Station & Surrounding Area in Ward no.198 


P3111 - SFC Works 
2016-17 


70 


Providing Drinking Water Supply 
Through Tanker in Hemmigepura Villages 
in Ward No.198 


P3111 - SFC Works 
2016-17 


Improvements to Roads and Drains in 


P3111 - SFC Works 


71 Vajarahalli and Surrounding Villages 2016-17 
Layout in ward No.198. 
Improvements to Roads and Providing 
72 [Drains at Byadarahalli Adjecent to BEL P3172 Special 
layout Cross Roads in ward no 72 of Development works 
Herohalli Sub-Division 
Improvements Drains at Gollarahatti and |CMC & TMC Grant 
73 |Surrounding Areas at Doddabidrakallu in 2016-17, P-3158 
Ward No:40 of Herohalli Sub Division 110 Villages 
Improvements Drains at Hoshalli and CMC & TMC Grant 
74 |Surrounding Areas at Doddabidrakallu in 2016-17, P-3158 
Ward No:40 of Herohalli Sub Division 110 Villages 
Construction Of SamudayaBhavana at CMC & TMC Grant 
75 |Gollarahatti Doddabidrakallu in Ward 2016-17, P-3158 ENCE 
No:40 of Herohalli Sub Division 110 Villages 
Improvements to Drains at Balaji Layout [CMC & TMC Grant 
76 |Stage-1 in Ward No:72, of Herohalli Sub 2016-17, P-3158 
Division 110 Villazes 
Improvements to Drains at Balaji Layout [CMC & TMC Grant 
77 |Stage-2 in Ward No:72, of Herohalli Sub 2016-17, P-3158 
Division 110 Villazes 
Improvements to Drains Anjananagar KEB |CMC & TMC Grant 
78 | Road Main Road in Ward No:72, of 2016-17, P-3158 
Herohalli Sub Division 110 Villages 
Improvements to Drains Anjananagar KEB |CMC & TMC Grant 
79 | Road Cross Roads in Ward No:72, of 2016-17, P-3158 100% || 
Herohalli Sub Division 110 Villages 
Construction Of Retainig Wall and Other |CMC&TMC Grant 
80 Alleged Works at Bile Kallu Govt School 2016-17, P-3158 100% 146.92 
in Ward No:72, of Herohalli Sub Division 110 Villages 
Improvements Works at Govt School in |CMC&TMC Grant 
81 |Bile Kallu in Ward No:72, of Herohalli Sub | 2016-17, P-3158 100% 145.48 
Division 110 Villages 
Improvements to Drains at | CMC & TMC Grant 
82 Muddiyanapalya Road East Side Cross 2016-17, P-3158 100% 14714 
Roads in Ward No:72, of Herohalli Sub 110 Villazes 
AAS [ 
Division 
IMiprovemenits to Drains at | CMC & TMC Grant 
83 Muddiyanapalya Road West Side Cross 2016-17, P-3158 100% 14713 § K y 
Roads in Ward No:72, of Herohalli Sub | 
Re 110 Villages 
Division 
Improvements to Drains at Behind CMC & TMC Grant 
g4 |Herohalli Shanimahtmma Temple Cross 2016-17, P-3158 100% 146.98 § K K 


Roads in Ward No:72, of Herohalli Sub 
Division 


110 Villages 
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85 


Improvements to Drains at Anjananagar 
Gaddekhane Balance Cross Roads in 
Ward No:72, of Herohalli Sub Division 


CMC & TMC Grant 
2016-17, P-3158 
110 Villages 


86 


87 


88 


89 


Improvements to Drains at Herohalli 
Village Limit Balance Roads and Drains in 
Ward No:72, of Herohalli Sub Division 


Improvements to Roads at Herohalli 
Village Limit Balance Roads and Drains in 
Ward No:72, of Herohalli Sub Division 


Improvements to Drains at 
Layout Main Road in Ward No:72, of 


Herohalli Sub Division 


Improvements to Drains at 
Layout Cross Road in Ward No:72, of 


Herohalli Sub Division 


KSRTC 


KSRTC 


CMC & TMC Grant 
2016-17, P-3158 
110 Villages 


CMC & TMC Grant 
2016-17, P-3158 
110 Villages 


CMC & TMC Grant 
2016-17, P-3158 
110 Villages 
CMC & TMC Grant 
2016-17, P-3158 
110 Villaces 


90 


Improvements to Drains at Hanumanthiah 
Layout Cross Roads in Ward No:72, of 


Herohalli Sub Division 


CMC & TMC Grant 
2016-17, P-3158 
110 Villaces 


91 


92 


93 


Improvements to Drains at Nagarhole 
Nagar and Prasanna Layout Cross Roads 
in Ward No:72, of Herohalli Sub Division 


Providing Recharging Pits, UGD Missing 
Bits and Other Alliged Works at Herohalli 
Ward Limits in Ward No:72, of Herohalli 


Sub Division 


Improvements to Roads and Drains at 
Surrounding of BBMP Office at BEL 


Layout 1° Stage in Ward No:72, of 


Herohalli Sub Division 


CMC & TMC Grant 
2016-17, P-3158 
110 Villages 


CMC & TMC Grant 
2016-17, P-3158 


110 Villages 


CMC & TMC Grant 
2016-17, P-3158 
110 Villages 


94 


Improvements to Roads & Drains at 
Mahadevamma Temple Surrounding areas 
in Ward No:72, of Herohalli Sub Division 


CMC & TMC Grant 
2016-17, P-3158 
110 Villages 


95 


96 


Improvements to Drains at Mahadeshwara 


nagar main road in Ward No:72, of 


Herohalli Sub Division 


Improvements to Drains at Maruthinagar 
main road and in Ward No:72, of Herohalli 


Sub Division 


CMC & TMC Grant 
2016-17, P-3158 
110 Villages 
CMC & TMC Grant 
2016-17, P-3158 
110 Villages 


97 


Improvements to Roads and Drains at 
Kempeowdanagar main and cross roads in 
Ward No:72, of Herohalli Sub Division 


CMC & TMC Grant 
2016-17, P-3158 
110 Villages 


98 


99 


Improvements to Drains at Tunganagar 
Main road in Ward No:72, of Herohalli Sub 


Division 


Construction of additional rooms to 


primary School in Doddagollarahatti in 


ward No.130 


CMC & TMC Grant 
2016-17, P-3158 
110 Villages 
P-3111 State 
Finance 


Commission united 
Grant Work (SFC) 


100% 
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87.41 


100 


101 


102 


103 


104 


105 


106 


107 


108 


109 


110 


Construction of additional Rooms to High 
School in Doddagollarahatti in ward No.130 


Construction of 2 No. R.O. Plants in Ward 
No. 130 


Improvements of roads and drains at 
Thimmappa swamy temple surrounding 
Doddagollarahatti in Ward No. 130 


Providing Children Ply equipment to BAD 
1st Block Mariyappanapalya Lakkana 
Layout and open Gym in Upkar Layout 
including are Ghazibe in Ward no. 130 


Construction of Bus Shelters 7 Nos. in Ullal 
Ward No. 130 


Construction of Yoga Kendra and Office 
Room in Doddagollarahatti in Ward No. 130 


Providing Children’s Play Equipments in 
Jnanabharathi Park in Ward No. 130 


Construction of Second Floor to High 
School in Kengeri Upanagar in Ward No. 
159. 


Improvements to Drains and Roads in 
Arundhathi Nagara in Ward No. 159 


Construction of 2. no. R.O Plants in Ward 
No. 159 


Construction of Bus Shelter 5 Nos in 
Kengeri Ward No. 159 


P-3111 State 


Finance 
Commission united 
Grant Work (SFC) 


P-3111 State 
Finance 
Commission united 
Grant Work (SFC) 


P-3111 State 
Finance 
Commission united 
Grant Work (SFC) 


P-3111 State 
Finance 
Commission united 
Grant Work (SFC) 


P-3111 State 
Finance 
Commission united 
Grant Work (SFC) 


P-3111 State 
Finance 
Commission united 
Grant Work (SFC) 


P-3111 State 
Finance 
Commission united 
Grant Work (SFC) 


P-3111 State 
Finance 
Commission united 
Grant Work (SFC) 


P-3111 State 
Finance 
Commission united 
Grant Work (SFC) 


P-3111 State 
Finance 
Commission united 
Grant Work (SFC) 


P-3111 State 
Finance 


Commission united 
Grant Work (SFC) 


100% 


100% 


100% 


100% 


100% 


100% 


100% 


100% 


100% 


100% 


100% 
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88.22 


44.15 


48.12 


24.45 


34.33 


46.13 


14.68 


68.70 


48.10 


43.77 


24.50 


111 


112 


113 


114 


115 


116 


117 


118 


119 


120 


121 


Providing UGD House Connection to new 
line in Shirke Apartment in ward No. 159 


Providing Asphalting to Shirke Roads in 
Ward No. 159 


Providing Children’s Play Equipments to 
Kengeri Park in Ward No. 159 


Construction of drain by the side of KNS 
work shop to lead of the storm water in 
Ward No. 198 


Supply of Water Through Tractor and 
Tankers in Ward No. 198 


Construction of 4 Nos. R.O. Plants in ward 
No. 198 


Providing 5 Nos Bus Shelter in Ward No. 
198 


Improvements and Construction of School 
building in Kodipalya in Ward No.198. 


Improvements and Construction of School 
building in Ganigarapalya in Ward No. 198 


Providing UGD Lines to Chennaveeraiah 
Palya and Varahasandra in Ward No. 198 


Providing UGD Missing Bits at Maruthi 
Nagar, Prasanna Layout and Other Areas 
in Ward No.72 of Herohalli Sub-division 


P-3111 State 
Finance 
Commission united 
Grant Work (SFC) 


P-3111 State 
Finance 


Commission united 
Grant Work (SFC) 


P-3111 State 
Finance 
Commission united 
Grant Work (SFC) 


P-3111 State 
Finance 
Commission united 
Grant Work (SFC) 


P-3111 State 
Finance 
Commission united 
Grant Work (SFC) 


P-3111 State 
Finance 
Commission united 
Grant Work (SFC) 


P-3111 State 
Finance 
Commission united 
Grant Work (SFC) 


P-3111 State 
Finance 
Commission united 
Grant Work (SFC) 


P-3111 State 
Finance 
Commission united 
Grant Work (SFC) 


P-3111 State 
Finance 
Commission united 
Grant Work (SFC) 


P-3111 State 
Finance 
Commission united 
Grant Work (SFC) 


100% 


100% 


100% 


100% 


100% 


100% 


100% 


100% 


100% 


100% 


100% 
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29.46 


29.18 


15.68 


34.32 


47.14 


88.13 


24.53 


43.71 


43.90 


48.09 


47.80 


122 


123 


124 


125 


126 


127 


128 


129 


130 


131 


132 


Providing UGD Missing Bits at BEL 
Layout, Billekallu and other Areas in Ward 
No.72 of Herohalli Sub-division 


Supply of Water Through Tractor and 
Tanker in Eastern Side of Ward limits 
Areas in Ward No.72 of Herohalli Sub- 
division 


Supply of Water Through Tractor and 
Tanker in Western Side of Ward limits 
Areas in Ward No.72 of Herohalli Sub- 
division 


Construction of R.O Plants at Eastern Side 
Herohalli Ward Limits in Ward No. 72 of 
Herohalli Sub-Division. 


Construction of Bus Stop in Herohalli Ward 
Limits in Ward No. 72 of Herohalli Sub- 
Division. 


Improvements Roads and Drains at 
Thunganagar in Ward No. 72 of Herohalli 
Sub-Division. 


Improvements of Roads and Drains at 
Byregowda Layout in Ward No. 72 of 
Herohalli Sub-Division. 


Formation and Improvements Roads at 
Herohalli Ward limits in Ward No. 72 of 
Herohalli Sub-Division. 


Construction of R.O Plants at Western side 
Herohalli Ward Limits in Ward No. 72 of 
Herohalli Sub-Division. 


Providing C.C Drains in Kalikanagar and 
Surrounding area in Ward No. 40 (Stage-1) 


Providing C.C Drains in Kalikanagar and 
Surrounding area in Ward No. 40 (Stage-2) 


P-3111 State 
Finance 


Commission united 
Grant Work (SFC) 


P-3111 State 
Finance 


Commission united 
Grant Work (SFC) 


P-3111 State 
Finance 


Commission united 
Grant Work (SFC) 


P-3111 State 
Finance 


Commission united 
Grant Work (SFC) 


P-3111 State 
Finance 


Commission united 
Grant Work (SFC) 


P-3111 State 
Finance 


Commission united 
Grant Work (SFC) 


P-3111 State 
Finance 


Commission united 
Grant Work (SFC) 


P-3111 State 
Finance 


Commission united 
Grant Work (SFC) 


P-3111 State 
Finance 


Commission united 
Grant Work (SFC) 


P-3111 State 
Finance 


Commission united 
Grant Work (SFC) 


P-3111 State 
Finance 


Commission united 
Grant Work (SFC) 


100% 


100% 


100% 


100% 


100% 


100% 


100% 


100% 


100% 


100% 


100% 


47.80 


47.78 


47.81 


46.55 


48.08 


47.76 


47.73 


47.78 


46.91 


48.98 


49.03 
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133 


134 


135 


136 


137 


138 


139 


140 


141 


142 


143 


Improvements of Roads and Development 
Work in Kalikanagara Ward and 
Surrounding area in Ward No. 40 (Stage-1) 


Improvements of Roads and Development 
Work in Kalikanagar & Surrounding Area 
in Ward No. 40 (Stage-2) 


Improvements of Roads and Development 
Work in Kalikanagar & Surrounding Area 
in Ward No. 40 (Stage-3) 


Improvements of Roads & Development 
Work in Kalikanagar & surrounding Area 
in Ward No. 40 (Stage-4) 


Providing UGD and Asphalting to Main 
Roads in Byraveshwra Nagara layout near 
Hosahalli in Ward no.198 


Improvements to cross roads of 
Byraveshwra Nagara Layout and cross 
Roads of Balaji Layout Park Surroundig 
area in Hemmigepura in Ward No.198 


Improvements to drains and providing 
Asphalting to marikamba Temple Road in 
Hemmigepura in Ward No.198 


Improvements to drains and roads behind 
Marikamba Temple and Ganigara Palya in 
Hemmigepura in Ward No.198 


Improvements to balance Main Road and 
Cross Roads near Ganesha Temple and 
balaji Layout of Hemmigepura in Ward 
No.198 


Improvements and Drains in 2nd Main and 
2nd cross Sri Prakash House Road in 
BCMC Layout in Hemmigepura ward 
no.198 


Improvements to drains and roads of 
Manjunatha Kalyana Mantapa 
Surrounding Roads in Hemmigepura in 
Ward No.198 


P-3111 State 
Finance 
Commission united 
Grant Work (SFC) 


P-3111 State 
Finance 
Commission united 
Grant Work (SFC) 


P-3111 State 
Finance 
Commission united 
Grant Work (SFC) 


P-3111 State 
Finance 
Commission united 
Grant Work (SFC) 


P-3111 State 
Finance 
Commission united 
Grant Work (SFC) 


P-3111 State 
Finance 
Commission united 
Grant Work (SFC) 


P-3111 State 
Finance 
Commission united 
Grant Work (SFC) 


P-3111 State 
Finance 
Commission united 
Grant Work (SFC) 


P-3111 State 
Finance 
Commission united 
Grant Work (SFC) 


P-3111 State 
Finance 
Commission united 
Grant Work (SFC) 


P-3111 State 
Finance 
Commission united 
Grant Work (SFC) 


100% 49.07 
100% 49.07 
100% 49.09 
100% 49.02 
100% 97.67 
100% 49.53 
100% 75.14 
100% 74.15 
100% 49.37 
100% 78.53 
100% 69.28 
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144 


Improvements of Road and UGD Works at 
Valmiki Nagara in Doddabidrikallu in 
ward no.40 of Herohalli Sub-Division 


P-3158 SIP 
Infrastructure 
Project Work 


145 


146 


147 


Improvements of Road and UGD Works at 
Sai Baba Nagara in Doddabidrikallu in 
ward no.40 of Herohalli Sub-Division 


Improvements of Road and UGD Works at 
Srichakra Nagara in Doddabidrikallu in 
ward no.40 of Herohalli Sub-Division 


Improvements of Road and UGD Works at 
Vidyamanya Nagara in Doddabidri kallu 
in ward no.40 of Herohalli 

Sub-Division 


P-3158 SIP 
Infrastructure 
Project Work 


P-3158 SIP 
Infrastructure 
Project Work 


P-3158 SIP 
Infrastructure 
Project Work 


100% 98.97 - 


148 


149 


Improvements of Road and UGD Works at 
Thigalarapalya in Doddabidrikallu in ward 
no.40 of Herohalli Sub-Division 


Improvements Roads and Drains at 
Nagadevanahalli and Doddagollarahatti 
surrounding area in Ward No-130 


P-3158 SIP 
Infrastructure 
Project Work 


P-3158 SIP 
Infrastructure 
Project Work 


150 


151 


152 


Improvements to Drains and Culverts at 
2nd block Ganesh Temple surrounding in 
Ullal Upanagar in Ward No-130 


Improvements of Drains and Culverts at 
2nd block Om Shakthi Temple 
Surroundings in Ullal Upanagar in Ward 
No-130 

Improvements to Drain in 6th Main and 


Improvements to Drain & Footpath in 
Kommaghatta Road in Ward No-159 
Kengeri 


P-3158 SIP 
Infrastructure 
Project Work 


P-3158 SIP 
Infrastructure 
Project Work 


P-3158 SIP 
Infrastructure 
Project Work 


100% 97.97 - 


153 


Improvements to Roads and Drain in 
Mahaveera Apartment surroundings area 
in Ward No-159 Kengeri 


P-3158 SIP 
Infrastructure 
Project Work 


154 


155 


156 


157 


Improvements Roads and Drains at Sridevi 
Nagar (Gollarahatti) Surrounding area 
Stage-1 in Ward No-40 Herohalli Sub 
Division 

Improvements Roads and Drains at Sridevi 
Nagar (Gollarahatti) Surrounding area 
Stage-2 in Ward No-40 Herohalli Sub 
Division 

Improvements Roads and Drains at Sridevi 
Nagar (Gollarahatti) Surrounding area 
Stage-3 in Ward No-40 Herohalli Sub 
Division 

Improvements Roads and Drains at Sridevi 
Nagar (Gollarahatti) Surrounding area 
Stage-4 in Ward No-40 Herohalli Sub 
Division 


P-3158 SIP 
Infrastructure 
Project Work 


P-3158 SIP 
Infrastructure 
Project Work 


P-3158 SIP 
Infrastructure 
Project Work 


P-3158 SIP 
Infrastructure 
Project Work 


100% 49.09 - 
100% 49.09 - 
100% 49.10 - 
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158 


Improvements Roads and Drains at 
Brundavan Nagar Main and Cross Roads 
Stage-1 in Ward No-40 of Herohalli Sub 
Division 


P-3158 SIP 
Infrastructure 
Project Work 


159 


160 


161 


162 


163 


164 


Improvements Roads and Drains at 
Brundavan Nagar Main and Cross Roads 
Stage-3 in Ward No-40 of Herohalli Sub 
Division 

Improvements Roads and Drains at 
Brundavan Nagar Main and Cross Roads 
Stage-2 in Ward No-40 of Herohalli Sub 
Division 
Construction of RCC Drain and Covering 
Slabs at Andrahalli Balance Portion in 
Ward No-40 of Herohalli Sub Division 


Construction of RCC Drain and Covering 
Slabs at Andrahalli Near Govt. School in 
Ward No-40 of Herohalli Sub Division 


Improvements Roads and Drains at 
Basaveshwaranagar and Surrounding areas 
in Ward No-40 of Herohalli Sub Division 


Improvements Roads and Drains at 
Chalukya Nagar and Surrounding areas in 
Ward No-40 of Herohalli Sub Division 


P-3158 SIP 
Infrastructure 
Project Work 


P-3158 SIP 
Infrastructure 
Project Work 


P-3158 SIP 
Infrastructure 
Project Work 


P-3158 SIP 
Infrastructure 
Project Work 


P-3158 SIP 
Infrastructure 
Project Work 


P-3158 SIP 
Infrastructure 
Project Work 


100% 49.08 - 
100% 49.04 - 
100% 49.09 - 
100% 49.10 - 


165 


166 


Improvements Roads and Drains at 
Brundavan Nagar Main and Cross Roads in 
Ward No-40 of Herohalli Sub Division 


Improvements to roads and drains at 
Kempegowdanagar Cross Roads Near 
SWD in Ward No-72 of Herohalli Sub 
Division 


P-3158 SIP 
Infrastructure 
Project Work 


P-3158 SIP 
Infrastructure 
Project Work 


167 


168 


169 


Improvements to roads and drains at 
Kempegowdanagar Near St. Yash School in 
Ward No-72 of Herohalli Sub Division 


Improvements to roads and drains at 
Kempegowdanagar Near Kempegowda 
Circle in Ward No-72 of Herohalli Sub 
Division 

Improvements to roads and drains at 
Kempegowdanagar L & T Layout in Ward 
No-72 of Herohalli Sub Division 


P-3158 SIP 
Infrastructure 
Project Work 


P-3158 SIP 
Infrastructure 
Project Work 


P-3158 SIP 
Infrastructure 
Proiect Work 


100% 98.21 - 


170 


Improvements to roads and drains at 
Kempegowdanagar Adjacent to Schell 
Petrol Bunk in Ward No-72 of Herohalli 
Sub Division 


P-3158 SIP 
Infrastructure 
Project Work 


171 


Improvements to roads and drains at 
Kempegowdanagar Near Bamboo Tree in 
Ward No-72 of Herohalli Sub Division 


P-3158 SIP 
Infrastructure 
Project Work 


Page 13 of 58 


172 


Improvements to roads and drains at 
Kempegowdanagar Adjacent to Police 
Quarters in Ward No-72 of Herohalli Sub 
Division 


P-3158 SIP 
Infrastructure 
Project Work 


173 


174 


175 


176 


177 


178 


179 


180 


Improvements to roads and drains at 
Kempegowdanagar Adjacent to 
Thunganagar in Ward No-72 of Herohalli 
Sub Division 

Improvements to roads and drains at 
Kempegowdanagar ITI College 
Surrounding Area in Ward No-72 of 
Herohalli Sub Division 

Improvements to roads and drains at 
Kempegowdanagar Damadohar House 
Back Side Cross Roads in Ward No-72 of 


Herohalli Sub Division 

Improvements of Roads and Drains in Saib 
Baba Nagar and surrounding areas in Ward 
No-40 (Stage-1) 

Improvements of Roads and Drains in Saib 
Baba Nagar and surrounding areas in Ward 
No-40 (Stage-2 

Improvements of Roads and Drains near 
Jodi Sri Muneshwara Temple and 
Surrounding in Ward No-40 


Improvements of Roads and Drains near 
Vidyamanya Nagar and Surrounding areas 
in Ward No-40 (Stage-1) 


Improvements of Roads and Drains in 
Basaveshwara Badavane and Surrounding 
areas in Ward No-40 (Stage-1) 


P-3158 SIP 
Infrastructure 
Project Work 


P-3158 SIP 
Infrastructure 
Project Work 


P-3158 SIP 
Infrastructure 
Project Work 


P-3158 SIP 
Infrastructure 
Project Work 

P-3158 SIP 
Infrastructure 
Project Work 

P-3158 SIP 
Infrastructure 
Project Work 


P-3158 SIP 
Infrastructure 
Project Work 


P-3158 SIP 
Infrastructure 
Project Work 


100% 98.22 - 
100% 98.22 - 
100% 49.08 - 
100% 49.09 - 
100% 48.97 - 
100% 49.02 - 


181 


182 


Improvements of Roads and Drains near 
Vidyamanya Nagar (Phase-2) and 
Surrounding areas in Ward No-40 (Stage-1) 


Improvements of Roads and Drains near 
Vidyamanya Nagar (Phase-2) and 
Surrounding areas in Ward No-40 (Stage-2) 


P-3158 SIP 
Infrastructure 
Project Work 


P-3158 SIP 
Infrastructure 
Project Work 


183 


184 


Improvements of Roads and Drains near 
Chethan Circle and Surrounding areas in 
Ward No-40 (Stage-1 

Improvements of Roads and Drains near 
Anupama School and Surrounding areas in 
Ward No-40 (Stage-1) 


P-3158 SIP 
Infrastructure 
Project Work 

P-3158 SIP 
Infrastructure 
Proiect Work 


185 


Improvements of Roads and Drains near 
Anupama School and Surrounding areas in 
Ward No-40 (Stage-2 

Improvements of Roads and Drains at 3rd 


P-3158 SIP 
Infrastructure 
Project Work 

P-3158 SIP 


186 |Stage Bhuvaneshwarinagar in Ward No- Infrastructure 100% 98.21 * 
130 Ullal Project Work 
187 Improvements to Roads and Drains in I ಮ SE 100% 19.95 
Bandematta Badavane in Ward No-159 n Rasuuc urs 9 p § 
Project Work 
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188 


189 


190 


Improvements to Roads and Drains in 5th 
Main Road KST in Ward No-159 


Improvements to Roads and Drains in 2nd 
Main Road KST in Ward No-159 


Improvements to Roads and Drains in at 
6th C cross in Valagerehalli in Ward No-159 


P-3158 SIP 
Infrastructure 
Proiect Work 

P-3158 SIP 
Infrastructure 


Project Work 
P-3158 SIP 


Infrastructure 
Project Work 


100% 49.95 - 


100% 49.95 - 


191 


192 


193 


194 


Improvements to Roads and Drains in Baba 
Sahebara Palya in Ward No-159 Kengeri 


Improvements to Roads and Drains in 
Mahaveer Apartment surrounding 
Bandematta in Ward No-159 Kengeri 
Providing Fencing Road and other basic 
Amenities of Brahmins Burial Ground in 
Ward No-159 Kengeri (Change of Work: 
Improvements balance drains and 
concreting to lanes in Beedi Karmikara 
colony and surrounding area in Ward 
Nl0159 

Improvements and Upgradation of old and 


damaged sanitory lines and re-construction 
of damaged manholes in Hemmigepura in 
Ward No-198 


P-3158 SIP 
Infrastructure 
Proiect Work 

P-3158 SIP 
Infrastructure 
Project Work 


P-3158 SIP 
Infrastructure 
Project Work 


P-3158 SIP 
Infrastructure 
Project Work 


100% 49.95 - 


LOA Issued - - 


195 


196 


197 


Improvements and Providing Development 
works to Crematorium Burials Grounds in 
Hemmigepura in Ward No-198 


Improvements and Providing 
Developmental works to Parks and Open 
space in Hemmigepura in Ward No-198 


Improvements and Provding Children Play 
Equipments Chairs and Open Gym 
Equipments to the Parks in Hemmigepura 
in Ward No-198 


P-3158 SIP 
Infrastructure 


Project Work 


P-3158 SIP 
Infrastructure 
Project Work 


P-3158 SIP 
Infrastructure 
Project Work 


100% 97.93 - 


198 


Improvements to Roads and Drains and 
Construction of Culverts in Ganakal Village 
and Srinivasapura Old Village in 
Hemmisepura in Ward No-198 


P-3158 SIP 
Infrastructure 
Project Work 


199 


Providing and Laying UGD works at 
Prakruthinagar and Nobonagar Gowramm 
Layout and surrounding area on Affecting 
area of SWM Plant of Seegehalli and 
Kannalli 


P-3158 SIP 
Infrastructure 
Project Work 


200 


201 


Improvements to drain and other 
Developmental Works at Prakruthinagar 
and Nobonagar, Gowramma Layout and 
Surrounding area on Affecting area of 
SWM Plant of Seegehalli and Kannalli 


Improvements to Drain and Other 
Development Works at Syndicate Bank 
Layout on Affecting area of SWM Plant of 
Doddabidarakallu 


P-3158 SIP 
Infrastructure 
Project Work 


P-3158 SIP 
Infrastructure 
Project Work 


100% 98.10 - 
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202 


203 


204 


Providing Asphalt and Other Development 
Works at Ekadanthanagar and 
Nagaraholenagar on Affecting area of 
SWM Plant of Doddabidarakallu 


Providing Asphalt and Other Development 
Works at Prakruthinagar and Muneshwara 
Block on Affecting area of SWM Plant of 
Seegehalli and Kannahalli 


Improvements Roads and Drains at 
Kempegowdanagar and Surrounding areas 
on Affecting area of SWM Plant of 
Seegehalli and Kannalli 


P-3158 SIP 
Infrastructure 
Project Work 


P-3158 SIP 
Infrastructure 
Project Work 


P-3158 SIP 
Infrastructure 
Project Work 


100% 98.17 - 


100% 98.04 - 


205 


206 


Developing and Improvements Road and 
Drains at Kannahalli area Affecting SWM. 
Plant Kannahalli, Seegehalli and Drilling of 
Borewells and Allied workso of 
Surrounding Villages 


Developing and Improvements Road and 
Drains at Kodigehalli Village area Affecting 
Seegehalli, Kannahalli Plant and Drilling of 
Borewells and Allied workso of 
Surrounding Villages 


P-3158 SIP 
Infrastructure 
Project Work 


P-3158 SIP 
Infrastructure 
Project Work 


207 


Improvements Roads and Drains at 
Veerabhadreshwaranagar and Surrounding 
areas on Affecting area of SWM Plant of 
Seegehalli and Kannalli 

Improvements Drains and Other 
Development Works atMuneshwaranagar 


P-3158 SIP 
Infrastructure 
Project Work 


P-3158 SIP 


208 K Infrastructure 100% 98.18 - 
on Affecting area of SWM Plant of Proj 
K roject Work 
Doddabidarakallu 
ರ of NA ಮ ಭಾ ಗ P-3158 SIP 
209 |Pilekallu area on Attecting area 0 Infrastructure 100% 98.14 - 
Plant of Seegehalli and Kannalli . 
Project Work 
Improvements Roads and Drains at P-3158 SIP 
210 |Srinidhi Layout area on Affecting area of Infrastructure 100% 98.18 e 
SWM Plant of Seegehalli and Kannalli Project Work 
Construction of Bus Stop of 
Vidyamanyanagar Andrahalli P-3158 SIP 
211 |Thigalarapalya and Thippenahalli Infrastructure 100% 31.23 - 
Affecting area of SWM Plant of Project Work 
Doddabidarakallu 
Ves 
q — 
2 SWM Plant of Seegehalli and Kannalli RBs 100% A 
Project Work 
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213 


Sinking Borewells and Provding 
Electrification and Laying PVC Pipelines 
with End Connection of Borewells in 
Andrahalli Thigalarapalya, 
Channanayakanapalya and Thippenahalli 
Limits Affecting area of SWM Plant of 
Doddabidarakallu 


P-3158 SIP 
Infrastructure 
Project Work 


214 


Construction of Anganawadi at Hosahalli 
Gollarahatti Andrahalli and Thigalarapalya 
Affecting area of SWM Plant of 
Doddabidarakallu 


P-3158 SIP 
Infrastructure 
Project Work 


215 


216 


217 


218 


Construction of Yogakendra at 
Channanayakanapalya and D Group 
Layout Affecting area of SWM Plant of 
Doddabidarakallu 

Construction of Govt School Building at 
Andrahalli Affecting area of SWM Plant 
of Doddabidarakallu 

Improvements and Developments Roads 
and Drains at Andrahalli and Surrounding 
area Affecting area of SWM Plant of 
Doddabidarakallu 


Improvements to Parks at 
Doddabidarakallu Ward Limits Affecting 
area of SWM Plant of Doddabidarakallu 


P-3158 SIP 
Infrastructure 
Project Work 


P-3158 SIP 
Infrastructure 
Project Work 


P-3158 SIP 
Infrastructure 
Project Work 


P-3158 SIP 
Infrastructure 
Project Work 


100% 94.58 - 


100% 97.18 - 


219 


220 


Improvements to Roads and Drains at 
Benaka Layout Affecting area of SWM 
Plant of Doddabidarakallu 


Improvements to Roads and Drains at 
Maranna Layout Karekallu Affecting area 
of SWM Plant of Doddabidarakallu 


P-3158 SIP 
Infrastructure 
Project Work 


P-3158 SIP 
Infrastructure 
Project Work 


221 


222 


223 


224 


225 


Improvements to Roads and Drains at 
Chethan Circle at Thigalarapalya Affecting 
area of SWM Plant of Doddabidarakallu 


Improvements to Roads and Drains at 
Behind Siddartha School Affecting area of 
SWM Plant of Doddabidarakallu 


Improvements to Roads and Drains at 
Vidyamanyanagar Affecting area of SWM 
Plant of Doddabidarakallu 


Improvements to Drains and Other 
Development Works at Venkateshwara 
Layout area Affecting area of SWM Plant of 
Seegehalli and Kannalli 


Improvements to Roads and Drains at 
Herohalli Surrounding area Affecting area 
of SWM Plant of Seegehalli and Kannalli 


P-3158 SIP 
Infrastructure 
Project Work 


P-3158 SIP 
Infrastructure 
Project Work 


P-3158 SIP 
Infrastructure 
Project Work 


P-3158 SIP 
Infrastructure 
Project Work 


P-3158 SIP 
Infrastructure 
Project Work 


100% 96.25 - 
100% 96.19 - 
100% 95.26 - 
100% 97.19 - 
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226 


227 


228 


229 


230 


231 


232 


233 


234 


235 


Improvements to Roads and Drains at 
Mookambika Nagar at Thigalarapalya area 
Affecting area of SWM Plant of 
Doddabidarakallu 


Improvements to Footpath and 
beautification to Indira Kitchen Premises in 
Kengeri in Ward No-159 


Improvements to Footpath and 
beautification to Indira Kitchen Premises in 
Ward No-198 Hemmigepura 


Providing Ambience works in Alternative 
Indira Canteen at 2nd Block Jnanabharathi 
Nagadevanahalli in Ward No-130 


Improvements to Footpath and 
beautification to Indira Kitchen Premises in 
Ward No-130 Ullal 

Infrastructure Development of Indira 
Canteen at Ward No-40 of 
Doddabidarakallu 


Infrastructure Development of Indira 
Canteen at Ward No-72 of Herohalli 


Asphalting to Bad Roads in Thigalarapalya 
Stage-01 at Ward No-40 

Improvements to Roads and Drains and 
Asphalting in Ward No-40 

Improvements to Roads and Drains and 
other Development works at Vigneshwara 
Nagar and Surrounding area Stage-2 in 
Ward No-72 


P-3158 SIP 
Infrastructure 
Project Work 


P3106 Nagarothana 
Works 


P3106 Nagarothana 
Works 


P3106 Nagarothana 
Works 


P3106 Nagarothana 
Works 


P3106 Nagarothana 
Works 


P3106 Nagarothana 
Works 


2018-19 
2018-19 


P-3111 - SFC Works 
2018-19 


100% 96.21 
100% 20.03 
100% 29.15 
100% 16.49 
100% 62.48 
100% 19.92 
100% 34.67 


128.70 


192.77 


96.39 


236 


237 


Progress and Requirement of CCTV 
Ls 


Progress and Requirement of CCTV 
Surveillance Project in Kengeri Division (2 
Nos of Works) (Package-03) 


P-3111 - SFC Works 
OQ 


P-3111 - SFC Works 
2018-19 


146.23 


238 


239 


Comprehensive Development to 
Nagadevanahalli surrounding area Stage- 
01 in Ward No-130 

Comprehensive Development to 
Nagadevanahalli surrounding area Stage- 
02 in Ward No-130 


P-3111 - SFC Works 
2018-19 


P-3111 - SFC Works 
2018-19 


23.52 


23.52 


240 


Comprehensive Development of Ullalu 
Upanagara and Surrounding area Stage-01 
in Ward No-130 


P-3111 - SFC Works 
2018-19 


18.77 


241 


242 


Improvements to Roads and Drains in 
Dodda Gollarahatti and Surrounding area 
in Ward No-130 


Re-Construction of Govt School Building in 
Mariyappanapalya at Ward No-130 


P-3111 - SFC Works 
2018-19 


P-3111 - SFC Works 
2018-19 


148.44 


55.49 


243 


244 


Construction of Primary Health Care 
Centers in Ullal Upanagara at Ward No-130 


Improvements of Roads and Drains in MTS 
Layout and Surrounding Areas in Ward No- 
159 


P-3111 - SFC Works 
2018-19 


P-3111 - SFC Works 
2018-19 


100% 


98.89 


141.88 
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Improvements to Bad Drains and Roads in |P-3111 -SFC Works ; 
3 Ward NO-159 Kengeri Nagara Stage-1 ENE § § AWE pe § * 
School in Ward No-159 2018-19 
Improvements to Roads and Drains and 
247 |Other Development Works at 198 Wad are 91 137.19 - p 
Surrounding Area Stage-1 
248 Asphalting to Bad Roads in Thigalara Palya ನ fl ಹ 54.34 _ _ 
Stage 02 at Ward No 40 Work 
orks 
Improvements to roads and drains and | P-3409 SFC Untied 
249 |Asphalting Stage-2 in Ward No-40 SC-SP/TSP Grant 82.61 - - 
Works 
Improvements to Roads and Drains and | p.3409 SEC Untied 
250 |Other Development works at Vigneshwara | cc_gp TSP Grant 41195 § R 
Nagara and Surrounding Area stage-03 in Works 
Ward No-72 
Comprehensive Development of Ullalu | P-3409 SFC Untied 
251 [Upanagara and Surrounding area Stage-02 | SC-SP/TSP Grant 30.86 - - 
in Ward No-130 Works 
Improvements to Roads and Drain in | P-3409 SFC Untied 
252 |Nagadevanahalli and Surrounding Area in | SC-SP/TSP Grant 64.16 - - 
Ward NO-130 Works 
Providing CC Drains and Improvements to 
roads at SC-ST Beneficiary area at P-3409 SFC Untied 
253 [|Gandhinagara Subhashnagara SC-SP/TSP Grant 89.18 § ್ಞ 
Rajakumarnagara and Surrounding area in Works 
ward No.130 Ullal 
Improvements of Roads and drains in | P-3409 SFC Untied 
254 |Kengeri and Surrounding areas in Ward | SC-SP/TSP Grant 61.02 - - 
No-159 Works 
Improvements to Bad Drains and Roads in | P-3409 SFC Untied 
255 [Ward NO-159 Kengeri Nagara Stage-2 SC-SP/TSP Grant 40.12 - - 
Works 
R , ನ P-3409 SFC Untied 
Construction of First Floor Building 
3 Ambedkar Bhavan in Ward No-159 Kengeri ಸ ಹ A ” 
Improvements to Roads and Drains and P-3409 SFC Untied 
257 Other Development Works at 198 Ward SC-SP/TSP Grant 59.36 - - 
Surrounding Area Stage-2 Works 
Providing Installation Commissioning and P-3158 SIP 
258 Maintenance of 2 Ton Capacity Organic FiEdetuctie 5417 N 
Waste converter and Allied Works in Ward - 
£ Project Work 
No-159 Kengeri 
P3639 - Solid Waste 
Improvements and Development to Areas |Management under 
259 |around Doddabidarakallu Solid Waste Mukhyamanthirgala = § ೩ ” - - 100% 981.20 
Processing Plant Nava Bengaluru 
Yojane 
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Improvements and Development to Areas 


P3639 - Solid Waste 
Management under 


260 Jaround Seegehalli Solid Waste Processing |Mukhyamanthirgala 100% 876.74 
Plant Nava Bengaluru 
Yojane 
P3639 - Solid Waste 
Improvements and Development to Areas |Management under 

261 Jaround Kannahalli Solid Waste Processing |Mukhyamanthirgala 100% 911.71 

Plant Nava Bengaluru 
Yojane 
Improvements and Development to areas |P3639 - Solid Waste lst & 2nd & 

262 Jaround Lingadheeranahalli Solid Waste Management under 3rd Part bill 973.85 
Management Processing Plant Mukhyamanthirgala submitted 
Improvements and Development to areas |P3639 - Solid Waste lst, 2nd 3rd 

263 Jaround Subbarayana Palya Solid Waste Management under & Part bill 815.01 
Processing Plant Mukhyamanthirgala submitted 
Improvements of Roads and Drains in P3632 Roads 
Ward No-40 under Mukhya Mantri Nava [Development under 

264 |Bangalore Nirmana Yojana Grants in Mukhyamanthrigala 100% 485.60 
Yeshwanthpura Constituency Package-1 (1 Nava Bengaluru 
Work) Yojane 
Improvements of Roads and Drains in P3632 Roads 
Ward No-40 under Mukhya Mantri Nava [Development under 

265 |Bangalore Nirmana Yojana Grants in Mukhyamanthrigala 100% 783.72 
Yeshwanthpura Constituency Package-2 (2 | Nava Bengaluru 
Works) Yojane 
Improvements of Roads and Drains in P3632 Roads 
Ward No-72 under Mukhya Mantri Nava [Development under 

266 |Bangalore Nirmana Yojana Grants in Mukhyamanthrigala 100% 1670.54 
Yeshwanthpura Constituency Package-4 (6 | Nava Bengaluru 
Works) Yojane 
Improvements of Roads and Drains in P3632 Roads 
Ward No-72 under Mukhya Mantri Nava |Development under 

267 [Bangalore Nirmana Yojana Grants in Mukhyamanthrigala 100% 1404.15 
Yeshwanthpura Constituency Package-5 (6 | Nava Bengaluru 
Works) Yojane 
Improvements of Roads and Drains in P3632 Roads 
Ward No-130, 159 and 198 Under Mukhya |Development under 

268 |Mantri Nava Bangalore Nirmana Yojana Mukhyamanthrigala 100% 1027.75 
Grants in Yeshwanthpura Constituency Nava Bengaluru 
Package-3 (5 Works) Yojane 
Improvements of Roads and Drains at P3727 SC-SP/TSP 

269 |Andrahalli Colony and Surrounding areas | Mukyamantrigala 100% 96.98 
in Doddabidarakallu in Ward NO-40 in Nava Bengaluru 
Stave-1 Yoiane 
Improvements of Roads and Drains at P3727 SC-SP/TSP 

270 Andrahalli Colony and Surrounding ೩1€೩5 Mukyamantrigala 100% 97 97 
in Doddabidarakallu in Ward NO-40 in Nava Bengaluru 
Staee-2 Yoiane 
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Improvements of Roads and Drains at 


P3727 SC-SP/TSP 
Mukyamantrigala 


271 |Thigalrapalya Colony and Surrounding ] 100% 97.91 
areas in Ward NO-40 in Stage-1 Nava Benign WE 
Yojane 
Improvements of Roads and Drains at 86S 
272 |Thigalrapalya Colony and Surrounding i ಸ ಸ 100% 97.95 
areas in Ward NO-40 in Stage-2 2 edu 
Yoiane 
Improvements of Roads and Drains at Sy Fa 
273 |Karihobanahalli and Surrounding areas in A ಗ ಸಿ 100% 97.97 
Ward No-40 in Stage-1 Nava Bengn ds 
Yoiane 
Improvements of Roads and Drains at ರ SESE) ಸ 
274 |Karihobanahalli and Surrounding areas in (i y ಮಟ 3 100% 97.98 
Ward No-40 in Stage-2 eed, 
Yoiane 
Improvements to Drain and Roads at SCSE inl 
275 |Andrahalli Colony at Doddabidarakallu in i y ನ 3 100% 90.86 
Ward No-40 SiS aL 
Yojane 
Construction of Shuttle Badminton Court, P3727 SC-SP/TSP 
276 Compound, Pathway, Watchmen shed and | Mukyamantrigala 100% 286.99 
Other Development works at Gunduthopu | Nava Bengaluru 
in Ward No-40 Package-1 (3 Works) Yojane 
P3727 SC-SP/TSP 
Improvements to Drain and Roads at Mukyamantrigala p 
277 Jp erohalli Colony in Ward No-72 Nava Bengaluru 100% 90.91 
Yoiane 
Improvements to Drain and Roads at ಗ SESH 
278 |Billekallu Colony and Janatha Colony at ಸ Bis ಸಿ 100% 90.91 
Gidadakonenahalli in Ward No-72 a nga ಸ 
Yoiane 
279 Comprehensive Development Works in SC- pT SCSP/ TSP 1st, 2nd ತೀರ 840.34 
ST Colony in Ward No-72 Package-2 Mukyamantrigala se Fart Bill I 
Nava Benoa bmitted 
P3727 SC-SP/TSP 
280 Improvements of Roads and Drains at Mukyamantrigala 100% 96.11 
Subashnagar colony and Surrounding areas | Nava Bengaluru 
Yoiane 
Improvements of Roads and Drains at Ullal 
281 [Colony and Surrounding areas in Ward No- Mukyamantngal 100% 98.29 
130 Nava Bengaluru 
Yoiane 
Improvements of Roads and Drains at Sk] ಹ 
282 |Bhovi Colony and Surrounding areas in Mpa 100% 98.28 
Ward No-130 Nava Bengaluru 
Yoiane 
Improvements of Roads and Drains at ಸ 
283 [Gandhinagar Colony and Surrounding ky ee ಈ 100% 98.86 
areas in Ward No-130 Nava Benga UurU 
Yojane 
Improvements of Roads and Drains in P3727 SC-SP/TSP 
Jnanabharathi Layout, Nagadevanahalli, Muleyainartricala 
284 § B 100% 264.83 


Dubasipalya and Surrounding SC 
Beneficiary Areas in Ward No-130 (Package- 
01) (3 Works 


Nava Bengaluru 
Yojane 
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Improvements of Roads, Drains and Water | P3727 SC-SP/TSP 
285 Supply in Maruthinagare, Sonnenahall and | Mukyamantrigala 100% 262.03 
Surrounding SC Beneficiary areas in Ward Nava Bengaluru 
No-130 (Package-2) 
Providing CC Drains in SSE) ಗ 
286 |Bhuvaneshwarinagara 2nd Stage and Wy. nee 4 100% 99.34 
Surrounding area at Ward No-130 Nava Benge ಟರ 
Yojane 
Improvements to Roads and Drains in SUSE) pd 
287 |Siddeshwara Temple and Surrounding area Wy. eR ಸ 100% 101.19 
Shivanapalya at Ward No-130 Ullalu Nava Benge ರ 
Yoiane 
Improvements to Roads and Drains near P3727 SC-SP/TSP 
288 |Shanimahathma Temple and Surrounding | Mukyamantrigala 100% 99.89 
area in Maruthinagar Sy No-17 at Ward No-| Nava Bengaluru 
130 Ullalu Yoiane 
Improvements to Roads and Drains near P3727 SC-SP/TSP 
289 |S School and Surrounding area in Mukyamantrigala 100% 101.04 
Maruthinagar Sy No-17 at Ward No-130 Nava Bengaluru 
Ullalu Yoiane 
Providing CC roads and Improvements to | P3727 SC-SP/TSP 
290 Roads behind Renuka Bar and Surounding Mukyamantrigala 100% 100.86 
area at Maruthi Nagar Sy No-17 in Ward Nava Bengaluru 
No-130 Yojane 
291 Improvements to Drain and Roads at Ward F377 SC-SP/ ಗ್‌ 1st ba 526.68 
no.130 & 159 (6 Works) Mukyamanigald i 
ava henca DIM ed 
292 [Comprehensive Development Works in SC- P3727 SC-SP/TSP (lst & Part 43460 
ST Colony in Ward No-130 Package-1 Mukyamantrigala Bill i 
Improvements of Roads, Drains in P3727 SC-SP/TSP 
Hosahalli Colony, HM Colony and Makarnarticala 
293 |Bynapalya Colony Vajarahalli Village of 4 100% 261.19 
Nava Bengaluru 
Ward No-198 under SC-SP/TSP Grants 
Packace-4 (3 Works) 
Improvements of Roads and Drains and 
Providing Drilling of Borewells in P3727 SC-SP/TSP 
294 |Thalaghattapura Colony, Bapuji Colony of | Mukyamantrigala 100% 17385 
Kengeri Village area surrounding ward No- | Nava Bengaluru 
198 under SC-SP/TSP Grants Package-3 (2 
Work 
295 Comprehensive Development Works in SC- 9727 SCSF/ 135 Ist, Ad ke 723.75 
ST Colony in Ward No-198 Package-3 Mukyamantrigala Fatt Bi i 
Submitted 
P3640 - 
Construction of 
Buildings and 
296 |Improvements of Roads and Drains at Hospitals under 100% 196.60 
Gollarapalya and Surrounding Areas in Mukhyamantigala 
Ward No-40 Under Mukhya Mantri Nava Nava Bengaluru 
Bangalore Yojana Package-1 (2 Works) Yoiane 
P3640 - 
Improvements of Roads and Drains at onstruction of 
297 Bhavaninagara and Surrounding Areas in Buildings A 100% 196.55 
Ward No-40 Under Mukhya Mantri Nava Fipspitals Bde § i 
Bangalore Yojana Package-2 (2 Works) Mukhyamanitgala 
Nava Bengaluru 
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Improvements of Roads and Drain at 


P3640 - 
Construction of 
Buildings and 


298 |Thigalarapalya Colony and Surrounding Hospitals under 100% 97.98 
areas in Ward No-40 (Stage-1) Mukhyamantigala 
Nava Bengaluru 
Yoiane 
P3640 - 
Construction of 
Improvements of Roads and Drain at Buildings and 
299 |Thigalarapalya Colony and Surrounding Hospitals under 100% 97.95 
areas in Ward No-40 (Stage-2) Mukhyamantigala 
Nava Bengaluru 
Yoiane 
P3640 - 
Construction of 
Improvements of Roads and Drains at Buildings and 
300 |Srichakaranagar and Surrounding Area in Hospitals under 100% 98.27 
Ward No-40 Mukhyamantigala 
Nava Bengaluru 
Yoiane 
P3640 - 
Construction of 
Improvements of Roads and Drains at Buildings and 
301 |Chalukyanagara and Surrounding Area in Hospitals under 100% 98.24 
Ward No-40 Mukhyamantigala 
Nava Bengaluru 
Yoiane 
P3640 - 
Construction of 
Improvements of Roads and Drains at Buildings and 
302 |Doddabidarakallu Colony and Hospitals under 100% 98.29 
Surrounding Area in Ward No-40 Mukhyamantigala 
Nava Bengaluru 
Construction of 
Improvements of Roads and Drain at Buildings and 
303 |Andrahalli and Surrounding areas in Ward Hospitals under 100% 98.19 
No-40 Mukhyamantigala 
Nava Bengaluru 
Yoiane 
P3640 - 
Construction of 
Improvements of Roads and Drain in Buildings and 
304 |Ullalu Upanagara and Surrounding area in Hospitals under 100% 98.28 
Ambedkarnagar Slum in Ward No-130 Mukhyamantigala 
Nava Bengaluru 
Construction of 
Improvements of Roads and Drain in Buildings and 
305 |Masidhi and Surrounding area in Hospitals under 100% 98.22 
Ambedkarnagar Slum in Ward No-130 Mukhyamantigala 
Nava Bengaluru 
Yoiane 
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Improvements of Roads and Drain in 


P3640 - 
Construction of 
Buildings and 


306 |Muslim Colony and Surrounding area in Hospitals under 100% 98.19 
Ambedkarnagar Slum in Ward No-130 Mukhyamantigala 
Nava Bengaluru 
Yoiane 
P3640 - 
Construction of 
Improvements of Roads and Drain in Buildings and 
307 |Anganawadi and Surrounding area in Hospitals under 100% 98.26 
Ambedkarnagar Slum in Ward No-130 Mukhyamantigala 
Nava Bengaluru 
Yoiane 
P3640 - 
Improvements of Roads and Drain in ಭು ಕ 
Muthumaramma Temple and Surrounding ip f gsan [) 
ಸ area in Ambedkarnagar Slum in Ward No- Hospitals under 4 4 
130 Mukhyamantigala 
Nava Bengaluru 
Yoiane 
P3640 - 
Construction of 
Improvements of Roads and Drain in Ullal Buildings and 
309 |and Surrounding area in Ambedkarnagar Hospitals under 100% 98.27 
Slum in Ward No-130 Mukhyamantigala 
Nava Bengaluru 
Yoiane 
P3640 - 
Construction of 
Improvements of Roads and Drain in Buildings and 
310 |Shivashankarappa and Surrounding area in Hospitals under 100% 98.28 
Ambedkarnagar Slum in Ward No-130 Mukhyamantigala 
Nava Bengaluru 
Construction of 
Improvements of Roads and Drain in New Buildings and 
311 |Colony Temple and Surrounding area in Hospitals under 100% 98.28 
Ambedkarnagar Slum in Ward No-130 Mukhyamantigala 
Nava Bengaluru 
Yoiane 
P3640 - 
Construction of 
Improvements of Roads and Drain in Ullal Buildings and 
312 |Govt School and Surrounding area in Hospitals under 100% 98.27 
Ambedkarnagar Slum in Ward No-130 Mukhyamantigala 
Nava Bengaluru 
Construction of 
Improvements of Roads and Drain near Buildings and 
313 |Bus Stop and Surrounding area in Hospitals under 100% 98.28 
Ambedkarnagar Slum in Ward No-130 Mukhyamantigala 
Nava Bengaluru 
Yoiane 
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P3644 - Deputy 


Comprehensive Improvements of Roads Chief Minister 
Drains and Providing Other Basic Discretionary 
314 Infrastructure to Areas surrounding SWM Grants under 100% 979.77 
Plant of Yeshwanthpura Assembly Mukhyamanthrigala 
Constituency (Part-I) Package-6 (10 Works) Nava Bengaluru 
Yoiane 
P3644 - Deputy 
Comprehensive Improvements of Roads Chief Minister 
Drains and Providing Other Basic Discretionary 
315 Infrastructure to Areas surrounding SWM Grants under 100% 489.83 
Plant of Yeshwanthpura Assembly Mukhyamanthrigala 
Constituency (Part-II) Package-7 (5 Works) Nava Bengaluru 
Yoiane 
Improvements of Roads and Drains and 0 § Deputy 
Sinking Borewells at Surrounding areas at ro 
SWM Plant in Doddabidarakallu under lscreuonary: ಫಿ 
2 Mukhya Mantri Nava Bangalore Nirmana Stans under I ET 
Yojane Grants in Yeshwanthpura Mukyamanthrigala 
Constituency Package-8 (10 Works) Nas Bengaluru 
Yoiane 
Improvements of Roads and Drains at aos. KF Deputy 
Ward No-130 and Surrounding areas of ಮ KG 
SWM Plant in Panchayath Limits under ISTE onary 
7 Mukhya Mantri Neale Nirmana ants under 0 9 
Yojane Grants in Yeshwanthpura Muknyatmarithrigala 
Constituency Package-9 (5 Works) Nova Bengaluru 
Yoiane 
Improvements Roads and Drains at P3744 CM Nava 
318 |Gurushree School Surrounding area in Nagarothana - Road 100% 146.43 
Ward No-40 Herohalli Sub Division Development 
Improvments and Development of P3744 CM Nava 
319 Karihobanahalli Katte infront of Ward Nagarothana - Road 100% 146.40 
Office in Ward No-40 Herohalli Sub Devel t 
ಗಸ evelopmen 
Division 
Improvements Roads and Drains at D P3744 CM Nava 
app; [Croup Fayout 1st Block and. Sodndarys | iparothatis “Road 100% 146.95 
layout in Ward No-40 of Herohalli Sub Did 
FE P 
Division Annexure-02 SL No.1628. 
Improvements Roads and Drains at D P3744 CM Nava 
321 |Group Layout 2nd, 3rd Block in Ward No- |Nagarothana - Road 100% 146.97 
40 of Herohalli Sub Division Development 
Improvements Roads and Drains at D P3744 CM Nava 
322 |Group Layout 4th, 5th Block in Ward No-40 |Nagarothana - Road 100% 146.93 
of Herohalli Sub Division Development 
Providing Roads and Drains at Hosahalli P3744 CM Nava 
323 |Mahaveera Appartment Surrounding Area |Nagarothana - Road 100% 146.93 
in Ward NO-40 of Herohalli Sub Division Development 
Providing Roads and Drains at P3744 CM Nava 
324 |Gollarapalya Anibesanat School Nagarothana - Road 100% 146.73 
Surrounding Area in Ward No-40 of Ded pient 
P 


Herohalli Sub Division 
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Providing Roads and Drains at SLN Layout | P3744 CM Nava 


325 [Surrounding Area in Ward No-40 of Nagarothana - Road 100% 146.91 
Herohalli Sub Division Development 
Providing Roads and Drains at Golden P3744 CM Nava 

326 [Valley School Surrounding Area Andrahalli |Nagarothana - Road 100% 146.93 
in Ward No-40 of Herohalli Sub Division Development 
NE ಸ at Acharta P3744 CM Nava 

A ORE ck Nagarothana - Road 100% 146.90 
Vidhyamanyanagara, Raghavendranagara REN 
in Ward No-40 of Herohalli Sub Division P 
Comprehensive Development of SC/ST P3744 CM Nava 

328 [Colony in Doddabidarakallu in Ward NO- |Nagarothana - Road 100% 470.08 
40 Development 
Comprehensive Development of Roads and 
drains in ward No.72 Yeshwanthapura P3744 CM Nava 

329 |Assembly Constituency under PACKAGE- |Nagarothana - Road 100% 950.53 
2019-20 KEN-DIV-(04). Annexure-02 Sl No- Development 
1610 
Providing Roads and Drains at P3744 CM Nava 

330 [Vigneshwaranagar CD Ramanna House Nagarothana - Road 100% 171.45 
Surrounding Area in Ward No-72 Development 
Providing Roads and Drains at P3744 CM Nava 

331 |Muneshwaranagar SS Public School Nagarothana - Road 100% 171.42 
Surrounding Area in Ward No-72 Development 
Providing Roads and Drains at P3744 CM Nava 

332 [Vigneshwaranagar Muneshwara Temple |Nagarothana - Road 100% 171.47 
Surrounding Area in Ward No-72 Development 
pi P3744 CM Nava 

್ವಿತಿತ: | ರ ಲ ರತರ ಸಡಲ TSS Nagarothana - Road 100% 171.49 
Roads and Surrounding Area in Ward No- 

Development 

72 
Providing Roads and Drains at P3744 CM Nava 

334 [Vigneshwaranagar Adjacent to SWD Drain |Nagarothana - Road 100% 171.42 
and Surrounding Area in Ward No-72 Development 
Providing Roads and Drains at P3744 CM Nava 

335 |Maruthinagara St. Philomina School and Nagarothana - Road 100% 171.48 
Surrounding Area in Ward No-72 Development 
Providing Roads and Drains at P3744 CM Nava 

336 |Vigneshwaranagar Nanjappa Layout Nagarothana - Road 100% 171.44 
Surrounding Area in Ward No-72 Development 
Providing Roads and Drains at P3744 CM Nava 

337 |Muddiyanapalya Byranna Layout and Nagarothana - Road 100% 171.44 
Surrounding Area in Ward No-72 Development 
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Providing Roads and Drains at 


P3744 CM Nava 


338 |Vigneshwaranagar Arunodaya School Nagarothana - Road 100% 171.49 
Surrounding Area in Ward No-72 Development 
Providing Roads and Drains at P3744 CM Nava 

339 |Adhichunchanagiri Layout and Nagarothana - Road 100% 171.45 
Surrounding Area in Ward No-72 Development 
Providing Roads and Drains at Lecturer P3744 CM Nava 

340 [Layout and Surrounding Area in Ward No- |Nagarothana - Road 100% 171.46 
72 Development 
Providing Roads and Drains at P3744 CM Nava 

341 |Bengaluruappa Badavane and Surrounding |Nagarothana - Road 100% 171.45 
Area in Ward No-72 Development 
Providing Roads and Drains at P3744 CM Nava 

342 [|Vasanthappa Badavane and Surrounding |Nagarothana - Road 100% 171.50 
Area in Ward No-72 Development 
Providing Roads and Drains at P3744 CM Nava 

343 [Venkateshwara Layout and Surrounding |Nagarothana - Road 100% 171.48 
Area in Ward No-72 Development 
Providing Roads and Drains at Srinidhi P3744 CM Nava 

344 [Layout and Surrounding Area in Ward No- |Nagarothana - Road 100% 171.44 
72 Development 
Providing Roads and Drains at P3744 CM Nava 

345 |Mahadeshwaranagar Industrial Area and |Nagarothana - Road 100% 171.34 
Surrounding Area in Ward No-72 Development 
Providing Roads and Drains at P3744 CM Nava 

346 |Anjananagar Goddakhane and Nagarothana - Road 100% 171.50 
Surrounding Area in Ward No-72 Development 
ad ಭಟ ಗ at AR P3744 CM Nava 

347 | Uananagar oad Shanimahathama_ | agarothana - Road 100% 171.46 
Temple and Surrounding Area in Ward No- 

Development 

72 
Providing Roads and Drains at P3744 CM Nava 

348 |Anjananagar KEB Road Govt School and |Nagarothana - Road 100% 171.46 
Surrounding Area in Ward No-72 Development 
Providing Roads and Drains at Byadrahalli | P3744 CM Nava 

349 [Village and Surrounding Area in Ward No- |Nagarothana - Road 100% 171.48 
72 Development 
Comprehensive Development of Roads and 
drains in ward No.72 Yeshwanthapura P3744 CM Nava 

350 |Assembly Constituency under PACKAGE- |Nagarothana - Road 100% 1268.82 


2019-20 KEN-DIV-(01). (Package Cost = 
1500.00 Lakhs) (3 Works) 


Development 
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Comprehensive Development of Roads and 
Drains in Ward No-72 Yeshwanthapura 


P3744 CM Nava 


351 |Assembly Constituency under Package- Nagarothana - Road 100% 950.56 
2019-20 KEN DIV (03) Annexure-2 SI No- Development 
1609 
Improvements to Roads and Drains and P3744 CM Nava 
352 Construction of Culverts at Janatha Colony, Nagarothana - Road 100% 19416 
Gidadakonenahalli and Surrounding Areas 
h Development 
in Ward NO-72 
Improvements to Roads and Drains in P3744 CM Nava 
353 |Jnanabharathi Layout 1st Block and Nagarothana - Road 100% 195.94 
Surrounding area in Ward No-130 Development 
Improvements to Roads and Drains in P3744 CM Nava 
354 |Jnanabharathi Layout 1st Block Ganesha Nagarothana - Road 100% 195.93 
Temple Surrounding area in Ward No-130 Development 
Improvements to Roads and Drains in P3744 CM Nava 
355 [|KPSC Layout Left Side Surrounding area in |Nagarothana - Road 100% 195.95 
Ward No-130 Development 
Improvements to Roads and Drains in P3744 CM Nava 
356 |KPSC Layout Right Side Surrounding area |Nagarothana - Road 100% 195.94 
in Ward No-130 Development 
Improvements to Roads and Drains in P3744 CM Nava 
357 |Nagadevanahalli and Surrounding area in |Nagarothana - Road 100% 195.93 
Ward No-130 Annex 02 Sl No 1660 Development 
Improvements to Roads and Drains in P3744 CM Nava 
358 |Mariyappanapalya and Surrounding in Nagarothana - Road 100% 195.91 
Ward No-130 Development 
a ಗ ಬ in P3744 CM Nava 
459. manabharathi LayoutSrd BOCK; Nagarothana - Road 100% 195.94 
Dubasipalya and Surrounding area in 
Development 
Ward No-130 Annex 02 Sl No 1662 
Improvements to Roads and Drains in P3744 CM Nava 
360 |Dubasipalya and Surrounding in Ward No- |Nagarothana - Road 100% 195.91 
130 Development 
Improvements to Roads and Drains in P3744 CM Nava 
361 [Kalyani Layout and Surrounding in Ward |Nagarothana - Road 100% 195.94 
No-130 Development 
Improvements to Roads and Drains in P3744 CM Nava 
362 |Ramaiah Layout and Surrounding area in |Nagarothana - Road 100% 195.88 
Ward No-130 Annex 02 Sl No 1665 Development 
ನರ ವ P3744 CM Nava 
36 Improvements to Roads and. Drains in IB Kpcarotkana “Road 100% 195.93 
Layout and Surrounding in Ward No-130 
Development 
Improvements to Roads and Drains in P3744 CM Nava 
364 |Maruthinagara Sy.No.9 and Surrounding in |Nagarothana - Road 100% 195.88 
Ward No-130 Development 
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Improvements to Roads and Drains in 


P3744 CM Nava 


365 |Maruthinagara Sy.No.17. Sonnenahalli and |Nagarothana - Road 100% 195.92 
Surrounding in Ward No-130 Development 
Improvements to Drains in Kariyappa P3744 CM Nava 
366 [Layout Ullal Upanagara and Surrounding |Nagarothana - Road 100% 195.94 
in Ward No-130 Development 
Improvements to Roads and Drains near P3744 CM Nava 
367 [Ganesha Temple and Surrounding in Ward |Nagarothana - Road 100% 195.94 
No-130 Development 
Comprehensive Development of Roads and 
drains in ward No.130,159 and 198 P3744 CM Nava 
368 |Yeshwanthapura Assembly Constituency |Nagarothana - Road 100% 1038.41 
under PACKAGE- 2019-20 KEN-DIV-(02). Development 
(4 Works) 
Improvements to Roads and Drains at P3744 CM Nava 
369 |Gandhinagara and Akkipikki Colony in Nagarothana - Road 100% 96.51 
Ward No-130 Ullal Development 
Improvements to Roads and Drains at Mini | P3744 CM Nava 
370 |Gandhinagara and Surrounding Area in Nagarothana - Road 100% 96.48 
Ward No-130 Ullal Development 
P3744 CM Nava 
Improvments to Drin and Asphalting to 6th P 
371 Main KST in Ward No-159 Nagarothana - Road 100% 146.99 
Development 
Improbments to Drain and Footpath in P3744 CM Nava 
372 |Kavika Layout, Krishnappa Thota and Nagarothana - Road 100% 195.99 
Surrounding area in Ward NO-159 Development 
Improvements to Roads and Drains in P3744 CM Nava 
373 |Bandemata Badavane and Surrounding Nagarothana - Road 100% 146.99 
Areas in Ward No-159 Development 
Improvements to Roads and Drains in P3744 CM Nava 
374 |Suncity Main Road and Surrounding Areas |Nagarothana - Road 100% 195.91 
in Ward No-159 Development 
Improvements to Roads and Drains in P3744 CM Nava 
375 [Railway Parallel Road and Surrounding Nagarothana - Road 100% 195.99 
Areas in Ward No-159 Development 
P3744 CM Nava 
Improvements to Drains in Shirke Layout P 
ಕ and Surrounding Areas in Ward No-159 Nagnrenengs Koad 100 ಚ 
Development 
Improvements to Roads and Drains at P3744 CM Nava 
377 |Vinayaka Nagara and Gandhinagar Nagarothana - Road 100% 96.61 
Surrounding areas in Ward No-159 Kengeri Development 
ರ to ನ ಮ ರ in P3744 CM Nava 
378 [V OOKamol<anagara and SUTTOUNCIMG aTEaS | arothana - Road 100% 171.44 
Roads in Mylasandra Village of Ward No- 
Development 


198 Hemmivepura 
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Improvements to Roads and Drains in 
Krishna Country and Surrounding areas 


P3744 CM Nava 


379 * £ Nagarothana - Road 100% 171.48 
Roads in Mylasandra Village of Ward No- Davels Seri 
198 Hemmigepura P 
Improvements to Roads and Drains in 
BEML Layout East Side and Surrounding pyre CM Navd § 

380 2 . Nagarothana - Road 100% 171.43 
areas Roads in Mylasandra Village of Ward DE 
No-198 Hemmigepura P 
Improvements to Roads and Drains in 

೫ P3744 CM Nava 

gg [PAlSEDeEaLayoutsud RY Layout Nagarothana - Road 100% 171.48 
Surrounding areas Roads in Mylasandra Derelict 
Village of Ward No-198 Hemmigepura P 
Improvements to Roads and Drains in P3744 CM Nava 

382 |Ganigarapalya and Surrounding areas of |Nagarothana - Road 100% 171.45 
Ward No-198 Hemmigepura Development 
Improvements to Roads and Drains in P3744 CM Nava 

ggg: Bole Lavouc Favane Bedayans'end Nagarothana - Road 100% 171.42 
Surrounding areas of Ward No-198 DereicpemEnt 
Hemmigepura pe 
Improvements to Roads and Drains in P3744 CM Nava 

384 Nanjundeshwara Layout and LIC Layout Nagarothana - Road 100% 17148 
and Surrounding areas of Ward No-198 Devel peer 
Hemmisepura 1b 
Improvements to Roads and Drains in P3744 CM Nava 

ggg | dithya Layout Keslimerlapo aan Nagarothana - Road 100% 171.42 
Surrounding areas of Ward No-198 Delco 
Hemmigepura ¥ 
Improvements to Roads and Drains in P3744 CM Nava 

386 |Vajarahalli Old Village and Surrounding Nagarothana - Road 100% 171.45 
areas of Ward No-198 Hemmigepura Development 
Improvements to Roads and Drains in P3744 CM Nava 

387 |Palaji Layout Damaged Roads in Nagarothana - Road 100% 171.49 
Valagerahalli Village of Ward No-198 Davele sider 
Hemmisepura 1 
Improvements to Roads and Drains in P3744 CM Nava 

gg Malcoonineshyars Temple Ndadand Nagarothana - Road 100% 171.45 
Surrounding areas of Ward No-198 Deval ident 
Hemmisepura ls 
Improvements to Roads and Drains in P3744 CM Nava 

389 Bettegowda Layout and Surrounding areas Nagarothana - Road 100% 171.49 
in Thalaghattapura of Ward No-198 Bespin 
Hemmisepura 1b 
Improvements to Roads and Drains in P3744 CM Nava 

390 Judicial Layout and Surrounding areas in Nagarothana - Road 100% 17143 
Thalaghattapura of Ward No-198 Delco 
Hemmigepura J 
Improvements to Roads and Drains in P3744 CM Nava 

qo So TabWethipe gar andi yatioaate and Nagarothana - Road 100% 171.44 
Surrounding areas in Thalaghattapura of DeveicBeEnt 
Ward No-198 Hemmigepura ¥ 
Improvements to Roads and Drains in P3744 CM Nava 

gp Roads ol elm iBepceand Nagarothana - Road 100% 171.48 


Gollahalli Villages and Surrounding areas 
of Ward No-198 


Development 
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ರ pe ಮ P3744 CM Nava 
393 | halaghattapura Library Koad an Nagarothana - Road p 100% 171.45 
Roads & Surrounding areas in of Ward No- Devel 
198 evelopment 
Improvements to Roads and Drains in 
Bhoomika Layout and BHEL North & P3744 CM Nava 
394 [Surrounding Hare Krishna Temple Nagarothana - Road - 100% 171.41 
Pattanagere Village of Ward No-198 Development 
Hemmicepura 
Improvements to Roads and Drains in Post 
Office Surrounding areas of BHEL North, P3744 CM Nava 
395 [Nanda Gokula Layout and Surrounding Nagarothana - Road - 100% 171.47 
Pattanagere Village of Ward No-198 Development 
Hemmicepura 
rpm oude ud De | ronan 
396 } Y £ Nagarothana - Road - 100% 171.48 
Cross Nanjappa Layout and Surrounding Developicent 
Area of Ward No-198 Hemmigepura P 
Improvements to Roads and Drains in P3744 CM Nava 
397 |Omkar Layout and Surrounding areas of |Nagarothana - Road ಸ 100% 171.48 
of Ward No-198 Hemmigepura Development 
pee 
398 Nagarothana - Road - 100% 195.84 
Mylasandra Sweet Homes and Devas Scent 
Surrounding areas in Ward No-198 P 
Te pee 
399 |. FEN Nagarothana - Road - 100% 195.92 
Nirmalagiri, BHEL Layout and Daal 
Surrounding areas in Ward No-198 P 
K P3744 CM Nava 
Hr SSPE VEEN IEDLOL ST [ono 100% 60.10 
Colony in Hemmigepura in Ward No-198 
Development 
Comprehensive Development works to be i Die 
undertaken around K.Gollahalli and , 
H.Gollahalli Villages surrounding solid Po SENS A 
401 | fae 8 Nagarothana - Solid - Submitted 344.62 
waste processing unit in Yeshwanthapura Waste Nr asermcrit (Work in 
Assembly Constituency under PACKAGE- 8 Pp 
2019-20 KEN-DIV-(09). (2 Works) ಕನಛಾ) 
Comprehensive Development works to be 
undertaken around Ajjamahalli and P3747 - CM Nava 
Sulikere Villages surrounding solid waste . Work in 
402 - ಥಿ ಈ Nagarothana - Solid - - - 
processing unit in Yeshwanthapura EATS Progress 
Assembly Constituency under PACKAGE- 8 
2019-20 KEN-DIV-(07). (3 Works) 
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Comprehensive Development works to be 
undertaken around Cholanayakanahalli, 
Tavarekere, Kodigehalli and Chennenahalli 


P3747 - CM Nava 


403 |Villages surrounding solid waste Nagarothana - Solid - 100% 979.90 
processing unit in Yeshwanthapura Waste Management 
Assembly Constituency under PACKAGE- 
2019-20 KEN-DIV-(06). (2 Works) 
Comprehensive Development works to be 
undertaken around Cholanayakanahalli, lst & Part 
Tavarekere, and Chennenahalli Villages P3747 - CM Nava Bill 
404 |surrounding solid waste processing unit in |Nagarothana - Solid - Submitted 899.18 
Yeshwanthapura Assembly Constituency | Waste Management (Work in 
under PACKAGE- 2019-20 KEN-DIV-(05). Progress) 
(3 Works) 
Comprehensive Development works to be 
undertaken around Somanahalli and 
Nelaguli Villages surrounding solid waste Roe SNS Ms 
405 } pe Nagarothana - Solid - (Work in 596.52 
processing unit in Yeshwanthapura Waste Management Progress) 
Assembly Constituency under PACKAGE- 
2019-20 KEN-DIV-(11). (2 Works) 
Comprehensive Development works to be 
dea rund undesired, | 0 -CNen and 
406 ; ಮ Nagarothana - Solid - Part (Work 600.9 
waste processing unit in Yeshwanthapura Waste Management in Progress) 
Assembly Constituency under PACKAGE- 
2019-20 KEN-DIV-(08). (2 Works) 
Comprehensive Development works to be 1st & Part 
undertaken around Agara, Taralu and K 
Kaggalipura Villages surrounding solid ld Bul 
407 F ಎ Nagarothana - Solid - Submitted 711.06 
waste processing unit in Yeshwanthapura Waste Management (Work in 
Assembly Constituency under PACKAGE- Biggie) 
2019-20 KEN-DIV-(10). (3 Works) 
Restoration, Resurfacing and 
Comprehensive Development of roads to 
Cauvery water supply line and UGD cut P3749 - CM 
408 portion at Ward no.40 and 72 in Navanagarothana - § 100% 3075.88 
Yeshwanthapura Assembly Constituency 110 Villages Roads 
under 110 villages area PACKAGE- 2019-20 Development 
KEN-DIV- (12) Annexure-07 SL No 87 to 89 
(2 Works) 
Restoration, Resurfacing and 
Comprehensive Development of roads to 
Cauvery water supply line and UGD cut P3749 - CM 
409 portion at Ward no.40,130,198 and 72 in Navanagarothana - ky 100% 2635.60 


Yeshwanthapura Assembly Constituency 
under 110 villages area PACKAGE- 2019-20 
KEN-DIV- (13) Annexure-07 SL No 90 to 92 


Work 


110 Villages Roads 
Development 
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P2902 - 
Strengthening and 
Improvements to Major connecting Roads |widening of Arterial 
and drains at MTS Layout in Kengeri in and Sub-arterial 
41 - 100% 96.50 - 
4 Ward No.159 roads in Road 4 
Infrastructure 
Division in all the 8 
Zones of BBMP 
P2902 - 
Strengthening and 
Improvements to Major connecting Roads |widening of Arterial 
and drains at Railway Nagar, Muddanna and Sub-arterial & 
2 Garden Kengeri in Ward No.159 roads in Road s Wk ಲ ” 
Infrastructure 
Division in all the 8 
Zones of BBMP 
P2902 - 
Strengthening and 
Improvements to Major connecting Roads po 
412 |and drains Of Harsha Layout , Kengeri in £ - 100% 96.76 - 
roads in Road 
Ward No.159 
Infrastructure 
Division in all the 8 
Zones of BBMP 
Improvements to Roads and Drains in 
Jnanabharathi Layout 2nd Block and P3158 SIP 
Surrounding areas at Ward No-130 and 
413 $ _ R Infrastructure - 100% 938.30 - 
Kengeri Satellite Town and Surrounding Project Work 
areas at Ward No-159 in Yeshwanthapura ) 
Constituency (2 Works) 
Sub Total Kengeri Division 19946.13 8978.40 1978.55 49301.55 0.00 
Rajarajeshwari Nagara Division 
ಮ R P P3158 SIP 
414 works in Parks of Ward NOS 0.00 0 0.00 0.00 
Project works 
P3089 Special 
Improvements to road, drain and other [Development works 
2 works in Khatha Nagar in Ward no 16 in7 CMCand1 1 Wl 9 ಹ 
TMC area in BBMP 
Improvements to selected roads & drains in 
P-1732 - road net 
416 |Sharadamba nagara in Ward No.16 KERAAR 196.70 0 0.00 0.00 
work arteriel road 
Package RRN-DIV-2014-15 (04) 
Improvements to selected roads & drains in 
P-1732 - road net 
417 |Sharadamba nagara in Ward No.16 Se 0.00 0 0.00 0.00 
work arteriel road 
Package RRN-DIV-2014-15 (05 
Improvements to selected roads & drains in P-1732 - road net 
418 Bahubalinagara in Ward No.16 Package ; 45 165.48 55 225.00 0.00 0 0.00 0.00 
work arteriel road 
RRN-DIV-2014-15 (03) 
P3111 State Finance 
eT dn i in i A 0 0.00 100 63.76 0.00 0 0.00 0.00 


Sidharthanagara in ward no 16 


Grant Works 
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P3075 Special 
comprehensive 
development works 
in Bangalore city 


Proposed BASKET BALL Court with allied 


Work in progress 


420 |Developments to the park at iE 0 0.00 0.00 0.00 0.00 | £ 
Sha ASE (Bangalore city in yet not bill paid 
fy Ks 
charge Minister 
Discretionary 
Grants) 
Improvements and asphalting to road from 
chowdeshwari bus stop to muthyalanagara | P-1732 -road net 
4 bus bay in Ward No.17under Package RRN-| work arteriel road 100 LL 40 0 090 
DIV-2014-15 (2) 
Construction of Arch and providing P3158 SIP 
422 menlockinE sles infront pi Sal Bebe Tepipls Infrastructure 0 0.00 0.00 0.00 0.00 Job code Freezed 
and Construction of RCC Roof for Ramp Proj 
. roject works 
near Ganesh Temple in ward no 17 
Widenning and Improvements to road P3158 SIP 
423 [from BEL Circle to Mathikere flyover in Infrastructure 0 0.00 0.00 0.00 0.00 Job code Freezed 
ward no 17 Project works 
Comprehensive development of roads & 
424 drains in Ward No.16 & 37 (Package-01) P3106- nagarothana 0.00 0.00 0.00 0.00 
Comprehensive Developmental works in op 
425 Commission Untied 0.00 118.86 0.00 0.00 
ward no 37 
Grant Works 
Comprehensive development of selected 
main roads and cross roads in ward no 37 P3158 SIP 
426 (excluding arterial and sub arterial roads) Infrastructure 0.00 1458.68 130.90 0.00 0.00 
in Rajarajeshwarinagara dividion under Project works 
package-RRN-2016-17 (02) 
Improvements and repairs to Multistories P3158 SIP 
427 buildings at Sunnada gudu slum in Infrastructure 0 0.00 90 220.77 0.00 0.00 0.00 
Yeshwanthapura ward no 37 Project works 
Construction of Roads & Drains in Kaveri 
128 [Nagar & Sanjay Gandhi Nagar, 
Lakshmidevi Nagar in Ward no-42 
(Package-1) 
Construction of Roads & Drains in Kaveri 
129 [Nagar & Sanjay Gandhi Nagar, 
Lakshmidevi Nagar in Ward nO-42 
(Package-2) 
Construction of Roads & Drains in Sanjay 
430 |Gandhi Nagar, Lakshmidevi Nagar in 
Ward no-42 (Package-3 
Nagarothana 60 603.00 40 480.00 0.00 0.00 0.00 


431 


Construction of Roads & Drains in Nandini 
Layout 2nd Stage (Block) Lakshmidevi 
Nagar in Ward no-42 (Package-4) 


432 


Construction of Roads & Drains in Nandini 
Layout 2nd Stage (Block) Lakshmidevi 
Nagar in Ward no-42 (Package-5) 
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433 


Construction of Roads & Drains in 
Lakshmidevi Nagar Slum in 

Lakshmidevinagara in Ward no-42 
(Package-6) 


434 


435 


Improvements and Asphalting to Cross 
and Main Roads of Guraguntepalya in 
Ward no.42 

Comprehensive Development of roads and 
drains in ward no 38 


436 


437 


Comprehensive Development of roads and 
drains in ward no 42 


Remodling/ Construction of School at 
Jaibhuvaneshwari nagara in Ward No 42 


Nagarothana 


Nagarothana 


Nagarothana 


0.00 


100.00 


0.00 


0.00 


0.00 


0.00 


Tranfered to CE, 
RI 


438 


439 


440 


441 


442 


443 


444 


Construction of road and drain in Udapa 
Garden and Poti Garden and other 
surrounding roads in ward no 38 


Construction of main roads in ward no 38 


Construction of road and drain Shiva 
Temple to Maramma Temple and 
surrounding roads in ward no38 
Construction of road and drain from Ring 
road to Police Chowki and other 
surrounding road in ward no 38 
Construction of roads and drain in and 
around HMT layout in ward no 38 
Construction of road and drain in HMT 
ward, KEB Road, lst stage and other 
surrounding roads in ward no 38 
Construction of road and drain in HMT 
ward lst main, 2nd main and other 
surrounding roads in ward no 38 


Nagarothana 


agarothana 


Nagarothana 


292.00 


0.00 


445 


Construction of road and drain in 4th block 
Peenya and other surrounding roads in 
ward no 38 


Nagarothana 


100 


205.00 


446 


Excavation, Levelling, Lowering and 
Removal of debris under the high tension 
line at Ashrayanagar slum in Ward no. 38 
under package RRN Div 2014-15 


Nagarothana 


100 


100.00 


447 


Improvements of cross roads borewells 
drill, construction of building and 
compound wall at Goraguntepalya in ward 
no 42 Lakshmidevinagara RRNagara Zone 


448 


Improvements and asphalting to burial 
ground road, Muneshwara Temple road 
and surroundings at Goraguntepalya in 
ward no 42 Lakshmidevinagara RRNagara 
Zone 


449 


Improvement and asphalting to 
Goraguntepalya main, silent road, 
Kannikara Parameshwari Road at 
Goraguntepalya in ward no 42, 
Lakshmidevinagara RRNagara Zone 


Nagarothana 


0.00 


100 


1016.12 


0.00 
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Providing Special Repairs & Restoration 
Works To Old Dilapilated Houses (Each 
Block 16 Du's G+1 Structure) (Type-T-A 
450 [Block No.01 To 04 In 
Jaibhuvaneshwarinagara, Laggere 
Sy.No.11&12, Lakshmidevinagara In 
Raiaraieshwarinavara Constituency 


Nagarothana 


180.00 


0.00 


Providing Special Repairs & Restoration 
Works To Old Dilapilated Houses (Each 
Block 16 Du's G+1 Structure) (Type-T-A 
451 |Block No.05 To 08) In 
Jaibhuvaneshwarinagara, Laggere 
Sy.No.11&12, Lakshmidevinagara In 
Raiaraies! Consti 


Nagarothana 


180.00 


0.00 


Providing Special Repairs & Restoration 
Works To Old Dilapilated Houses (Each 
Block 16 Du's G+1 Structure) (Type-T-A 
452 [Block No09 To 1) In 
Jaibhuvaneshwarinagara, Laggere 
Sy.No.11&12, Lakshmidevinagara In 


Raiaraieshwarinavara Constitencv 


Nagarothana 


180.00 


0.00 


Providing Special Repairs & Restoration 
Works To Old Dilapilated Houses (Each 
Block 16 Du's G+1 Structure) (Type-T-A 
453 [Block No.13 To 16) In 
Jaibhuvaneshwarinagara, Laggere 
Sy.No.11&12, Lakshmidevinagara In 


Raiaraieshwarinavara Constitnencv. 


Nagarothana 


180.00 


0.00 


Providing Special Repairs & Restoration 
Works To Old Dilapilated Houses (Each 
Block 16 Du's G+1 Structure) (Type-T-A 
454 |Block Noi7 To 20) In 
Jaibhuvaneshwarinagara, Laggere 
Sy.No.11&12, Lakshmidevinagara In 
Raiaraieshwarinavara Constituen 
Providing Special Repairs & Restoration 
Works To Old Dilapilated Houses (Each 
Block 16 Du's G+1 Structure) (Type-T-C 
455 [Block No.21 To 24) In 
Jaibhuvaneshwarinagara, Laggere 
Sy.No.11&12, Lakshmidevinagara In 


Raiaraieshwarinavara Constit1encv 


Nagarothana 


Nagarothana 


180.00 


180.00 


0.00 


0.00 


Providing Special Repairs & Restoration 
Works To Old Dilapilated Houses (Each 
Block 16 Du's G+1 Structure) (Type-T-C 
456 [Block No.25 To 28) In 
Jaibhuvaneshwarinagara, Laggere 
Sy.No.11&12, Lakshmidevinagara In 
Raiaraieshwarinavara Constituen 
Providing Special Repairs & Restoration 
Works To Old Dilapilated Houses (Each 
Block 16 Du's G+1 Structure) (Type-T-C 
457 |Block No29 To 3) In 
Jaibhuvaneshwarinagara, Laggere 
Sy.No.11&12, Lakshmidevinagara In 


Raiaraieshwarinavara Constitencv 


Nagarothana 


Nagarothana 


0.00 


100 


180.00 


180.00 


0.00 


0.00 
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458 


Providing Special Repairs & Restoration 
Works To Old Dilapilated Houses (Each 
Block 16 Du's G+1 Structure) (Type-T-C 
Block No.33 To 36) In 
Jaibhuvaneshwarinagara, Laggere 
Sy.No.11&12, Lakshmidevinagara In 
Raiaraieshwarinavara Constituency 


Nagarothana 


180.00 


0.00 


459 


Providing Special Repairs & Restoration 
Works To Old Dilapilated Houses (Each 
Block 16 Du's G+1 Structure) (Type-T-C 
Block No.37 To 40) In 
Jaibhuvaneshwarinagara, Laggere 
Sy.No.11&12, Lakshmidevinagara In 


[| ___ [Raiaraieshwarinavara Constituencv. 


460 


Nagarothana 


180.00 


0.00 


Providing Special Repairs & Restoration 
Works To Old Dilapilated Houses (Each 
Block 16 Du's G+1 Structure) (Type-1-B 
Block No.41 To 44) In 
Jaibhuvaneshwarinagara, Laggere 
Sy.No.11&12, Lakshmidevinagara In 


Raiaraieshwarinavara Constitencv 


Nagarothana 


180.00 


0.00 


461 


Providing Special Repairs & Restoration 
Works To Old Dilapilated Houses (Each 
Block 16 Du's G+1 Structure) (Type-1-B 
Block No.45 To 48) In 
Jaibhuvaneshwarinagara, Laggere 
Sy.No.11&12, Lakshmidevinagara In 


Raiaraieshwarinavara Constitnencv. 


Nagarothana 


180.00 


0.00 


462 


4603 


Providing Special Repairs & Restoration 
Works To Old Dilapilated Houses (Each 
Block 16 Du's G+1 Structure) (Type-I-B 
Block No.49 To 52) In 
Jaibhuvaneshwarinagara, Laggere 
Sy.No.11&12, Lakshmidevinagara In 
Raiaraieshwarinavara Constituen 
Providing Special Repairs & Restoration 
Works To Old Dilapilated Houses (Each 
Block 16 Du's G+1 Structure) (Type-I-B 
Block No.53 To 56) In 
Jaibhuvaneshwarinagara, Laggere 
Sy.No.11&12, Lakshmidevinagara In 


Raiaraieshwarinavara Constitiencv 


Nagarothana 


Nagarothana 


180.00 


180.00 


0.00 


0.00 


464 


4605 


Providing Special Repairs & Restoration 
Works To Old Dilapilated Houses (Each 
Block 16 Du's G+1 Structure) (Type-1-B 
Block No.57 To 58) In 
Jaibhuvaneshwarinagara, Laggere 
Sy.No.11&12, Lakshmidevinagara In 
Raiaraieshwarinavara Constituen 
Providing Special Repairs & Restoration 
Works To Old Dilapilated Houses (Each 
Block 12 Du's G+1 Structure) (Type-li Block 
No.59 To 63) In Jaibhuvaneshwarinagara, 
Laggere Sy.No.11&12, Lakshmidevinagara 
In Rajarajeshwarinagara Constituency. 


Nagarothana 


Nagarothana 


0.00 


100 


90.00 


160.00 


0.00 


0.00 
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466 


467 


468 


469 


470 


Providing Special Repairs & Restoration 
Works To Old Dilapilated Houses (Each 
Block 12 Du's G+2 Structure) (Type-lii 1 
Individual & 3 Composite - Block No.08, 09, 
10, 11, 12, 20 & 21) In Vambay Quarters, 
Laggere Sy.No.9/2, Lakshmidevinagara In 
Rajarajeshwarinagara Constituency. 


Providing Special Repairs & Restoration 
Works To Old Dilapilated Houses (Each 
Block 12 Du's G+2 Structure) (Type-lii 1 
Individual & 3 Composite - Block No.13, 14, 
15, 16, 17, 18 & 19) In Vambay Quarters, 
Laggere Sy.No.9/2, Lakshmidevinagara In 
Rajarajeshwarinagara Constituency. 


Providing Special Repairs & Restoration 
Works To Old Dilapilated Houses (Each 
Block 12 Du's G+2 Structure) (Type-lii 3 
Individual & 2 Composite - Block No.01, 02, 
03, 04, 05, 06 & 07) In Vambay Quarters, 
Laggere Sy.No.9/2, Lakshmidevinagara In 
Rajarajeshwarinagara Constituency. 


Providing Special Repairs & Restoration 
Works To Old Dilapilated Houses (Each 
Block 12 Du's G+1 Structure) (Type-li Block 
No.64 To 68) In Thyaginagara, Laggere 
Sy.No.11 In Rajarajeshwarinagara 
On 1en 

Providing Special Repairs & Restoration 
Works To Old Dilapilated Houses (Each 
Block 12 Du's G+1 Structure) (Type-li Block 
No.69 To 73) In Thyaginagara, Laggere 
Sy.No.11 In Rajarajeshwarinagara 
Constituencv. 


Nagarothana 


0 0.00 


- | 


0 0.00 


0 0.00 


100 


100 


100 


100 


197.00 


197.00 


196.00 


160.00 


160.00 


0.00 


0.00 


0.00 


0.00 


0.00 


471 


Providing Special Repairs & Restoration 
Works To Old Dilapilated Houses (Each 
Block 12 Du's G+1 Structure) (Type-li Block 
No.74 To 78) In Thyaginagara, Laggere 
Sy.No.11 In Rajarajeshwarinagara 
Constituencv. 


Nagarothana 


160.00 


0.00 


472 


473 


474 


Providing Special Repairs & Restoration 
Works To Old Dilapilated Houses (Each 
Block 12 Du's G+1 Structure) (Type-li Block 
No.79 To 83) In Thyaginagara, Laggere 
Sy.No.11 In Rajarajeshwarinagara 
on len 
Improvements and  asphalting to 
Chowdeshwari Temple Road 
Chowdeshwari nagara main road, 6th 
cross, 7th cross, 8th cross and other 
surrounding roads in (Behind Police 


howkiin ward no- 
Improvements and Asphalting to 3rd cross, 


4th cross and other surrounding roads in 
Telephone Layout and Ashwath Nagarain 
ward no-73 


Nagarothana 


Nagarothana 


- 100 564.35 


Page 38 of 58 


160.00 


0.00 


0.00 


475 


Improvements and Asphalting to 9th, 10th 
main Anie Besent School road, Ashok 

Clinic road and other surrounding roads in 
ward no-73 


476 


477 


478 


479 


480 


481 


Improvements and Asphalting to lst, 2nd, 
3rd cross and other surrounding roads in 
Prem Nagara and Kempegowda Layout in 
ward no-73 

Improvements and asphalting to Ist H 
main, lst I main, lst K main and other 
surrounding roads BDA Layout lst Block 
Nagarabhavi 


Improvements and  asphalting to 
Raghavendra Swamy temple road, St.John's 
High School road and other surrounding 
roads in 11th block Nagarabhavi 


Improvements and asphalting to Chalukya 
nagar main road near (Hanumagiri 
Temple) and other surrounding roads in 
9th block Nagarabhavi 


Asphalting to bad roads in ward no 69 


Improvements and asphalting to pipeline 
road from Sunkadakatte main road to outer 
ring road and constructin of bridge in Ward 
no. 73 


Nagarothana 


0.00 


0.00 


0.00 


0.00 


0.00 


0.00 


482 


Improvements and asphalting to Bod 
Bande Anjaneya Temple road and other 
surrounding roads 


483 


484 


Improvements and Asphalting to Maruthi 
Markandeshwara Layout main (Kargil) 
road and other surrounding roads 


Construction of road and drain in 
(Srinivasa nagara main road from Magadi 
road to Srinivasa nagara and surrounding 
roads) connecting to Basaveshwara bus 
stand in ward no 73 


Nagarothana 


Nagarothana 


0.00 


0.00 


485 


Construction of road and drain in Srinivasa 
nagara and other surrounding road 
(Connecting to Basaveshwara bus stop) in 
ward no 73 


Nagarothana 


0.00 


486 


487 


Formation of Road from Bangarappa 
Nagara to Link road(Balance Portion) 
Widening & Strengthening of 

Javaregowdana Doddi Road from 
Kenchenahalli road to nice road(Balance 
Portion) & Other Surrounding Roads 


Providing Cement Concrete Roads to 
Pantharapalaya Layout Adjacent to Mysore 
road 


488 


489 


Providing Cement Concrete Roads to 
Bangarappa Gudda 

Improvements and Asphalting to 
Panchasheela & Gattigere Extension 


Nagarothana 


0.00 
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201.14 


0.00 


490 


491 


492 


Providing Cement Concrete roads to 

Halagevaderahalli Shivanna Layout & 

Hariiana Colony 

Providing Cement Concrete roads & 

Asphalting To Dsouza Layout, Adjacent to 
SWD & Pushpagiri Layout 

Improvements and Asphalting to Main & 
Cross Roads of Sai Lotus & Sai Nisarga 
Layout 


493 


494 


495 


Improvements and Asphalting & 
Providing Cement Concrete road to 
Kenchenahalli Village 

Improvements and Asphalting & 
Providing Cement Concrete road to 
Marappa Layout 

Improvements and Asphalting & BEML 
Layout, Malathahalli Village & 
Surrounding areas 


Nagarothana 


0.00 


100 621.35 


509.53 


0.00 


496 


497 


498 


Improvements and Asphalting to Cross & 
Main roads of NGEF layout 2nd Main & 
3rd Cross(Play Ground Road) & Adjoining 
Roads of Malathahalli 

Improvements and Asphalting to Cross & 


Main roads of 5th Main(Theatre Road) 
from ORR to Sri Hari Layout 


Improvements and Asphalting to Cross & 
Main roads of 4th Cross Kadamba Layout 


499 


Improvements and Asphalting to Cross & 
Main roads of & Tulasamma Layout Roads, 
Malathahalli 


500 


501 


Improvements and Asphalting to Cross & 
Main roads of NGEF Layout Roads of 
Malathahalli 

Improvements and Asphalting to Cross & 
Main roads of BHEL Layout 


502 


503 


Improvements and Asphalting to Cross & 
Main roads of Muneshwara Layout 
Imcluding Widening of Road(BBMP Park 
road) Malathahalli 

Improvements and Asphalting to Cross & 
Main roads of Gnanaganga Layout 


Nagarothana 


0.00 


100 1421.39 


31.29 


0.00 


0.00 


504 


505 


Improvements and Asphalting to Cross & 
Main roads of Kengunte Village Road(3rd 
main road) & Malathahalli 
Improvements and Asphalting to Cross & 
Main roads of KK Layout 


506 


507 


Improvements and Asphalting to Cross & 
Main roads of Papareddy Palya Village 


Improvements and Asphalting to Cross & 
Main roads of Obalappa Layout 


508 


509 


Improvements and Asphalting to Cross & 
Main roads of Kandaya Badavane Layout 


Improvements and Asphalting to Cross & 
Main roads of Park Road, MPM Layout 


Nagarothana 


0.00 


100 1175.08 
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36.91 


0.00 


Providing Cement Concrete Roads to 


510 
channigappa Industrial Layout 


511 |Asphalting to Bad reaches in Ward No-129 


Change of Work of 2016-17 MMNY 
Improvements to Roads and drains in 
512 [Forest Layout, Railway Layout, Press Nagarothana 0 0.00 100 1257.91 0 0.00 0 0.00 0 0.00 
Layout, Gavipuram Layout, Geological 
Layout, Hanumanthanagara and 


wroundine areas in Ward No. 129 
Comprehensive Development of Roads and 


Drains in ward no 129 
Comprehensive Development of Roads and 
Drains in ward no 160 


513 
Nagarothana 0 0.00 0 0.00 0 0.00 


514 


Improvements & asphalting at Mallathalli 
515 |D Group layout surrounding area in ward Nagarothana 0 
no. 129 Jnanabharathi 


0.00 0 0.00 0 0.00 


Improvements and Asphalting to 2nd Main 
516 |road, 2nd Stage, Industrial Suburb 
yeshwanthpura & Cross Roads 


Improvements and Asphalting to 5th A & 
517 |5th B main road, 2nd Phase Peenya from 
NH-4 

Improvements and Asphalting to Cross Nagarothana 0.00 
518 [road from ORR To 5th A Main Peenya, 2nd 
Phase 

Improvements & Asphalting to Govt. PU 
College Road Peenya 

Improvements & Asphalting to M/S.Cartex 
Insta Apparels Pvt Ltd., 


0.00 0.00 1350.00 0.00 0.00 


519 


520 


Development & Improvements to Works in 


2 jalahalli Ward No-16 


Comprehensive development of roads & 
522 |Culverts in Mohan Kumar Nagara & 
Surronding area & in Ward No-17]P Park 


Comprehensive development of roads & 
523 |Culverts in Akkiyappa Garden & 
Surronding area & in Ward No-17]P Park 


0 0 1100 0 0 


Nagarothana 


Constrution of RCC Retaining wall in 


524 
Akkiyappa Garden in ward No-17 JP Park 


Improvements to Roads, Draind & Culverts 
525 |in Muthyalamma Temple & Surrounding 
areas in ward no-17. J] Ppark 


Improvements to Roads, Draind & Culverts 
in Ambedkar Nagara old Bangrappa 
526 |Layout & YeshwanthpuraM odel Colony & 
Surrounding areas in ward no-37. 
Yeshwanthpura 


Improvements to Roads, Draind & Culverts 
in LN Colony, Gokul 1st Stage, 4th Phase 
& Surrounding areas in ward no-37. 
Yeshwanthpura 


527 
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528 


529 


530 


Improvements to Roads, Draind & Culverts 
in Gokul lst Stage, 3rd Phase, Gurumurthy 
Layout, LCR School & Surrounding areas 
in ward no-37. Yeshwanthpura 


Improvements to Roads, Draind & Culverts 
in BK Nagar & Surrounding areas in ward 
no-37. Yeshwanthpura 


Improvements to Roads, Draind & Culverts 
in LIC Colony, Pampanagar, 
Venkataramanappa Thota & Surrounding 
areas in ward no-37. Yeshwanthpura 


Nagarothana 


0 0 100 


1500 


531 


532 


533 


Improvements and Development works at 
Mohan Kumar Nagar Main Road adjoining 


to seeregation unit 
Improvements to footpath, pathways, 


covering of SWD and other allied works in 
J.P.Park ward no-17 


GO NO. UDD 199 SFC 2016 (P-1), dt: 
21.06.2016 
Improvements to JP Park in Ward No. 17 


Nagarothana 


Nagarothana 


0.00 0.00 


0.00 0.00 100.00 


0.00 


0.00 


0.00 


0.00 


1000.00 


500.00 


0.00 


0.00 


0.00 


534 


535 


536 


537 


538 


539 


540 


Comprehensive Development of roads and 
drains in ward no 16 

Comprehensive Development of roads and 
drains in ward no 37 

Improvements to road from MES Road to 
Muthyalanagara Bus Stand connecting 
Basaveshwara Bus stand via 
Chowdeshwari Bus stand at Ward No-17 


PACKAGE-RRN-DIV-2014-15 (01 
Improvements to road from Chowdeshwari 


bus stand to Muthyalanagara bus stand 
connecting MES Road and Basaveshwara 
bus stand PACKAGE-RRN-DIV-2014-15 
02 


Improvements to road and drain in 
Bahubali nagara (1st, 2nd, 3rd, 4th, 5th, oth 
crs, Bahubalinagara, Rambhovi colony) 
connecting to Basaveshwara bus stand and 
other surrounding roads in ward no 16. 


Improvements to road and drain in 
Bahubalinagara pipeline road A crs, B Crs, 
C ers, 5th main, 6th main, 7th main, 3rd crs, 
4th crs, 5th A crs and other surrounding 
road (Connecting to Basaveshwara bus 
stand) in ward no 16) 


Improvements to road and drains in 

Sharadamba nagara (3rd main, 3rd, 4th, 
5th, 6th, 7th cross Karnataka Sangha road) 
connecting to Basaveshwara bus stand and 
other surrounding roads in ward no 16 


Nagarothana 


Nagarothana 


Nagarothana 


Nagarothana 


0.00 0.00 
0 0 


0.00 0.00 100.00 
0.00 0.00 100.00 


0.00 0.00 100.00 
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0.00 


0.00 


0.00 


400 


499.00 


458.00 


400.00 


0.00 


0.00 


0.00 


0.00 


0.00 


0.00 


541 


542 


543 


544 


545 


546 


547 


Improvements to road and drain in 

Sharadamba nagara lst, 2nd, 5th, 8th crs, 
6th, 5th, 9th main, Ashwathkatte road 
connecting to Basaveshwara bus stand and 
other surrounding roads in ward no 16 


Construction of main roads in ward no 16 


Improvements to road and drain in BEL 
Qtrs (4th and 5th cross) at Jalahalli 
connecting to Basavesh wara bus stand in 
ward no 16 


Improvements to road and drain to St. 
Claret college road connecting 
Basaveshwara bus stand and surrounding 
roads in Sharadamba nagara 


Improvements to road and drain in BEL 
Qtrs lst, 2nd and 3rd crs connecting to 
Basaveshwara bus stand 

Construction of road and drain in 
Muthuraya swamy layout and surrounding 
roads (connecting Basaveshwara bus stop) 


in ward no 73 
Construction of road and drain in 


Telephone layout, Ashwath nagara and 
othersurrounding roads ( connecting to 
Basavesh wara bus stop) in ward no 73) 


Nagarothana 


Nagarothana 


Nagarothana 


0.00 


0.00 


0.00 100.00 


0.00 100.00 


0.00 


0.00 


0.00 


485.00 


458.00 


450.00 


0.00 


0.00 


0.00 


0.00 


0.00 


548 


Construction of road and inside 
development works in JP Park ward no 17 


Nagarothana 


450 


549 


550 


Construction of road near Muthyalanagara 
Railway over bridge (LC, 4A) and 
surrounding areas in JP Park 


Construction of Arch and Providing 
interlocking tiles infront of Sai Baba Temple 
and Construction of RCC Roof for Ramp 
near Ganesh Temple in ward No.17 and 
Widening and improvements to road from 
BEL circle to Mathikere flyover. 


Nagarothana 


Nagarothana 


450 


Work in progress 


551 


Improvements to roads in 1st Main Road, 
5th Main Road Vinayaka Badavane, BDA 
Badavane and Surrounding areas in 
Kottigepalya Ward no 73 


CMNNY 


0.00 0 


0.00 


94.81 


552 


Improvements to roads in 2nd A Main 
Road , 2nd B Main Road Vinayaka 
Badavane ,BDA Layout,Bande Maramma 
Park and Surrounding areas in 
Kotticepvalva Ward no 73 


CMNNY 


0.00 0 


0.00 


191.16 


553 


Improvements to roads in 3rd Main Road, 
4th Main road, 5th Main Road BDA 
badavane, Brahmagiri Mahatma Gandhi 
Park and Surrounding areas in 
Kotticepalva Ward no 73 


CMNNY 


0.00 0 


0.00 


194.00 
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554 


Improvements to roads in Malgala 
Layout, Malgala Park, Malgala Grama and 
Surrounding areas in Kottigepalya Ward 
no73 


0.00 


191.23 


555 


Improvements to roads in Ramakrishna 
Layout,Gangamma Garden,Krishnananda 
Nagar, Malgala and Surrounding areas in 
Kottigepalya Ward no73 


0.00 


197.27 


556 


Improvements and maintenance to Drains 
in Vinayaka Badavane, BDA 
Badavane, Bande Maramma Park and 
surrounding areas in Kottigepalya Ward 
no73 


0.00 


194.76 


557 


558 


559 


560 


Improvements and maintenance to Drains 
in BDA Layout, Mahatma Gandhi Park, 
Brahmagiri Apartment and surrounding 
areas in KottigepalyaWard no 73 


Improvements and maintenance to Drains 
in Malgala Layout, Malgala 
Grama, Ramakrishna Layout and 
surrounding areas in Kottigepalya Ward 
no73 


Improvements and maintenance to Drains 
in Gangamma Garden, Krishnananda 

Nagara,Malgala and surrounding areas in 
Kottigepalya Ward no73 


Improvements to roads at 13th main road 
and surroundings cross roads in Vinayaka 
Layout in ward No-73 kottigepalya 


0.00 


0.00 


0.00 


0.00 


196.12 


190.83 


196.37 


192.14 


561 


562 


Improvements to roads at 10th main 
road, 9th main road and Nanjappa Garden 
surroundings cross roads in ward No-73 
kottigepalya 
Improvements to roads at 2nd main road , 


2A, 2B, 2C, 2D, 2E, 2F, 2G Cross Roads and 
surroundings areas in ward No-73 
kottisepalva 


0.00 


0.00 


194.10 


196.50 


563 


564 


565 


566 


Improvements to roads in 3rd main road 
Sophia high school road ,2nd H main road 
and Surrounding areas in ward No-73 
kottigepalva 
Improvements to roads at Marilingappa 
Extension, Nagarbhavi 5th block and other 
surrounding cross roads in ward No-73 
kottigepalya 


Improvements to roads at Nagarbhavi 5th 
block & BDA Complex surrounding cross 
roads in ward No-73 kottigepalya 


Improvements to roads and drains in 
Nagarbhavi 5th block , Nagarbhavi 3rd 
block and surrounding areas in 
Raiaraieshwari navara in Ward no 73 


0.00 


0.00 


0.00 


0.00 


197.34 


191.66 


199.93 


161.56 
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567 


Improvements and maintenance to Drains 
in Vinayaka Layout,Nanjappa Garden and 
surrounding areas in Kottigepalya in Ward 
no73 


0.00 


186.32 


568 


Improvements and maintenance to Drains 
in Marilingappa Extension ,Nagarbhavi 7th 
block and surrounding areas in 
Kottigepalya in Ward no 73 


0.00 


179.31 


569 


Improvements and maintenance to Drains 
in Nagarbhavi 2nd Block , Nagarbhavi 3rd 
Block and surrounding areas in 
Kottigepalya in Ward no 73 


0.00 


199.26 


570 


Improvements to roads in Chowdeswari 
Nagar and Pipeline Road Surrounding 
areas in Kottigepalya Ward no 73 


0.00 


191.94 


571 


Improvements to roads in Prema 
Nagar,Pramod Nagar and surrounding 
areas in Kottisepalva Ward no 73 


0.00 


192.17 


572 


573 


Improvements to roads in Chowdeswari 
Nagar and surrounding areas in 
Kottivepalva Ward no 73 


Improvements to roads in Chowdeswari 
Nagar , Pramod Nagar and surrounding 
areas in Kottigepalya Ward no 73 


0.00 


0.00 


197.21 


196.94 


574 


575 


Improvements to roads in Sollapuradamma 
Layout , Sreenivas Nagar and surrounding 
areas in Kottigepalya Ward no 73 


Improvements to roads in Rudreshwara 
Nagar , Ashwath Nagar and surrounding 
areas in Kottegipalya Ward no 73 


0.00 


0.00 


191.58 


197.13 


576 


Improvements to roads in Srigandadakaval 
Industrial Estate , Telephone Employee 
Layout and surrounding areas in 
Kottigepalya Ward no 73 


0.00 


192.73 


577 


578 


579 


580 


Improvements and maintenance to Drains 
in Chowdeshwari Nagar , Pipeline Road 
and surrounding areas in Kottigepalya 
Ward no73 

Improvements and maintenance to Drains 
in Prema Nagar,Pramod Nagar and 
surrounding areas in Kottigepalya Ward no 
73 

Improvements and maintenance to Drains 
in Chowdeshwari Nagar,Pramod Nagar 
and surrounding areas in Kottigepalya 
Ward no73 


Improvements and maintenance to Drains 
in Sollapuradamma LayoutSreenivas 
Nagar and surrounding areas in 
Kottigepalya Ward no 73 
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0.00 


0.00 


0.00 


0.00 


195.99 


188.92 


193.24 


186.47 


581 


Improvements and maintenance to Drains 
in Rudreshwara Nagar, Ashwath Nagar 
and Surrounding Areas in Kottigepalya 
Ward no73 


0.00 


196.29 


582 


583 


Improvements and maintenance to Drains 
in Telephone Employee Layout, 
Sollapuradamma Layout,Srigandadakaval 
Industrial Estate and Surrounding Areas in 
Kottigepalya Ward no 73 


Improvements and maintenance to Drains 
in Srigandadakaval Industrial Estate and 
Surrounding Areas in Kottigepalya Ward 
no 73 


0.00 


0.00 


194.30 


192.49 


584 


Comprehensive Development of roads and 
Drains in Kempegowda layout and 
surrounding areas in ward No 69, Laggere 


0.00 


196.73 


585 


586 


Comprhensive Development of roads and 
Drains in Vidhana Soudha layout and 
surrounding areas in ward No 69, Laggere 


Compressive Development of roads and 
Drains in Muneshwara layout and 
surrounding areas in ward No 69, Laggere 


0.00 


0.00 


146.91 


146.89 


587 


588 


589 


Comprhensive Development of roads and 
Drains in Preethy Nagara and surrounding 
areas in ward No-69, Laggere 


Comprhensive Development of roads and 
Drains in L.G Ramanna Layout and 
surrounding areas in ward No 69, Laggere 


Comprhensive Development of roads and 
Drains From Aladamara Circle to Rajiv 
Gandhi Circle in ward No 69, Laggere 


0.00 


0.00 


0.00 


140.32 


143.72 


199.91 


590 


Improvements and maintenance of drain 
and footpath from Laggere Bus stand to 
Raiiv Gandhi Circle 


0.00 


139.52 


591 


Comprhensive Development of Roads and 
Drains in Narasimhaswamy Layout, 

Bhyaraveshwara Nagara, Lavakusha 

Nagara and Surrounding areas in Ward 
No.69. Laesere 


0.00 


0.00 


592 


Comprhensive Development of Roads and 
Drains in Sunkadakatte, Madduramma 
Badavane, Srinivasanagara, Chowdeshwari 
Nagara, Kottigepalya and Surrounding 
areas in Ward No.73 


0.00 


0.00 


593 


Comprhensive Development of Roads and 
Drains in Freedom Fighter Colony, 

Muneshwara Nagara, Chamundeshwari 
Nagara, Rajeshwari Nagara, Rajivgandhi 
Nagara, and Surrounding areas in Ward 


No.69, Lacocere 
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0.00 


0.00 


Improvements to Rakshasi Halla in 
594 [between survey no 1,24 & 5 in ward 69 CMNNY 
Annexure 7 SINo1 

Improvements to roads in NGEF Layout 
2nd Main, 3rd Main and other surrounding 
cross roads in Jnana Bharathi Ward no 129, 
RR Nagar. 


0 0.00 0 0.00 0 0.00 0 0.00 


595 CMNNY 0.00 70 0.00 30 193.84 


Improvements to roads in 3rd Main, 6th 
Main in ITI layout & other surrounding 
cross roads in Jnana Bharathi Ward no 129, 
RR Nacar. 


Improvements to roads in Sir M.V Layout 
597 |& other surrounding cross roads in Jnana CMNNY 
Bharathi Ward no 129, RR Nagar. 


596 CMNNY 0.00 70 0.00 30 85.14 


0 0.00 0 0.00 70 0.00 30 124.31 


Improvements to roads in Muneshwara 
Nagar,Ullala Main Road and other 
surrounding cross roads in Jnana Bharathi 


Ward no 129, RR Nagar. 
Improvements to roads in RHCS Layout 


2nd Stage,Health Layout, Chandrashekar 
599 [|Badavane and other surrounding cross CMNNY 
roads in Jnana Bharathi Ward no 129, RR 
Naear. 


598 CMNNY 0.00 0 0.00 70 0.00 30 120.51 


0 0.00 0 0.00 70 0.00 30 173.96 


[= [= 
= = 
[= 


Improvements to roads in Mallatha halli 
600 |and other surrounding cross roads in Jnana 
Bharathi Ward no 129, RR Nagar. 


0.00 70 0.00 30 128.89 


Improvements and maintenance to Drains 
5th Main,6th main, 7th Main Road & Cross 
Road in RHCS Layout and surrounding 
area in Jnanabharati Ward no 129 


601 0.00 70 0.00 30 195.15 


Improvements and maintenance to Drains 
1st Main,3rd main, 6th Main Road,4th main 
602 |road & Cross Road in RHCS Layout and 
Srigandhadhakavalu and surrounding area 
in Jnanabharati Ward no 129 


0.00 70 0.00 30 197.90 


Improvements and maintenance to Drains 

3rd E main road & Cross Road in 

603 CMNNY 
Srigandhadhakavalu and surrounding area 


in Jnanabharati Ward no 129 


0.00 0 0.00 70 0.00 30 195.01 


ಮ 

[= 

[= 
ಎ 


Improvements and maintenance to Drains 
1st Main,2nd main, Aladhamara main 
road, Jublie International School road & 
Cross Road in Annapurneshwari nagar 
and surrounding area in Jnanabharati in 
Ward no 129 


604 CMNNY 0.00 0 0.00 0 0.00 70 0.00 30 198.46 


Improvements and maintenance to Drains 
4th Main 3rd main, & Cross Road in 
605 Annapoorneshwari Layouté RHCS Layout CMNNY 0 0.00 0 0.00 0 0.00 70 0.00 30 195.70 
and surrounding area in Jnanabharati 
Ward no 129 
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606 


Improvements and maintenance to Drains 
27th Main Road & Cross Road in 
Papareddy Palya and surrounding area in 
Inanabharati Ward no 129 


70 


0.00 


30 


195.96 


607 


Improvements and maintenance to Drains 
5th Main lst Stage & Cross Road in 
Annapoorneshwari Layout& RHCS Layout 
and surrounding area in Jnanabharati 
Ward no 129 


70 


0.00 


30 


195.06 


608 


Improvements and maintenance to Drains 
at RHCS Layout 2nd Stage 'A' Block and 
surrounding areas in Jnana Bharathi Ward 
no 129 


70 


0.00 


30 


195.89 


609 


610 


Improvements and maintenance to Drains 
at Chadrashekar Badavane 2nd Main,lst 
Main and surrounding areas in Jnana 
Bharathi Ward no 129 

Improvements and maintenance to Drains 
at Health Layout 4th Main and 
surrounding areas in Jnana Bharathi Ward 
no 129 


70 


70 


0.00 


0.00 


30 


30 


195.86 


195.49 


611 


Improvements and maintenance to Drains 


at Health layout 3°main,RHCS Layout 1st 
main and surrounding areas in Jnana 
Bharathi Ward no 129 


70 


0.00 


30 


191.69 


612 


Improvements and maintenance to Drains 
at Muneshwara Nagar lst Cross and Ullala 
Main Road and surrounding areas in Jnana 
Bharathi Ward no 129 


70 


0.00 


30 


197.40 


613 


614 


Improvements and maintenance to Drains 
at Muneshwara Nagar 8th Cross and 12th 
Cross and surrounding areas in Jnana 
Bharathi Ward no 129 

Improvements and maintenance to Drains 


at Jnana Jyothi Nagar 10th Cross and Other 
surrounding areas in Jnana Bharathi Ward 
no 129 


70 


70 


0.00 


0.00 


30 


30 


195.45 


197.90 


615 


Improvements and maintenance to Drains 
at Jnana Jyothi Nagar 14th Cross,15th Cross 
and Other surrounding areas in Jnana 

Bharathi Ward no 129 


70 


0.00 


30 


195.35 


616 


Improvements and maintenance to Drains 
at Gavi Puram Badavane and Other 
surrounding areas in Jnana Bharathi Ward 
no 129 


70 


0.00 


30 


195.70 


617 


618 


Improvements and maintenance to Drains 
at Government Press Layout and Other 
surrounding areas in Jnana Bharathi Ward 
no129 


Improvements and maintenance to Drains 
at Rama Badavane and Other surrounding 
areas in Jnana Bharathi Ward no 129 


CMNNY 
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0.00 


70 


70 


0.00 


0.00 


30 


30 


181.73 


185.89 


619 


Improvements and maintenance to Drains 
at Jnana Jyothi Nagar 7th Main and Other 
surrounding areas in Jnana Bharathi Ward 
no 129 


CMNNY 


70 


0.00 


30 


194.95 


620 


621 


622 


623 


624 


625 


Improvements and maintenance to Drains 
at Jnana Jyothi Nagar 9th Main and Other 
surrounding areas in Jnana Bharathi Ward 
no 129 

Improvements and maintenance to Drains 
9th Cross and 9th D Road in Jnana Jyothi 
Nagar and surrounding areas in Jnana 
Bharathi Ward no 129 

Improvements and maintenance to Drains 
10th Main and 10th Cross in Jnana Jyothi 
Nagar and surrounding areas in Jnana 
Bharathi Ward no 129 

Improvements and maintenance to Drains 
5th Main and 6th Cross in Bhavani Nagar 
and surrounding areas in Jnana Bharathi 
Ward no 129 

Improvements and maintenance to Drains 
11th Main and 9th Main in Bhavani Nagar 
and surrounding areas in Jnana Bharathi 
Ward no 129 

Improvements and maintenance to Drains 
4th Cross and 7th Main in Adarsha Layout 
and surrounding areas in Jnana Bharathi 
Ward no 129 


CMNNY 


CMNNY 


CMNNY 


CMNNY 


0.00 


[a>] 


[a>] 


[a>] 


[a>] 


0.00 0 


0.00 0 


0.00 0 


0.00 0 


0.00 


0.00 


0.00 


0.00 


70 


70 


70 


70 


70 


70 


0.00 


0.00 


0.00 


0.00 


0.00 


0.00 


30 


30 


30 


30 


30 


30 


199.08 


194.99 


195.95 


195.96 


195.19 


198.19 


626 


627 


628 


Improvements and maintenance to Drains 
2nd Cross & 9th Cross Road in NGEF 
Layout and surrounding areas in Jnana 
Bharathi Ward no 129 

Improvements and maintenance to Drains 
9th Cross & Ist Main Road and Cross 
Roads in Mallathahalli Layout and 
surrounding areas in Jnana Bharathi Ward 
no 129 

Improvements and maintenance to Drains 
2nd Main Mallathahalli & Sunkadakatte 
Cross Roads and surrounding areas in 
Jnana Bharathi Ward no 129 


CMNNY 


CMNNY 


0.00 


0.00 0 


0.00 0 


70 


70 


70 


0.00 


0.00 


0.00 


30 


30 


30 


195.07 


199.56 


190.70 


629 


Improvements and maintenance to Drains 
10th Cross & 6th Main Road and Cross 
Roads in Gurukrupa Badavane and 
surrounding areas in Jnana Bharathi Ward 
no 129 


CMNNY 


0.00 


0.00 0 


70 


0.00 


30 


183.82 


630 


Improvements and maintenance to Drains 
2nd Main, 3rd Main and Cross Roads in 
NGEF Layout and surrounding areas in 
Jnana Bharathi Ward no 129 


CMNNY 


0.00 0 


70 


0.00 


30 


186.42 


631 


Improvements and maintenance to Drains 
2nd Main , 11th Cross Road and Cross 
Roads in NGEF Layout and surrounding 
areas in Jnana Bharathi Ward no 129 


CMNNY 


0.00 0 


70 


0.00 


30 


189.44 
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632 


633 


634 


Improvements and maintenance to Drains 
10th Main, 7th Main, 8th Main And Cross 
Roads in NGEF Layout and surrounding 
areas in Jnana Bharathi Ward no 129 


Improvements and maintenance to Drains 
3rd Main, 4th Main and Cross Roads in 
NGEF Layout and surrounding areas in 
Jnana Bharathi Ward no 129 


Improvements and maintenance to Drains 
Ist Main & 2nd Road inSir. M V Oth 
Block and surrounding areas injnana 
Bharathi Ward no 129 


CMNNY 


CMNNY 


70 


70 


70 


0.00 


0.00 


0.00 


30 


30 


30 


190.60 


184.96 


198.78 


635 


Improvements and maintenance to Drains 
6th Main Road & Cross Road in ITI 
Layout and surrounding areas in Jnana 
Bharathi Ward no 129 


70 


0.00 


30 


195.60 


636 


Improvements and maintenance to Drains 
12th Main Road,11th Main Road,1st Main 
Road & Cross Road in Honnappa Layout 
and surrounding areas in Jnana Bharathi 
Ward no 129 


70 


0.00 


30 


198.76 


637 


Improvements and maintenance to Drains 
4th Main,5th main, 6th Main Road & Cross 
Road in ITI Layout and surrounding areas 
in Jnana Bharathi Ward no 129 


70 


0.00 


30 


195.64 


638 


Improvements and maintenance to Drains 
16th Main,15th main & Cross Road in 
Deepa Complex and surrounding areas in 
Jnana Bharathi Ward no 129 


70 


0.00 


30 


198.73 


639 


640 


Improvements and maintenance to Drains 
to Papareddy Palya Main Road & 
Surrounding Cross Road in Jnana Bharathi 
Ward no 129 

Improvements and maintenance to Drains 
to 11th Cross, 12th Cross And Surrounding 
Cross Roads in Papa Reddy Palya Jnana 
Bharathi Ward no 129 


70 


70 


0.00 


0.00 


30 


30 


194.77 


199.19 


641 


Improvements and maintenance to Drains 
to 10th Cross And lst Cross KK Layout 
And Surrounding Cross Road in Jnana 
Bharathi Ward no 129 


70 


0.00 


30 


195.80 


642 


Improvements and maintenance to Drains 
22nd Main Road,23rd Main Road,26th 
Main Road & Cross Road in 
Poornachandra Layout B block and 
surrounding area in Rajarajeshwari nagara 
in Ward no 129 


70 


0.00 


30 


195.01 


643 


Improvements and maintenance to Drains 
21st Main,18th main, 19th Main Road & 
Cross Road in Poornachandra B & D group 
Layout and surrounding area in 
Rajarajeshwari nagara in Ward no 129 
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70 


0.00 


30 


198.12 


644 


645 


646 


647 


648 


649 


650 


651 


Improvements and maintenance to Drains 
28th main Road, 29th Main Road,5th Main 
Road & Cross Road in Poornachandra 
Layout and surrounding area in 
Rajarajeshwari nagara in Ward no 129 


Improvements and maintenance to Drains 
13th Main Road,14th Main Road,16th main 
Road & Cross Road in Poornachandra 
Layout and surrounding area in 
Jnanabharati in Ward no 129 


Improvements and maintenance to Drains 
3rd Main Road,4th Main & Cross Road in 
Poornachandra Layout, RHCS Layout and 
surrounding area in Jnanabharati Ward no 
129 

Improvements and maintenance to Drains 
2nd Main Road,35th Main Road & Cross 
Road in Iranapalya, RHCS Layout and 
surrounding area in Jnanabharati Ward no 
129 

Improvements and maintenance to Drains 
34th Main Road,35th Main,36th Main road 
& Cross Road in RHCS Layout and 
surrounding area in Jnanabharati Ward no 
129 

Improvements and maintenance to Drains 
30th Main Road, 31st Main, 32nd Main 
road & Cross Road in RHCS Layout and 
surrounding area in Jnanabharati Ward no 
129 

Improvements to roads in Darshan farm 
house Main road, Hanumanthappa Layout, 
Krishnappa Badavane and Surrounding 
areas in Rajarajeshwari nagara ward No- 


160 
Improvements to roads in Giridhama 


Layout, Panchasheela nagar and 
Surrounding areas in Rajarajeshwari 
navara ward No-160 


CMNNY 


CMNNY 


CMNNY 


CMNNY 


CMNNY 


CMNNY 


CMNNY 


CMNNY 


0.00 


[a>] 


[a>] 


[a>] 


[a>] 


[a>] 


[a>] 


0.00 0 


0.00 0 


70 


70 


70 


70 


70 


70 


70 


70 


0.00 


0.00 


0.00 


0.00 


0.00 


0.00 


0.00 


0.00 


30 


30 


30 


30 


30 


30 


30 


30 


192.45 


199.92 


195.04 


196.05 


195.65 


198.86 


193.92 


196.36 


652 


653 


654 


655 


Improvements to roads in Basaveshwara 
Badavane, Gattigere Extention and 

Surrounding areas in Rajarajeshwari 

nagara ward No-160 

Improvements to roads in Sudarshan 
Badavane, Chandrashekar block, Gattigere 
extention, Gattigere badavane and 

Surrounding areas in Rajarajeshwari 


nacara ward No-160 

Improvements to roads in BEML Layout 
and Surrounding areas in Rajarajeshwari 
nagara ward No-160 

Improvements to roads in Ist and 2nd 
Cross in Dwaraka layout BEML Layout and 
surrounding area in Rajarajeshwari nagara 
in Ward no 160 


CMNNY 


CMNNY 


CMNNY 


CMNNY 


0.00 


0.00 


70 


70 


70 


70 


0.00 


0.00 


0.00 


0.00 


30 


30 


30 


30 


193.22 


131.26 


190.81 


124.24 
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656 


Improvements to roads in 9th Main and 
60feet Road in Dwaraka layout BEML 
Layout and surrounding area in 
Raiarajeshwari nagara in Ward no 160 


70 


0.00 


30 


137.26 


657 


658 


Improvements to roads in 2nd Cross and 
7th Cross Road in Dwaraka layout BEML 
Layout and surrounding area in 
Raiaraieshwari nasara in Ward no 160 


Improvements to roads in 5th Main , 4th 
Main and 3rd Main in Dwaraka layout 
BEML Layout and surrounding area in 
Rajarajeshwari nagara in Ward no 160 


0.00 


0.00 


70 


70 


0.00 


0.00 


30 


30 


170.44 


152.95 


659 


660 


661 


662 


663 


Improvements to roads Jawaharlal Main 
Road in Dwaraka layout BEML 4th Stage 
and surrounding area in Rajarajeshwari 
navara in Ward no 160 


Improvements to roads of Dr Arunachalam 
Road in Dwaraka layout BEML 4th Stage 
and surrounding area in Rajarajeshwari 
nagara in Ward no 160 


Improvements to roads of in Dwaraka 
East Layout and surrounding area in 
Rajarajeshwari nagara in Ward no 160 
Improvements to roads of in 
Kempegowda Jowdi Road and surrounding 
area in Rajarajeshwari nagara in Ward no 
160 


Improvements to roads in 5th main road 
oth main road & surrounding Areas at 
BEML 5th Stage in ward No-160 


0.00 


0.00 


70 


70 


70 


70 


70 


0.00 


0.00 


0.00 


0.00 


0.00 


30 


30 


30 


30 


30 


193.89 


167.95 


186.59 


184.74 


138.80 


664 


665 


666 


667 


668 


Improvements to roads at New horizon 
School road & surrounding Areas at BEML 
5th Stage in ward No-160 


Improvements to roads in 9th cross road 
& surrounding Areas at BEML 5th Stage in 
ward No-160 


Improvements to roads in 10th main ,11th 
main road & Mavin topu surrounding 
roads at BEML 5th Stage in ward No-160 


Improvements to roads in Ist main road 
8th main road & Raghavendra swamy 
temple surrounding roads at BEML 5th 
Stage in ward No-160 

Improvements to roads and drains in lst 


main road and surrounding areas in 
Raiaraieshwari nagzara in Ward no 160 


3 
[= 
= 


0.00 


70 


70 


70 


70 


70 


0.00 


0.00 


0.00 


0.00 


0.00 


30 


30 


30 


30 


30 


153.33 


198.02 


187.23 


140.61 


199.85 


669 


Improvements to roads in Pramod layout, 
Raghavendra Swamy Temple and 
surrounding areas in Rajarajeshwari nagara 
Ward no 160 


0.00 
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70 


0.00 


30 


182.21 


670 


Improvements to roads in Pramod layout, 
Reddy Layout and surrounding areas in 
Rajarajeshwari nagara Ward no 160 


CMNNY 


ಮಾ 
[= 
= 


70 


0.00 


30 


189.58 


671 


672 


673 


674 


675 


Improvements to roads in D'souza 
nagar, Muneshwara nagar,Pushpagiri nagar 
in Rajarajeshwari nagara Ward no 160 


Improvements to roads in Javaregowdana 
Doddi and Ideal Homes Township in 
Rajarajeshwari nagara Ward no 160 


Improvements to roads in Suryavardhan 
Layout and Ideal Homes Township in 
Rajarajeshwari nagara Ward no 160 


Improvements to roads in BEML 4th stage, 
4th main road, 1st main road and other 
surrounding cross roads in Ward no 160, 
RR Nagar. 

Improvements to roads in BEML 4th stage 
BWSSB office surrounding roads in Ward 
no 160, RR Nagar. 


CMNNY 


CMNNY 


CMNNY 


0.00 


0.00 


70 


70 


70 


70 


70 


0.00 


0.00 


0.00 


0.00 


0.00 


30 


30 


30 


30 


30 


194.80 


120.61 


166.83 


150.99 


139.79 


676 


677 


Improvements to roads in BEML 5th stage, 
3rd main road, 4th main road and other 
surrounding cross roads in Ward no 160, 
RR Nagar. 


Improvements to roads in BEML 5th stage, 
Sai Lotus Layout and other surrounding 
cross roads in Ward no 160, RR Nagar. 


0.00 


0.00 


70 


70 


0.00 


0.00 


30 


30 


136.55 


160.15 


678 


679 


680 


681 


682 


Improvements to roads in BEML 5th stage 
and RNS college Beside Roads other 
surrounding cross roads in Ward no 160, 
RR Nagar. 

Improvements to roads in BEML 4th 
Stage,Jnanakshi School Road, Subhash 
Chandra Nagara main road and other 
surrounding cross roads in Ward no 160, 
RR Naecar. 


Improvements to roads in BEML 4th Stage 
Kaustubha Complex and surrounding area 
in Rajarajeshwari nagara in Ward no 160 


Improvements and maintenance to Drains 
lst and 2nd Cross in Dwaraka layout 
BEML Layout and surrounding area in 
Rajarajeshwari nagara in Ward no 160 


Improvements and maintenance to Drains 
2nd Main and 60feet Road in Dwaraka 
layout BEML Layout and surrounding area 
in Rajarajeshwari nagara in Ward no 160 


CMNNY 


CMNNY 


CMNNY 


CMNNY 


CMNNY 


0.00 
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0.00 0 


0.00 0 


0.00 0 


0.00 0 


70 


70 


70 


70 


70 


0.00 


0.00 


0.00 


0.00 


0.00 


30 


30 


30 


30 


30 


105.15 


193.49 


134.77 


196.37 


198.24 


683 


684 


685 


686 


687 


688 


Improvements and maintenance to Drains 
7th Main and 9th Main Road in Dwaraka 
layout BEML Layout and surrounding area 
in Rajarajeshwari nagara in Ward no 160 


Improvements and maintenance to Drains 
5th Main and 3rd Main Road in Dwaraka 
layout BEML Layout and surrounding area 
in Rajarajeshwari nagara in Ward no 160 


Improvements and maintenance to Drains 
6th Main, 1st Main and 8th Road in BEML 
Layout and surrounding area in 
Rajarajeshwari nagara in Ward no 160 


Improvements and maintenance to Drains 
Kempegowda Double Road And 
Jawaharlal Nehru Road in BEML Layout 
and surrounding area in Rajarajeshwari 
nacara in Ward no 160 


Improvements and maintenance to Drains 
and Foothpath In Dr R. Arunachalam Road 
in BEML Layout and surrounding area in 
Rajarajeshwari nagara in Ward no 160 


Improvements and maintenance to Drains 
in Giridhama LayoutKrishnappa 
Layout, Hanumantappa Layout and 
surrounding areas in Rajarajeshwari nagara 
Ward no 160 


CMNNY 


CMNNY 


CMNNY 


CMNNY 


CMNNY 


[a>] 


Oo 


[a>] 


[a>] 


[a>] 


0.00 


0.00 


0.00 


0.00 


0.00 


70 


70 


70 


70 


70 


70 


0.00 


0.00 


0.00 


0.00 


0.00 


0.00 


30 


30 


30 


30 


30 


30 


197.40 


195.74 


194.32 


194.44 


198.15 


195.30 


689 


Improvements and maintenance to Drains 
in Panchasheela Nagara,Basaveshwara 
Badavane and surrounding areas in 
Rajarajeshwari nagara Ward no 160 


70 


0.00 


30 


198.33 


690 


Improvements and maintenance to Drains 
in Gattigere Extension,Basaveshwara 
Badavane,Gattigere Badavane and 
surrounding areas in Rajarajeshwari nagara 
Ward no 160 


70 


0.00 


30 


194.89 


691 


Improvements and maintenance to Drains 
in Gattigere Badavane and surrounding 
area in Rajarajeshwari nagara Ward no 160 


70 


0.00 


30 


198.18 


692 


693 


Improvements and maintenance to Drains 
in BEML Extension,Srinivasa Block and 
surrounding areas in Rajarajeshwari nagara 
Ward no 160 
Improvements and maintenance to Drains 
in Krishnappa Layout, BEML Layout and 
surrounding areas in Rajarajeshwari nagara 
Ward no 160 


CMNNY 
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0.00 


70 


70 


0.00 


0.00 


30 


30 


194.93 


196.68 


694 


695 


Improvements and maintenance to Drains 
5th main road ,6th main road & 
surrounding Areas BEML 5th Stage and 
surrounding area in Rajarajeshwari nagara 
in Ward no 160 

Improvements and maintenance to Drains 
New horizon School road & surrounding 
Areas BEML 5th Stage Rajarajeshwari 
nagara in Ward no 160 


CMNNY 


0.00 


70 


70 


0.00 


0.00 


30 


30 


192.41 


199.88 


696 


Improvements and maintenance to Drains 
at 9th cross road & surrounding Areas 
BEML 5th Stage in Rajarajeshwari nagara 
in Ward no 160 


70 


0.00 


30 


165.42 


697 


Improvements and maintenance to Drains 
10th main ,11th main road & Mavin topu 
surrounding roads at BEML 5th Stage in 
Rajarajeshwari nagara in Ward no 160 


70 


0.00 


30 


198.52 


698 


Improvements and maintenance to Drains 
1st main road ,8th main road surrounding 
roads at BEML 5th Stage in Rajarajeshwari 
nagara in Ward no 160 


70 


0.00 


30 


194.49 


699 


Improvements and maintenance to Drains 
near Raghavendra swamy temple 
surrounding roads at BEML 5th Stage in 
Rajarajeshwari nagara in Ward no 160 


70 


0.00 


30 


196.85 


700 


701 


Improvements and maintenance to Drains 
Pramod layout, Raghavendra Swamy 
Temple and surrounding areas in 
Raijarajeshwari nagara Ward no 160 
Improvements and maintenance to Drains 


Pramod layout, Reddy Layout and 
surrounding areas in Rajarajeshwari nagara 
Ward no 160 


70 


70 


0.00 


0.00 


30 


30 


198.30 


197.52 


702 


Improvements and maintenance to Drains 
D'souza nagar, Muneshwara 
nagar,Pushpagiri nagar and Javregowdana 
Doddi in Rajarajeshwari nagara Ward no 
160 


70 


0.00 


30 


198.65 


703 


Improvements and maintenance to Drains 
Javaregowdana Doddi, Kariyanpalya Road 
and Ideal Homes Township in 
Rajarajeshwari nagara Ward no 160 


70 


0.00 


30 


195.58 


704 


705 


706 


Improvements and maintenance to Drains 
in Ideal Homes Township and 
Kenchenhalli Surroundings in 
Rajarajeshwari nagara Ward no 160 
Improvements and maintenance to Drains 
in Ideal Homes Township in Rajarajeshwari 
nagara Ward no 160 

Improvements and maintenance to 
BEML,2nd Cross Road,3rd Cross Road and 
surrounding area in Rajarajeshwari nagara 
in Ward no 160 


CMNNY 


CMNNY 


0.00 


0.00 


70 


70 


70 


0.00 


0.00 


0.00 


30 


30 


30 


198.16 


192.26 


198.17 
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707 


Improvements and maintenance to lst 

Main Road,2nd Main Road, BEML 5th Stage 
and surrounding area in Rajarajeshwari 

nagara in Ward no 160 


70 


0.00 


30 


195.26 


708 


Improvements and maintenance to lst 
Main Road & 4th Main Road in Kalegowda 
Layout & Kampada Badavane and 
surrounding area in Rajarajeshwari nagara 
in Ward no 160 


70 


0.00 


30 


198.06 


709 


Improvements and maintenance to 
Ayyappa Garden,lst Main Road in 
Kampada Badavane and surrounding area 
in Rajarajeshwari nagara in Ward no 160 


70 


0.00 


30 


193.77 


710 


711 


712 


Improvements and maintenance to 
Shaneshwara swamy temple road, Subhash 
chandra Nagara BEML Layout and 
surrounding area in Rajarajeshwari nagara 


in Ward no 160 
Improvements and maintenance to KK 


Mahesh PU college road,Thiruchi maha 
swamy 80 ft main road and surrounding 
area in Rajarajeshwari nagara in Ward no 


160 
Improvements and maintenance to lst 


Main Road, Paryaya Academy, BEML 
Layout and surrounding area in 
Raiaraieshwari nasara in Ward no 160 


70 


70 


70 


0.00 


0.00 


0.00 


30 


30 


30 


191.77 


195.33 


192.89 


713 


Improvements and maintenance to 4th 
Main Road, 3rd Cross Road,2nd Cross 
Road BEML 4th Stage and surrounding 
area in Rajarajeshwari nagara in Ward no 
160 


70 


0.00 


30 


181.64 


714 


Improvements and maintenance to 4th 
Main Road,5th Main Road,6th Main road 
BEML Layout and surrounding area in 
Rajarajeshwari nagara in Ward no 160 


70 


0.00 


30 


199.07 


715 


Improvements and maintenance to lst 
Main Road, RNS college Beside in Sai 
Lotus Layout and surrounding area in 
Raiaraieshwari navara in Ward no 160 


70 


0.00 


30 


194.66 


716 


717 


718 


719 


Comprehensive Development of Roads 
drains and Footpath in Balaji Layout, 
railway Layout, Bhavani Nagara, Forest 
Comprehensive Development of Roads and 
drains in Upkar Layout, Sapthagiri Layoyt 
and Surrounding areas of Jnanabharathi 
Ward No-129 


Comprehensive Development of Roads, 
drains & Footpath in Khatanagara, 

Ayyappanagara, HMT factory surrounding 
Mian and Cross Roads and othet 

Surrounding Roads in Jalahallai 


Comprehensive Development of Roads & 
Drains in Ward No-16 of BBMP 


CMNNY 


0.00 


30 


80 


370.29 


871.46 


Work in progress 


Work in progress 


Page 56 of 58 


720 


721 


722 


723 


724 


Providing interlocking Tiles and Providing 
concrete to leveling and lowering sites of 
SWD in ward No-17 

Comprehensive Development of Roads and 
drains in Ward No.17 of BBMP 


Comprehensive Development of Roads and 
drains in ward No.16 Rajarajeshwarinagara 
Assembly Constituency under PACKAGE- 
2019-20 RRN-DIV-(01).Annexure-02 
sl.no.663 and 1949 


Comprehensive Development of Roads and 
drains in Ward No.17 
Rajarajeshwarinagara Assembly 
Constituency under PACKAGE- 2019-20 
RRN-DIV-(03).Annexure-2 Sl No. 1936 and 


1950 
Comprhensive Development of Roads and 


Drains in Muthyalanagara LC-4A, 
Mohankumar Nagar, Sundara Nagar and 
Surrounding areas in W No.17 under 
PACKAGE- 2019-20 RRN-DIV- 
(09). Annexure-2 Sl No.1935 


0.00 


0.00 


0.00 


25 


85 


65 


90 


52.93 


865.58 


648.23 


1245.20 


Work in progress 


Work in progress 


Work in progress 


Work in progress 


725 


Comprehensive development of roads, 
drains and footpath in HMT Layout, SBM 
Colony and Surrounding areas in Ward 
No.17 under PACKAGE- 2019-20 RRN-DIV- 
(10) Annexure-2 Sl No.1943 


0.00 


90 


846.32 


Work in progress 


726 


Comprehensive Development of Roads, 
Drains, Special repairs to buildings and 
other works in Sunnadagoodu, 
Ambedkarnagar, Mohan Kumar nagar, 
Poornapura, Ramabhovi Colony, Jalahalli 
Harijana, Siddarthanagar, Khathanagar, 
Ashrayanagar, Karadigudi, Peenya 4th 
block A K Colony and Surrounding areas of 
Slums in R R Nagar Constituency under 
PACKAGE- 2019-20 RRN-DIV- 
(13).Annexure-2 Sl No.1946 


0.00 


40 


340.01 


Work in progress 


727 


728 


729 


Comprehensive development of roads, 
drains and footpath in Yeshwanthpura 
Ward No. 37 under PACKAGE- 2019-20 
RRN-DIV-(11 

Comprehensive Development of Roads, 
Drains and Footpath in G G Palya and 
Peenya Village and Surrounding in Ward 
No-38. 

Comprehensive Development of Roads, 
Drains in Peenya Industrial Area of ward 
No-38. 


0.00 


0.00 


85 


65 


815.64 


926.88 


Work in progress 


Work in Progress 


730 


Comprehensive development of roads and 
drains in Ward No. 42 of BBMP 
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0.00 


70 


678.95 


Work in Progress 


731 


Comprehensive Development of Roads, 
Drains, Special repairs to buildings and 
other works in Jai Bhuvaneshwari Nagara, 
Kaveri Nagara, Sanjaygandhi Nagara, 
Havadigara Colony, Vambey Quarters, 
Kadapa Mutt, Buddha nagar, Poornima 
Quarters and Surrounding areas of Slums 
in RR Nagar Constituency 


CMNNY 0.00 


0.00 


10 


0.00 


Work in Progress 


732 


733 


Development of roads and drains at 
Rajarajeshari Nagar constiruency SC-ST CMNNY 
areas and including ward no 42 and 129 
Redesign and Upgrading of Existing 
MusicleFountain interfaced with 
multimedia based laser and video 
projection on Aqua Screen at J.P.Park Ward 
No.17 under PACKAGE- 2019-20 RRN-DIV- 
(08). Annexure-2 S| No.754 


0.00 


0.00 


0.00 


10 


0.00 


0.00 


Work in Progress 


Tender in Process 


734 


Providing Train Track, Train Station, 
Library and allied works in Mathikere Lake 
(J.P Park) packages-17 


0.00 


0.00 


Tender in Process 


735 


736 


737 


Providing Bridge for Train track in 
Mallathahalli Lake Packages-XV, Annexure- 
1, Sl.no.5 


Redesign & Upgrading of Existing 
MusicleFountain interfaced with 

multimedia based laser and video CMNNY 
projection on Aqua Screen at J.P.Park Ward 

No.17 


Construction Glass house and Hanging 
Pathway Bridge in Malathahalli Lake CMNNY 
Package-XIV Annexure-01 Sl No-04 


Sub total RR Nagara Division 


14751.72 


5872.71 


0.00 


0.00 


9509.60 


0.00 


0.00 


37340.83 


Tender in Process 


Tender in Process 


Tender in Process 


Grand Total RR Nagara Zone 


0.00 
0.00 
0.00 
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23730.12 


7851.26 


58811.15 


37340.83 


ವಿಧಾನ ಪರಿಷತ್ತಿನ ಸದಸ್ಯರಾದ ಶ್ರೀ.ಪಿ.ಆರ್‌.ರಮೇಶ್‌ (ನಾಮನಿರ್ದೇಶನ ಹೊಂದಿದವರು) ರವರ 


ಬೃಹತ್‌ ಬೆಂಗಳೂರು ಮಹಾನಗರ ಪಾಲಿಕೆ 


ಚುಕ್ಕೆ ಗುರುತಿನ ಪ್ರಶ್ನೆ ಸಂಖ್ಯೆ:517ಕ್ಕೆ ಅನುಬಂಧ -3 
[3 ೮ 3 


ಕಳೆದ ೦5 ವರ್ಷಗಳಲ್ಲ ಬೃಹತ್‌ ಬೆಂಗಳೂರು ಮಹಾನಗರ ಪಾಅಕೆ ವ್ಯಾಪ್ತಿಯಲ್ಲ ರಾಜ್ಯ ಸಕಾರದ ವತಿಯಂದ ಜಡುಗಡೆಯಾದ ಅನುದಾನದ ವಿವರಗಳು (ಪ್ರತಿ ಕಾಮಗಾರಿಗಳ ಭೌತಿಕ / ಆರ್ಥಿಕ ಪ್ರಗತಿಯ ವರ್ಷವಾರು ವಿವರ). 


ಕಾಮಗಾರಿಯ ಹೆಸರು 


Development and Improvements of roads and 
drains in ward No:01 of Yelahanka sub 
Division 
Drillings of bore wells and providing pipe line 
work in ward no 01 and 02 of yelahanka sub 
division (Package-1) 
Improvements and Asphalting to roads 
construction of Rangamandira and 
Improvements and providing chan link fencing 
to parks in ward No:03 of Yelahanka New 
Town Sub division (Package-2) 
Construction of CC drains and Development 
works in ward no -01 & 02 of yelahanka Sub 
division (Package No-01) 
Improvements to roads and drains in Venkatala 
Janatha colony, Maruthinagara SC-ST areas 
surrounding areas in ward no-01 of yelahanka 
Sub division 
Improvements to roads and drains in yelahanka 
old town areas Gandhinagara SC-ST areas 
surrounding areas in ward no-01 of yelahanka 
Sub division 


ರಾಜ್ಯ ಸರ್ಕಾರದ 
ಅನುದಾನದಡಿಯಲ್ಲನ ಯೋಜನೆಯ ಹೆಸರು 


2016-17 Nagarothan grant 


2016-17 CMC & TMC 


2016-17 CMC & TMC 


2016-17 Nagarothan grant (SIP 
Infrastructure) 


2019-20 Nava Nagarothana 


2019-20 Nava Nagarothana 


ಭೌತಿಕ ಪ್ರಗತಿ 
(ಶೇಕಡವಾರು) 


ಆರ್ಥಿಕ ಪ್ರಗತಿ 
(ರೂ.ಲಕ್ಷಗಳಲ್ಲ) 


ಭೌತಿಕ ಪ್ರಗತಿ 
(ಶೇಕಡವಾರು) 


ಆರ್ಥಿಕ ಪ್ರಗತಿ 
(ರೂ.ಲಕ್ಷಗಳಲ್ಲ) 


1203.17 


ಭೌತಿಕ ಪ್ರಗತಿ 
(ಶೇಕಡವಾರು) 


ಆರ್ಥಿಕ ಪ್ರಗತಿ 
(ರೂ.ಲಕ್ಷಗಳಲ್ಪ) 


ಭೌತಿಕ ಪ್ರಗತಿ 
(ಶೇಕಡವಾರು) 


ಆರ್ಥಿಕ ಪ್ರಗತಿ 
(ರೂ.ಲಕ್ಷಗಳಲ್ಲ) 


ಭೌತಿಕ ಪ್ರಗತಿ 
(ಶೇಕಡವಾರು) 


ಆರ್ಥಿಕ ಪ್ರಗತಿ 
(ರೂ.ಲಕ್ಷಗಳಲ್ಲ) 


Improvements to roads and drains at Valmiki 
maharshi road A D colony Munithimmayya 
layout cross roads and surrounding areas in 

ward no-01 of yelahanka Sub division 


2019-20 Nava Nagarothana 


Improvements roads and drains at Jayamuni 
Badavane and surrounding areas in ward no-01 
of yelahanka Sub division 
Improvements to roads and drains ad AK 
Colony and surrounding areas in ward no-01 of 
yelahanka Sub division 


2019-20 Nava Nagarothana 


2019-20 Nava Nagarothana 
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Improvements to roads and drains at yelahanka 
old town SCST area and A D colony and 
surrounding areas in ward no -02 of yelahanka 
Sub division. 


Improvements to roads and drains at 
Nagenahalli SCST colony and surrounding 
areas in ward No-02 of yelahanka Sub division 


2019-20 Nava Nagaro' 


2019-20 Nava Nagaro' 


nana 


nana 


Improvements to roads and drains at JP colony 
main and cross roads and surrounding areas in 
ward No-02 of yelahanka Sub division 


2019-20 Nava Nagaro' 


nana 


Improvements to roads and drains at 
Puttenahalli janatha colony main and cross 
roads and surrounding areas in ward No-02 of 
yelahanka Sub division 


2019-20 Nava Nagaro' 


nana 


Improvements to roads and drains at 
kenchenahalli colony main and cross roads and 
surrounding areas in ward No-02 of yelahanka 

Sub division 


2019-20 Nava Nagaro' 


nana 


Improvements to roads and drains at Harohalli 
colony main and cross roads and surrounding 
areas in ward No-02 of yelahanka Sub division 


2019-20 Nava Nagaro' 


nana 


Improvements to roads and drains at 
kenchenahalli harohalli and nagenahalli SC ST 
areas in ward no-02 of yelahanka sub division 


2019-20 Nava Nagaro' 


nana 


Improvements to roads and drains at 
Manavarthi thota kamakshamma layout 
kondappa layout SCST areas in ward No-02 of 
yelahanka Sub division 


2019-20 Nava Nagaro' 


nana 


Improvements to roads and drains at SCST 
areas of JP colony puttenahalli Nagenahalli 
and surrounding areas in ward no-02 of 
yelahanka Sub division 


2019-20 Nava Nagaro' 


nana 


Providing cement concrete and drain and 
culverts in AK colony at Doddabettahalli layout 
surrounding areas in ward no-03 Attur 
Improvements to roads and drains in 
chikkadinne Attur village and surrounding 
areas in ward no-03. 
Improvements to roads and drains at 
Vishwanagara near Sambram collage in Attur 
layout ward no-03 
Improvements to roads and drains at Kaveri 
layout in ward no-03. 
Improvements to roads and drains at 
Doddabettahalli layout in ward no-03. 
Improvements to roads and drains at 
chikkabettahalli colony in ward no-03. 
Improvements to roads and drains at 
Ananthapura village SC ST surrounding areas 
in ward no-03. 


2019-20 Nava Nagaro' 


2019-20 Nava Nagaro' 


2019-20 Nava Nagaro' 


2019-20 Nava Nagaro' 


2019-20 Nava Nagaro' 


2019-20 Nava Nagaro' 


nana 


nana 


nana 


nana 


nana 


nana 


2019-20 Nava Nagaro' 


nana 
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Providing cement concrete road and drain at 
culverts in AK colony at Ananthapura village 
in ward no-03 Attur 
Providing cement concrete road and drain and 
culverts in Basavalingappa nagara and others 
surrounding areas in ward no-03 Attur 


2019-20 Nava Nagaro' 


2019-20 Nava Nagaro' 


Improvements to roads and drains at SC ST 
area of Attur layout and surrounding areas in 
ward No-03. 


2019-20 Nava Nagaro' 


Improvements to roads and drains at SCST 
area of LBS nagara Allalasandra and 
surrounding areas in ward no-04 


2019-20 Nava Nagaro' 


Improvements to roads and drains at SCST 
area of Ambedkar nagara kanakanagara and 
surrounding areas in ward no-04. 


2019-20 Nava Nagaro' 


Improvements to roads and construction of 
RCC drains at Vishwanagara and surroiunding 
areas in ward no -03 


2019-20 Nava Nagaro' 


Improvements to roads and construction of 
RCC drains at Basavalingappa nagara and 
surroiunding areas in ward no -03 


2019-20 Nava Nagaro' 


Improvements to roads and construction of 
RCC drains at Attur village and surroiunding 
arcas in ward no -03 


2019-20 Nava Nagaro' 


Construction of RCC drain at Kenchenahalli 
and Nagenahalli layout ISRO layout Harohalli 
and surrounding areas in chowdeshwari ward 
no -02 of yelahanka Sub division. 


2019-20 Nava Nagaro' 


Construction of RCC Drains and Culverts at 
Adithya Nagara Chandrappa layout and 
Surrounding Areas in ward No :03, Yelahanka 

Satellite Town sub Division 


2019-20 Nava Nagaro' 


Construction of RCC Drains and Culverts at 
Hill Side meadows Sai Nagara in ward No 
03, Yelahanka Satellite Town sub Division 


2019-20 Nava Nagaro' 


Construction of RCC Drains and Culverts at 
Anugraha layout, Muniswamappa layout and 
Sainagara-2 and surrounding area in ward No 

:03, Yelahanka Satellite Town sub Division 


Construction of RCC Drains and Culverts at 
BHEL layout and Ayyappa layout and 
surrounding area in ward No :03, Yelahanka 

Satellite Town sub Division 
Construction of RCC Drains and Culverts at 
Best county-II and III and G-Ramaiah layout , 
Sai Archid and surrounding area in ward 
no:03 Yelahanka Satellite Town sub Division 


Construction of RCC Drains and Culverts at 

Lakshmaiah reddy layout, Naidu layout and 

surrounding area in ward no:03 Yelahanka 
Satellite Town sub Division 


2019-20 Nava Nagaro' 


2019-20 Nava Nagaro' 


2019-20 Nava Nagaro' 


2019-20 Nava Nagaro' 
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Construction of RCC Drains and Culverts at 
Amba Bhavani layout , Chowdappa layout 
and surrounding area in ward No 
:03,Yelahanka Satellite Town sub Division 
Construction of RCC Drains and Culverts at 
Brundavan layout, Hariraja layout , 
Hanumappa layout and surrounding area in 
ward No :03, Yelahanka Satellite Town sub 

Division 


2019-20 Nava Nagarothana 


2019-20 Nava Nagaro' 


Asphating to roads at Kaveri layout and 
surrounding areas in ward no -03 Yelahanka 
Satellite Town sub Division 


2019-20 Nava Nagaro' 


Asphating to roads at Sai Archade, G 
Ramaiah, and surrounding areas in ward no - 
03 Yelahanka Satellite Town sub Division 


2019-20 Nava Nagaro' 


Asphating to roads at chowdappa layout , 
Maruthi layout, Hillside medows and 
surrounding areas in ward no -03 Yelahanka 
Satellite Town sub Division 


2019-20 Nava Nagaro' 


Asphating to roads at Ambhabhavani layout 
and surrounding areas in ward no -03 
Yelahanka Satellite Town sub Division 


2019-20 Nava Nagaro' 


Asphating to roads at jyothinagara and 
muniswamappa layout and surrounding areas 
in ward no -03 Yelahanka Satellite Town sub 
Division 


2019-20 Nava Nagaro' 


Asphalting to roads at Chandrappa layout 
Bharath nagara adithya nagara and surrounding 
areas in ward no -03 Yelahanka Satellite Town 

sub Division 


2019-20 Nava Nagaro' 


Asphating to Bestcounty -II and surrounding 
areas in ward no -03 Yelahanka Satellite Town 
sub Division 


2019-20 Nava Nagaro' 


Asphating to Sainagara phase - I and 
surrounding areas in ward no -03 Yelahanka 
Satellite Town sub Division 


2019-20 Nava Nagaro' 


Asphalting to main and cross roads at 
DeoMarvelles layout in ward no -03 
Yelahanka Satellite Town sub Division 


Asphating to Sainagara phase - Il and 
Bestcounty -III and surrounding areas in ward 
no -03 Yelahanka Satellite Town sub Division 


Construction of Convention Hall infront of 
Rangamandhira at Attur layout in ward no - 03. 


Improvements to roads, drains and other 
developmental works in ward no- 02 & 03 
under road development head in Chief 
Minister Nava Nagarothan grants of yelahanka 
division. (Package -01) 


2019-20 Nava Nagaro' 


2019-20 Nava Nagaro' 


2019-20 Nava Nagaro' 


2019-20 Nava Nagaro' 
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Improvements to roads, drains and other 
developmental works in Attur ward no- 03 
under road development head in Chief 
Minister Nava Nagarothan grants of yelahanka 
division. (Package -02) 
Improvements to roads, drains and other 
developmental works in ward no- 03 under 
road development head in Chief Minister 
Nava Nagarothan grants of yelahanka division. 
(Package -03) 


2019-20 Nava Nagarothana 


2019-20 Nava Nagarothana 


Improvements to roads, drains and other 
developmental works in ward no- 03 & 04 
under road development head in Chief 
Minister Nava Nagarothan grants of yelahanka 
division. (Package -04) 


2019-20 Nava Nagarothana 


1396.57 


Improvements to roads, drains and other 
developmental works in Maruthinagara ward 
no- 01 under SWM head in Chief Minister 

Nava Nagarothan grants of yelahanka division. 
(Package -05) 


2019-20 Nava Nagarothana 


Improvements to roads, drains and other 
developmental works in kempegowda ward no- 
01 under SWM head in Chief Minister Nava 
Nagarothan grants of yelahanka division. 

(Package -06) 


2019-20 Nava Nagarothana 


Improvements to roads, drains and other 
developmental works in Ward No- 01 & 02. 
under SWM head in Chief Minister Nava 
Nagarothan grants of yelahanka division. 
(Package -7) 


2019-20 Nava Nagarothana 


1035.27 


Improvements to roads, drains and other 
developmental works in Ananthapura Attur 
Ward No- 03 under SWM head in Chief 

Minister Nava Nagarothan grants of yelahanka 
division. (Package -8) 


2019-20 Nava Nagarothana 


Improvements to roads, drains and other 
developmental works in Vaderahalli grama 
panchayathi limits under SWM head in 
Chief Minister Nava Nagarothan grants of 

yelahanka division. (Package -9) 
Improvements to roads, drains and other 
developmental works in Singanayakanahalli 
grama panchayathi limits under SWM head 
in Chief Minister Nava Nagarothan grants of 
yelahanka division. (Package -10) 
Construction of Buildings and other civil 
works and playgournds in ward no -01, 03 & 
04 under Buildings / Playgrounds / Hospitals 
head in Chief Minister Nava Nagarothan 
grants of yelahanka division. (Package -11) 


2019-20 Nava Nagarothana 


2019-20 Nava Nagarothana 


2019-20 Nava Nagarothana 
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Restoration and Improvements of roads at 
Suryavamshi layout, Synikavihara layout, Sai 
Vihara layout, Naidu layout, Nagenahali layout 

and surrounding areas in ward no -02. of 
Yelahanka Sub division (PACKAGE NO-01) 


2020-21 110 Village Grant 


Restoration and Improvements of Balance 
main and cross roads of Nagenahalli , 
Harohalli , Kenchenahalli villages, Srinidhi 
layout, ISRO layout,KEB layout and 
surrounding areas in ward no -02. of yelahanka 
Sub division (PACKAGE NO-02) 


2020-21 110 Village Grant 


Restoration and Improvements of Balance 
roads of Ambhabhavani layout, 
Ambhabhavaninagara, SLN Enclave, 
KereAnjeenappa layout. Sainagar Phase -2, 
Anugraha layout, Avikya layout and 
surrounding areas in ward no -03 of Yelahanka 
New town Sub division (PACKAGE NO-03) 


2020-21 110 Village Grant 


Restoration and Improvements of Balance 
roads of AMS layout, Venugopal layout, 
Akashvani layout, Chikkabettahalli layout, 
Mahi layout and surrounding areas in ward no - 
03 of Yelahanka New town Sub division 
(PACKAGE NO-04) 


2020-21 110 Village Grant 


Restoration and Improvements of Balance 
roads of Chikkabettahalli, Doddabettahalli 
village, Adityanagara Phase -01 and 
surrounding areas in ward no -03 of Yelahanka 
New town Sub division (PACKAGE NO-05) 


2020-21 110 Village Grant 


Restoration and Improvements of Balance 
roads of Ananthapura village, Prakruthi 
layout, Nisarga layout and surrounding areas in 
ward no -03 of Yelahanka New town Sub 
division (PACKAGE NO-06) 


2020-21 110 Village Grant 


Restoration and Improvements of Balance 
roads of Brundhavana layout, Balaji layout, 
BHEL lst phase and 2nd phase layout, 
Lakshmaiahreddy layout, Naidu layout, 
Jyothinagara 2nd and 3rd phase, Ramanna 
garden and surrounding areas in ward no -03 
of Yelahanka New town Sub division 
(PACKAGE NO-07) 


2020-21 110 Village Grant 


Restoration and Improvements of roads 
M.S.Palya, Aishwarya Bakery road , 
Giridhamanagara and surrounding areas in 
ward no -03 of Yelahanka New town Sub 
division (PACKAGE NO-08) 


2020-21 110 Village Grant 
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Restoration and Improvements of roads at 
Hesaraghatta main road, G Ramaiah layout, 
SaiArchade layout, Vijaya bank layout, 
Adityanagara Phase -02 and surrounding 
areas in ward no -03 of Yelahanka New town 
Sub division (PACKAGE NO-09) 


2020-21 110 Village Grant 


Restoration and Improvements of 
Mahalakshmi layout, Balaji layout, Best 
County-Il & IIL, Bhaskar Reddy, Andhra 

layout,thirumalanagara and surrounding areas 
in ward no -03 of Yelahanka New town Sub 
division (PACKAGE NO-10) 


2020-21 110 Village Grant 


Restoration and Improvements of Channamma 
and Narayanappa layout, Narayanagowda 
layout, Basavalingappa layout and surrounding 
areas in ward no -03 of Yelahanka New town 
Sub division (PACKAGE NO-11) 


2020-21 110 Village Grant 


Restoration and Improvements of roads from 
Doddaballapura main road to Nagarjuna 
collage, Kaveri layout, Chowdappa layout, 
Maruthinagara, Hariraja layout and 
surrounding areas in ward no -03 of Yelahanka 
New town Sub division (PACKAGE 
NO-12) 


2020-21 110 Village Grant 


Restoration and Improvements of Balance 
roads of Chowdeshwari layout, Mariyappa 
layout, Muniraju layout, jyothinagara Ist main 
road, Deo Marvel layout, Sainagara phase-1 
and surrounding areas in ward no -03 of 
Yelahanka New town Sub division 
(PACKAGE NO-13) 


2020-21 110 Village Grant 


81 


Restoration and Improvements of Sainagara, 
Best county, Bharathnagara and chandrappa 
layout, Hill side meadows layout , Subhash 
Chandra Bose layout and surrounding areas in 
ward no -03 of Yelahanka New town Sub 
division (PACKAGE NO-14) 


IMPROVEMENTS TO ROADS AND DRAINS 
AT SRINIVASAPURA SHETTAPPA 
(PONNAPPA) LAYOUT IN WARDNOS 
BYATARAY ANAPURA SUB DIVISION 


IMPROVEMENTS TO ROADS AND DRAINS 
AT SRINIVASAPURA MURTHY AND 
DASAPPA HOUSE ROAD IN WARD NOS 
BYATARAY ANAPURA SUB DIVISION 


IMPROVEMENTS TO ROADS AND DRAINS 
AT SRINIVASAPURA SRI MARAMMA 

TEMPLE ROAD IN WARDNOS 
BYATARAY ANAPURA SUB DIVISION 


2020-21 110 Village Grant 


P3111 State Finance Commission 
Untied Grant Works 


P3111 State Finance Commission 
Untied Grant Works 


P3111 State Finance Commission 
Untied Grant Works 


100% 


10.00 
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IMPROVEMENTS TO ROADS AND DRAINS 
AT KOGILU LAKE ROAD IN WARDNOS 
BYATARAY ANAPURA SUB DIVISION 


IMPROVEMENTS TO ROADS AND DRAINS 
AT SRINIVASPURA HEMMANNASWAMY 
TEMPLE ROAD (BANDE ROAD) IN WARD NO 
5S BYATARAY ANAPURA SUB DIVISION 


CONSTRUCTION OF BALANCE WORK 
COMPOUND WALL DG ROOM OFFICE ROOM 
PARKING AREA AND TOILETS AT 
SAMUDAYA BHAVANA HEGDENAGARA 
(NEAR DRY WASTE COLLECTION CENTRE) 
IN WARD NO 06 BYATARAY ANAPURA SUB 
DIVISION 


CONSTRUCTION OF IST FLOOR SAMUDAYA 
BHAVANA BUILDING AT HEGDENAGARA 
(NEAR DRY WASTE COLLECTION CENTRE) 
IN WARD NO 06 BYATARAY ANAPURA SUB 
DIVISION 


P3111 State Finance Commission 
Untied Grant Works 


P3111 State Finance Commission 
Untied Grant Works 


P3111 State Finance Commission 
Untied Grant Works 


P3111 State Finance Commission 
Untied Grant Works 


PROVIDING FIXING NEW MOTOR PUMP, 
PVC CABLE NEW PANEL BOARD, MS BOX, 
AND OTHER NECESSARY ACCESSORY TO 
EXISTING BOREWELL AT HEGADENAGARA 
SURROUNDING ARES IN WARDNO6 
BYATARAY ANAPURA SUB DIVISION. 


P3111 State Finance Commission 
Untied Grant Works 


PROVIDING FIXING NEW MOTOR PUMP, 
PVC CABLE NEW PANEL BOARD, MS BOX, 
AND OTHER NECESSARY ACCESSORY TO 
EXISTING BOREWELL AT VIDYASAGARA 
SURROUNDING ARES IN WARD NO 6 
BYATARAY ANAPURA SUB DIVISION. 


P3111 State Finance Commission 
Untied Grant Works 


IMPROVEMENT TO ROADS AND DRAINS IN 
BYATARAY ANAPURA GRAMATHANA IN 
WARD NO7 BYATARAY ANAPURA 


P3111 State Finance Commission 
Untied Grant Works 


IMPROVEMENT TO ROADS AND DRAINS IN 
SANJEEVININAGARA IN WARD NO 7 
BYATARAY ANAPURA 

CONSTRUCTION OF COMPOUND WALL AND 
REPAIRS IN YELAHANKA ZONAL OFFICE 
BUILDING IN WARD NO 7 

BYATARAY ANAPURA KODIGEHALLI SUB- 
DIVISION 


IMPROVEMENT TO DRAINS FROM L ANDT 
COMPOUND TO BYATARAYANAPURA IN IN 
WARD NO7 BYATARAY ANAPURA 


IMPROVEMENTS TO ROAD, DRAIN AND 
FOOTPATH IN MAIN AND CROSS ROADS OF 
SAHAKARANAGRA D BLOCK IN WARD NO 
08 KODIGEHALLI 


P3111 State Finance Commission 
Untied Grant Works 


P3111 State Finance Commission 
Untied Grant Works 


P3111 State Finance Commission 
Untied Grant Works 


P3111 State Finance Commission 
Untied Grant Works 


Page 8 of 24 


93 


94 


IMPROVEMENTS TO ROAD, DRAIN AND 
FOOTPATH IN MAIN AND CROSS ROADS OF 
CQAL LAYOUT IN WARD NO 08 
KODIGEHALLI 


PROVIDING SIGN BOARDS TO CROSS 
ROADS AND KODIGEHALLIIN WARD NO 08 


State Finance Commission 
Untied Grant Works 


State Finance Commission 
Untied Grant Works 


00% 


49.22 0 


95 


IMPROVEMENTS TO ROAD, DRAIN AND 
FOOTPATH IN CROSS ROADS OF 
DEVINAGARA IN WARD NO 08 


State Finance Commission 
Untied Grant Works 


KODIGEHALLI 
IMPROVEMENTS TO ROAD, DRAIN AND 
96 FOOTPATH IN MAIN ROADS OF DEE State Finance Commission 
ENCLAVE LAYOUT IN WARD NO 08 Untied Grant Works 
KODIGEHALLI 
IMPROVEMENTS TO ROAD, DRAIN AND Sic Finrce Clr Eon 
97 [FOOTPATH IN MAIN AND CROSS ROADS OF Untied Grant Works ಭಃ 
KODIGEHALLI IN WARD NO. 8 KODIGEHALLI g 
98 |Package No. 01 (Package Consists of 18 Works) [9158S Inhrestructure Project 
works 
99 |Package No. 04 (Package Consists of 28 Works) Bolo sd Project 0 
100 [Package No. 03 (Package Consists of 21 Works) | P3585 ing Project 95% 1041.84 0 
101 [Package No. 02 (Package Consists of 14 Works) 3158S ins Project 65% 718.65 0 
PACKAGE 1IMPROVEMENTS TO ROADS 
AND DRAINS PROVIDING AMMENITIES 
CONSTRUCTION OF RO WATER PLANT 
BANGALURU ONE CENTER PROVIDING 
SODIUM VAPOUR LIGHTS SIGN BOARDS IN 3 
102 WARD NO 5 AND 6 BYATARAYANAPURA P3106 Nagarothana Works 100% 411.57 0 
DIVISION AS PER ANNEXURE GO NO UDD 
217 SFC 2016 DATED 28 5 2016 WORKS SL 
NO FOR WARDNOS 1TO6WARDNOG6 7 
TO 11 
PACKAGE 2IMPROVEMENTS TO ROADS 
AND DRAINS CONSTRUCTION OF RO 
WATER PLANT BANGALURU ONE CENTER 
103 WEED NO LDS BULL ANAEUR P3106 Nagarothana Works 100% 689.67 0.00 


DIVISION AS PER ANNEXURE GO NO UDD 

217 SFC 2016 DATED 28 5 2016 WORKS SL 

NO FOR WARDNO7 12 TO23WARDNOS 
24 TO 32 
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PACKAGE 3IMPROVEMENTS TO ROADS 
AND DRAINS PROVIDING AMMENITIES 
CONSTRUCTION OF RO WATER PLANT 
BANGALURU ONE CENTER PROVIDING 
SODIUM VAPOUR LIGHTS SIGN BOARDS IN 


104 WARD NO9 10 AND Il P3106 Nagarothana Works 
BYATARAY ANAPURA DIVISION AS PER 
ANNEXURE GO NO UDD 217 SFC 2016 
DATED 28 5 2016 WORKS SL NO FOR WARD 
NO9 33To34 WARDNOI10 35 TO 38 
WARDNOII1 39 TO 48 
State Finance Commission 
105 Package-1 ( les 3 works) Untied Grant Works 
State Finance Commission 
106 Package-2 ( les 5 works) Untied Grant Works 
State Finance Commission 
107 Package-3 ( les 4 works) Untied Grant Works 
State Finance Commission 
108 Package-4 ( les 4 works) SANE 
State Finance Commission 
109 Package-S ( les 4 works) Untied Grant Works 
State Finance Commission 
110 Package-6 ( les 3 works) Untied Grant Works 
State Finance Commission 
111 Package-7 (Includes 2 works) ed Cant Wai 
State Finance Commission 
112 Package-8 ( les 3 works) Untied Grant Works 
State Finance Commission 
113 Package-9 ( les 2 works) Untied Grant Works 
IMPROVEMENTS TO ROADS AND DRAINS 
AT KOGILU, AGFRAHARA HEGDENAGAR 
114 AND SURROUNDING AREA IN WARD NO0S P3158 SIP Infrastructure Project 
AND O6BYATARAYANAPURA SUB DIVISION works 
PACKAGE-2 (OLD ANNUXURE-2) GO SL NO 
106, 107,108 
IMPROVEMENTS TO ROADS AND DRAINS 
AT PALANAHALLI CHOKKANAHALLI 
VS NACE DUNG P3158 SIP Infrastructure Project 
115 |AND SURROUNDING AREA IN WARD NO 05 ) 30% 0.00 


BYATARAY ANAPURA SUB DIVISION 
PACKAGE-1(OLD ANNUXURE-2) GO SL NO 
102, 103, 104, 105 


works 
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116 


IMPROVEMENTS TO ROADS AND DRAINS 
AT TANISANDRA DASARAHALLI 
SARAIPALYA AND BHARATHNAGARA AND 
SURROUNDING AREAIN WARD NO 06 
BYATARAY ANAPURA SUB DIVISION 
PACKAGE-3 (OLD ANNUXURE-2) GO SL NO 
109,110,111. COMPREHENSIVE 
DEVELOPMENT AND IMPROVEMENTS TO 
ROADS AND DRAINS RACHENAHALLI AND 
SURROUNDING AREAIN WARD NO 6 AND 7 
BYATARAY ANAPURA SUB DIVISION 
PACKAGE-2 (OLD ANNUXURE-2) GO SL NO 
112 AND 113 


P3158 SIP Infrastructure Project 
works 


117 


118 


COMPREHENSIVE DEVELOPMENT OF 
ROADS AND DRAINS IN WARD NO 08 09, 10 
AND 11 BYATARAYANAPURA DIVISION 


PACKAGE-S (OLD ANNUXURE-2) GO SL NO 
114,115, 116,117 


IMPROVEMENTS TO CC ROADS AND DRAIN 
AT CHOKKANAHALLIIN WARD NO.05 


P3158 SIP Infrastructure Project 
works 


P3727 SC-SP/TSP 
Mukyamantrigala Nava Bengaluru 
Yojane 


119 


IMPROVEMENTS TO ROADS AND DRAIN AT 
SRINIVASPURA VILLAGE IN WARD NO.05 


P3727 SC-SP/TSP 
Mukyamantrigala Nava Bengaluru 
Yojane 


120 


121 


IMPROVEMENTS TO CC ROADS AND DRAIN 
AT AGRAHARA VILLAGE IN WARD NO.05 


DRILLING BOREWELLS AND PROVIDING 
PUMP AND MOTAR AREAIN WARD NO.05S 


P3727 SC-SP/TSP 
Mukyamantrigala Nava Bengaluru 
Yojane 

P3727 SC-SP/TSP 
Mukyamantrigala Nava Bengaluru 
Yojane 


122 


IMPROVEMENTS WATER TANKER SUPPLY 
IN WARD NO.05 


P3727 SC-SP/TSP 
Mukyamantrigala Nava Bengaluru 
Yojane 


123 


124 


IMPROVEMENTS TO COMPOUND WALL 
AND PARK DEVELOPMENTS IN WARD NO.05 


PROVIDING CC ROADS AND DRAINS AND 
DEVELOPMENT AT MESTRI PALYA IN 
WARD NO.06 THANISANDRA 


P3727 SC-SP/TSP 
Mukyamantrigala Nava Bengaluru 
Yojane 

P3727 SC-SP/TSP 
Mukyamantrigala Nava Bengaluru 
Yojane 


125 


126 


PROVIDING NEW BOREWELLS AND CC 
ROADS. DRAINS DEVELOPMENTS IN 
RACHENAHALLI AND OTHER ADJUSTED 
LAYOUTS 

ADDITIONAL FUND FOR R.K.HEGADE 
NAGARA SAMUDAYA BHAVAN TO EXTEND 
COMPOUND AND GRILLS 


P3727 SC-SP/TSP 
Mukyamantrigala Nava Bengaluru 
Yojane 


P3727 SC-SP/TSP 
Mukyamantrigala Nava Bengaluru 
Yojane 


127 


128 


IMPROVEMENTS TO ROADS AND DRAINS 
OF KEMPAPURA JANATHA COLONY AND 
SURROUNDING AREAS IN WARD NO.7 
BYATARAY ANAPURA 

IMPROVEMENTS TO DRAINS OF 
KARIYANNA LAYOUT MAIN ROAD IN WARD 
NO.7 BYATARAYANAPURA 


P3727 SC-SP/TSP 
Mukyamantrigala Nava Bengaluru 
Yojane 


P3727 SC-SP/TSP 
Mukyamantrigala Nava Bengaluru 
Yojane 


100% 


73.69 
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129 


130 


IMPROVEMENTS TO ROADS AND DRAINS 
OF MOTHER TERESA ROAD IN 

MARIY ANNAPALYA IN WARD NO.7 
BYATARAY ANAPURA 


IMPROVEMENTS TO ROADS AND DRAINS 
OF MARIY ANNAPALYA AND SURROUNDING 
AREAS IN WARD NO.7 BYATARAY ANAPURA 


P3727 SC-SP/TSP 
Mukyamantrigala Nava Bengaluru 
Yojane 


P3727 SC-SP/TSP 
Mukyamantrigala Nava Bengaluru 
Yojane 


131 


132 


IMPROVEMENTS TO ROADS AND DRAINS 
OF VEERANNAPALYA IN WARD NO.7 
BYATARAY ANAPURA 
IMPROVEMENTS TO ROADS A 
SANJEEVININAGARA IN WARD 
BYATARAY ANAPURA 


P3727 SC-SP/TSP 
Mukyamantrigala Nava Bengaluru 
Yojane 
P3727 SC-SP/TSP 
Mukyamantrigala Nava Bengaluru 
Yojane 


133 


IMPROVEMENTS TO ROADS AND DRAINS 
OF AMRUTHAHALLI COLONY OF 
LAKSHMINARAYA TEMPLE ROAD FROM 
LAKSHMINARAYANA TEMPLE (LEFT SIDE) 
AND IN AMRUTHAHALLI SURROUNDING 
AREAS IN WARD NO.7 BYATARAY ANAPURA 


P3727 SC-SP/TSP 
Mukyamantrigala Nava Bengaluru 
Yojane 


134 


135 


IMPROVEMENTS TO ROADS AND DRAINS 
OF KODIGEHALLI A.K.COLONY IN WARD 
NO.8 KODIGEHALLI 


IMPROVEMENTS TO ROADS AND DRAINS 
OF B.B.NAGARA IN WARD NO.8 
KODIGEHALLI 


P3727 SC-SP/TSP 
Mukyamantrigala Nava Bengaluru 
Yojane 


P3727 SC-SP/TSP 
Mukyamantrigala Nava Bengaluru 
Yojane 


136 


137 


138 


IMPROVEMENTS TO ROADS AND DRAINS 
OF MARUTHINAGARA IN WARD NO.8 
KODIGEHALLI 


CONSTRUCTION OF RCC DRAIN CEMENT 
CONCRETE ROAD AND MISSING COVERING 
SLABS AT ELUMANDAMMA LAYOUT AND 
SURROUNDING ARAIN WARD NO.10 


PROVIDING CEMENT CONCRETE ROAD 
CONSTRUCTION OF CULVERTS AND RCC 
DRAINS AND PROVIDING MISSING 
COVERING SLABS IN KATERAMMA LAYOUT 
AND SURROUNDING AREAS IN WARD NO.10 


P3727 SC-SP/TSP 
Mukyamantrigala Nava Bengaluru 
Yojane 


P3727 SC-SP/TSP 
Mukyamantrigala Nava Bengaluru 
Yojane 


P3727 SC-SP/TSP 
Mukyamantrigala Nava Bengaluru 
Yojane 


139 


IMPROVEMENTS TO ROADS AND DRAINS 
AT KUVEMPUNAGARA IST STAGE AND 
SURROUNDING AREA IN WARD NO.ll 
KUVEMPUNAGARA 


P3727 SC-SP/TSP 
Mukyamantrigala Nava Bengaluru 
Yojane 


140 


IMPROVEMENTS TO ROADS AND DRAINS 
AT KUVEMPUNAGARA 2ND STAGE AND 

SURROUNDING AREA IN WARD NO.ll 
KUVEMPUNAGARA 


P3727 SC-SP/TSP 
Mukyamantrigala Nava Bengaluru 
Yojane 


141 


IMPROVEMENTS TO ROADS AND DRAINS 
AT SINGAPURA AND SURROUNDING AREA 
IN WARD NO.11 KUVEMPUNAGARA 


P3727 SC-SP/TSP 
Mukyamantrigala Nava Bengaluru 
Yojane 
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IMPROVEMENTS TO ROADS AND DRAINS 
AT RAMACHANDRAPURA AND 


P3727 SC-SP/TSP 


2 p i0ala AVA 0 W 
142 SURROUNDING AREA IN WARD NO.11 A Bengaluru 50% 0.00 
KUVEMPUNAGARA lb 
IMPROVEMENTS TO ROADS AND DRAINS 
143 |AT MARIYAMMA BLOCK AND i ಮ (ed ನ ಬ ef 
SURROUNDING AREA IN WARD NO.11 iN ids 
KUVEMPUNAGARA 
IMPROVEMENTS TO ROADS AND DRAINS P3727 SC-SP/TSP 
144 |AT DEVAPPA LAYOUT AND SURROUNDING | Mukyamantrigala Nava Bengaluru 
AREA IN WARD NO.11 KUVEMPUNAGARA Yojane 
IMPROVEMENTS TO ROADS AND DRAINS P3727 SC-SP/TSP 
145 RD Mukyamantrigala Nava Bengal 
EA IN WARD NO.1 ukyamantrigala Nava Bengaluru 
Yojane 
P3727 SC-SP/TSP 
146 Mukyamantrigala Nava Bengaluru 50% 0.00 
Yojane 
P3727 SC-SP/TSP 
147 Mukyamantrigala Nava Bengaluru 
Yojane 
EMENTS TO ROADS AND DRAINS 
148 |AT KUVEMPUNAGARA IST STAGE FRA eal pai ಫೂ 0 
MARIYAMMA TEMPLE AND SURROUNDING |S EE 
AREA IN WARD NO.11 KUVEMPUNAGARA bn 
Improvements to Roads from NH-7 to Sanjivini 
149 |Nagaraupto Hebbal Sarovara Layout in ward no:07 P3752 CM Nava Nagarothana 35% 0.00 
&8 in Kodigehalli Sub Division 
150 | Improvements and Restoration of Roads in wardno 110 Village Grant 
no-05 (Package no-1) Package consists of 6 works) 
151 | Improvements and Restoration of Roads in Ward 110 Village Grant 
No. 06 (Package 02) (Package Consists of 11 works) 
Improvement Suvarna Mahotsava Play ground at 
152 |Vidyaranyapura Main road in Ward No:09 SIP GOK Grant Work Cancelled 
Improvements to widen portion of roads, 
construction of new drains, UG cable duct and 
( Nagarothana Grant 259 i 
153 footpath at Doddabommasandra main road and ಸಂ (4 Work in progress 
surrounding road in Ward No:10 
Construction of Indoor stadium with all ಸ 0 x 
134 amenities at Sahakarnagara in Ward No:08 Nagarothana Grant ತರಿ Work in progress 
Improvements to footpaths on vidyaranyapura 
155 |main road both sides from Nanjappa cirlce - Devi SEC Grant 100% 200.00 completed 


circle - GKVK road in ward no.09 in 
Vidyaranayapura Sub division 
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156 


1) Improvements to playgrounds at 
Thanisandra Village at Ward No:06 

80.00 Lakhs 

2) Improvements to Suvarana Mahotsava Play 
Ground on Vidyaranyapura Main road at Ward 
No:09 

80.00 Lakhs 

3) Improvements to playgrounds at Ward No:11 
Kuvempunagara 

80.00 Lakhs 

4) Developmental Works to Play ground 
(stadium) in Ward No:05 Jakkur 

150.00 Lakhs 

5) Developmental works to Play ground 
(Stadium) Sahakaranagara Ward No:08 
Kodigehalli 

150.00 Lakhs 


Nagarothana Grant 


completed 


157 


158 


159 


Construction of Samudhaya Bhavan Buildings at 
Dasarahalli SC colony, Mariyannapalya SC 
Colony, Amruthahalli SC colony, Kuvempunagara 
SC colony and Varadarajanagara SC colony 

80.00 Lakhs 

1) Construction of Hospital building at ward 
no.11, Kuvempunagara 

70.00 Lakhs 

2) Construction of Hospital building at ward 
n0.07, 

70.00 Lakhs 

3) Construction of Hospital building at ward 
no.08, Kodigehalli 

50.00 Lakhs 

Providing open Gym at Yelahanka Lake in Ward 
No:01 


Nagarothana Grant 


Nagarothana Grant 


Nagarothana Grant 


100% 


50.00 


completed 


completed 


completed 


160 


Package-5 a) Improvements of road 
adjacent to Yelahanka Lake from 
Kenchenahalli to Chowdeshwari Temple in 
Ward No.02 b) Improvements and 
asphalting to new post office main road and 
cross roads in Ward No.01 c) Improvement 
and asphalting to Suggappa layout cross 
roads in Ward No.01 d) Improvements and 
asphalting to Shanimahathma swamy 
temple road and Surabhi layout, 2nd main 
and cross roads in Ward No.01 e) Asphalting 
to Balance roads in A & B Sector of 
Yelahanka New Town in Ward No.04 


CMC TMC Grant 


100% 


465.00 


completed 


161 


Package -6 Providing and fixing furniture 
and interior works to mini Vidhanasoudha 
at yalahanka in ward no 01Construction of 
additional floor over existing Samudaya 
Bhavana near Venugopalaswamy temple in 
ward no:02 


CMC TMC Grant 


100% 


170.00 


completed 
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Constructions of Swimming pool at Amrutha 


ಸ ana Gra 100% 700.00 
Improvements to Roads and Drain at Telecom 
163 |Layout, MCECHS I and Il Phase in Yelahanka CMC TMC Grant completed 
Division. 
Improvements to Roads and Drain at Remaining 
164 |Portion of Venkateshwarnagar in Yelahanka CMC TMC Grant completed 
Division. 
165 |. Improvements to Roads and Drain at BB Nagar CMC TMC Grant completed 
in Yelahanka Division. 
Improvements to Roads and Drain at Sai 
166 |Enclave, Baba Layout & Manjunatha Layoutin CMC TMC Grant completed 
Agrahara Village Yelahanka Division. 
Improvements to Cross Roads and Drain at ) 100% 25.00 
Improvements to Cross Roads and Drain at Pooja 
168 |Mahalakshmi layout in Yelahanka Division. CMC TMC Grant 100% 30.00 completed 
Improvements to Roads and Drain at Krishna 
169 |Layout and Balaji Layout Near Kogilu in CMC TMC Grant completed 
Yelahanka Division. 
Improvements to Roads and Drain at Jakkur 
CMC TMC Grant 
170 Village in Yelahanka Division. 42 completed 
171 Improvements to Road & Drain in Kogilu Layout CMC TMC Grant 100% 40.00 completed 
in Yelahanka Division 
Improvements to Kateramma Temple Road & 
172 |Kalidasa Layout in Kattigenahalli of Yelahanka CMC TMC Grant completed 
Divion 
Improvements to Road & Drain in Dutta 
173 |Township, Kattiegnahalli in Yelahanka Division CMC TMC Grant completed 
174 Improvements to Road & Drain in Shivashankar CMC TMC Grant 100% 15.00 completed 
Layout in Yelahanka Division e 
Improvements to Connecting Road From 
175 |Vinayakanagar Anganwadi to Palanahalli Village CMC TMC Grant completed 
in Yelahanka Division 
Improvements to Connecting Road From 
176 |Palanahalli Thota to Maruthinagar and two cross CMC TMC Grant completed 
Roads in Yelahanka Division 
177 Improvements to Road & Drain at Bellahalli CMC TMC Grant 100% 40.00 completed 
Vilage in Yelahanka Division 
Construction of Compound wall and other works 
178 |to Muslim Burial Ground in Bellahalli of Yelahanka CMC TMC Grant 100% 50.00 completed 
Division 
Construction of Diversion Drain around 
179 Rachenahalli Lake in Yelahanka Division CMC LMC Grant completed 
180 Upgrading of UGD Pipeline System in MSR North CMC TMC Grant completed 
City, Yelahanka Divison 
Construction of Class Rooms for Government PU 
181 |College, Jakkur, Yelahanka Division CMC TMC Grant completed 
Construction of Community Hall at Razak. Palya, ] 100% 50.00 
182 Bagaluru Village Panchayth Limits CMCIMC Grant completed 
183 Construction of Samudaya Bhavana at Jakkur CMC TMC Grant completed 
Improvements to Roads and Drains from 
184 |Thanisadnra BBMP Revenue Office to CMC TMC Grant completed 


Kateramma Temple 
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Imrpovements to Roads and Drains behind 
185 |Jayagopla GOwda House and Surrounding area CMC TMC Grant completed 
in ward no 06 Yelahanka Divison 


Asphalting toRoad and Improvements of Drains 


and Construction of Culverts in Rachenahalli 


186 CMC TMC Grant leted 
Village Maramma Temple Surrounding area in lr comp'e‘e 
Ward no 06 
Asphalting toRoad and Improvements of Drains 
and Construction of Culverts in Rachenahalli 

CMC TMC Grant 

187 Village Ashwathakatte Surrounding area in Ward 4 completed 
no 06 
Construction of Ambedkar Samudhaya Bhavana 

188 in Rachenahalli Village Ward No 06 CMC IMO Gren completed 
Improvements to Roads and Drains in Saraiplaya ್ಣ 

189 Villageward No 06 CMC TMC Grant completed 

190 Improvements to Roads and Drains in Chanukya CMC TMC Grant completed 


Layout in Ward no 06 


Improvements to Roadsand Drain in Hegdenagar 
191 |Western side cross behind new Krishnasagar CMC TMC Grant completed 
Hotel in Ward no 06 


Improvements to Roads, Drain & Construction of 


192 |Culverts in New Shanthinagara Extension Ward CMC TMC Grant completed 
No 06 
Improvements to Roads, Drain and Construction 

193 |of Culverts in Royal Enclave Ward No 06 CMC TMC Grant completed 


Improvements to Roads, Drains and 
194 |Construction of Culverts from Dasarahalli BBMP CMC TMC Grant completed 
office to Manyatha Tech Park 


Constructon of Arch for Victory Church at 


125 Chiranjeevi Layout. Yelahanka Division 


CMC TMC Grant completed 


Formation of new Road from NH 7 to GKVK 
196 |Layout and construction of compound wall SFC Grant completed 

towards Govt Flying School Jakkur. 

Providing Gravity Pipeline from KIADB rising 


197 |Main and Protection work near Bagaluru Colony CMC TMC Grant completed 

198 Construction and deve opment of roads and CMC TMC Grant &inplstad 
drains in kondana Shetty village. 

199 Construction and development of roads and CMC TMC Grant dled 


completed 


completed 


drains in Madhugirihalli village. 
202 Construction and development of roads and CMC TMC Grant 100% 100.00 
203 |village.s of Mavallipura MSW processing CMC TMC Grant 100% 50.00 completed 


200 Construction and deve opment of roads and CMC TMC Grant 100% 50.00 
drains in Lingarajapura village. 
201 Construction and deve opment of roads and CMC TMC Grant 100% 100.00 riled 
drains in Veerasagara village. 
Drilling of 6 Borewells in Surrounding 
units. 


Providing granite benches in parks and 
Government schools for public use in 
surrounding village.s of Mavallipura MSW 
processing units. 


CMC TMC Grant 100% 70.00 
drains in splits village. Ni ox |e] | | 


204 CMC TMC Grant 100% 20.00 completed 


Construction and development of roads and 


205 completed 
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206 Construction and deve lopment of roads and CME TMC Go 100% 20.00 Cmoisd 
drains in Kurubarahalli village. 

207 Construction and deve opment of roads and SCG Cai 100% 100.00 Grigleted 
drains in Mathkur village. 


208 Construction and deve opment of roads and CMC TMC Grant Splat 
drains in Medi Agrahara village. 


Construction and development of roads and 


20% drains in Shyamarajapura village. 


CMC TMC Grant completed 


Construction and development of roads and 


210 drains in Vaderahalli village.. 


CMC TMC Grant completed 


211 Construction of Stri Shakthi Bavan at CMC TMC Grant completed 
Panashettyhalli village. 


Construction and development of roads and 


2 drains in Medi Kalenahalli village.. 


CMC TMC Grant completed 


Construction and development of roads and 
213 [drains in Medi Kempanahalli village. CMC TMC Grant completed 


Improvement and upgradation of Roads and 


24 Drains of Mavallipura Village 


CMC TMC Grant completed 


Construction of Public hospital in 


21೨ Mavallipura Village 


CMC TMC Grant completed 


Construction of Bus station in Mavallipura 


218 Village 


CMC TMC Grant completed 


Improvement of Roads and Drains in 


21% Shivakote Village 


CMC TMC Grant completed 


Improvements to Roads and Asphalting to 
Road from Muttugadahalli to 
Mylappanahalli Village and Construction of 
Anganavadi Building 


218 CMC TMC Grant k completed 


Improvements ro road and drains at 


214 Mudhugirihalli 


CMC TMC Grant completed 


Improvements to roads and Drains at 


22 Kondashettyhalli 


CMC TMC Grant completed 


Improvements to roads and Drains at 


21 Lingarajapura Village 


CMC TMC Grant completed 


Improvements to roads and Drains at 


2 Linganahalli Village 


CMC TMC Grant completed 


Improvements to roads and Drains at 
Kurubanahalli Village 

Improvements to roads and Drains at 
Kalenahalli Village 

Constructions of Panchayath Building in 
Shivakote Village 

Improvements to roads and Drains at 
Doddabyalakere Village 

Improvements & Asphalting to roads and 
Drains at Vaderahalli Village 
Improvements to roads and Drains at 
Vaderahalli Village Muneshwara Layout & 
Rainbow Layout( Guni Agrahara Janatha 
colony) 


223 CMC TMC Grant completed 


224 CMC TMC Grant completed 
225 CMC TMC Grant completed 
226 CMC TMC Grant completed 


CMC TMC Grant completed 


CMC TMC Grant completed 
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Providing RO plant and improvement to 


roads and drains at Madappanahalli Village CMC TMC Grant 100% 30.00 completed 
230 Improvements to roads and Drains at CME THC Gra 100% 50.00 eridlsied 
Ramagondanahalli Village 
Improvements to roads and Drains at 
231 A CMC TMC Grant completed 
Mylappanahalli Village 
232 Improvements to roads and Drains at CMC TMC Grant imoleted 
Avalahalli Village p 
Improvements to roads and Drains at 
CMC TMC Grant leted 
24 Muthukuru Village a Mpc 
opments works of Road and Drains in 
234 CMC TMC Grant completed 
shwara Layout 
235 opments works of Road and Drains at CMC TMC Grant Cnidiciad 
ka & Rainbow Layout 
236 opments works of Road and Drains at CMC TMC Grant Ginileted 
Vaderahalli Layout 
237 Deve opments Works of Road and Drains at CMC TMC Grant Srpisted 
Mediagrahara Village 
238 opments wor ks of Road and Drains at CMC TMC Grant SE 
abyalakere Village 
239 opments wor ks of Road and Drains at CMC TMC Grant Gnisted 
arayapura Village 
240 opments wor ks of Road and Drains at CMC TMC Grant eeisldted 
Veerasagara Village 
241 opments Works 0 Road and Drains at CMC TMC Grant Ciplated 
hammanahalli Village 
242 | opments Works 0 Road and Drains at CMC TMC Grant Splsed 
Singanayakanahalli Village 
Installation of Street light at Shivakote 
243 |Kasagattapura and Vaderahalli Grama CMC TMC Grant completed 
Panchayath Limit 
Drilling of Borewell of Shivakote 
244 |Kasagattapura and Vaderahalli Grama CMC TMC Grant completed 
Panchayath Limit 
Development of road from 
245 |Ramagondanahalli overtank bund to CMC TMC Grant completed 
connect Kempannahalli 
246 Developments works of Road and Drains at CMC TMC Grant 100% 50.00 Sriplaed 
Kasagattapura Layout 
Developments works of Road and Drains at 
CMC TMC Grant 
A Madappanahalli Village road ರ completed 
248 Improvements to Main roads and drains at CMC TMC Grant Cmdleted 
Maruthi Nagara 
249 Improvements to Main roads and drains at CMC TMC Grant Grislated 
Shivanahalli 
250 Improvements to Cross roads and drains at CMC TMC Grant Smpleted 
Srinivasapura 
251 Improvements Road and Drain at Kogilu CMC TMC Grant eihlsied 


layout in Ward No. 05 
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252 


253 


Providing Borewells, Pipelines and Water 
supply Vinayaka Nagar, Dwarakanagar, 
Agraharalayout, Kogilu Layout, 
Kattigenahalli, Chokkanahalli Surrounding 
areas in Ward No. 05 

Improvements CC Road and Drain at 
Kattigenahalli, Dwarakanagara, Palanahalli 
and surrounding area in ward No. 05 


CMC TMC Grant 


CMC TMC Grant 


completed 


completed 


254 


Improvements road and drains surrounding 
area in Ward No. 05 


CMC TMC Grant 


completed 


255 


Improvements Road and Drain at 
Srinivasapura in Ward No. 05 


CMC TMC Grant 


completed 


256 


Providing and Fixing LED lights at Yelahanka 
Division 


Nava Nagarothana Grant 


completed 


257 


Upgradation of Musicial Fountain and Other 
Developmental works in Kempegowda Park In 
Ward No.04 of Yelahanaka Satelite Town Sub 
Division 


Nava Nagarothana Grant 


Tender in process 


258 


259 


Providing Musical fountain and Improvements 
to Yelahanka lake in Yelahanka Division 


Providing Kannada words/Alphabets and 
Scluptures in the premises of Allalasandra and 
Yelahanka lake in Yelahanka Assembly 
Consistituency 


Nava Nagarothana Grant 


Nava Nagarothana Grant 


Tender in process 


Work in progress 


260 


Package No-11 

1.Providing Children playing equipments and 
gym equipments at Allalasandra Lake in ward 
No.04 of Yelahanka Division 

2.Providing Children playing equipments and 
gym equipments in ward No.02,03 and 04 
Yelahanka Division 

3.Providing Grill Fencing to Selected parks in 
Ward No.02, 03 & 04 of Yelahanka Division 
4.Providing Grill Fencing and Construction of 
Badminton court at Allalasandra Lake in Ward 
No.04 of Yelahanka Division 

5.Providing Grill Fencing at Someshwara Hill 
lake in Ward No.03 of Yelahanka Division (5 
Works) 


Nava Nagarothana Grant 


Workin Progress 


261 


PacKage N0-13 

1.Gangondanahalli Lake Development works 
(SWM Grants) Rs.225.00 Lakhs 

2.K G Lakkenahalli Lake Development works 
(SWM Grants) Rs.200.00 Lakhs 

3.Kachohalli Lake Development works (SWM 
Grants) Rs. 200.00 Lakhs 

4 Naderahalli Lake Development works (SWM 
Grants) Rs.300.00 Lakhs (4 Works) 


Nava Nagarothana Grant 


Tender in process 
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262 


263 


264 


Improvements to roads and drains at 
Doddabettahalli Layout, Rajeevanagara, 
Chikkabettahalli Surrounding area, Ananthapura 
surrounding area, Chitra Layout, Pulakeshinagar 
Layout, Jothinagar Surrounding area, 
Basavalingappanagara, Ananthapura Colony, 
Tanary road Attur Colony and Halenagara 
Village Colony in Ward No.03 Attur (10 Works) 


Improvements to roads and drains at 
Kenchenahalli, Nagenahalli, AK Colony and GPN 
Colony in Ward No.02 Chowdeshwari Ward (3 


Improvements to roads and drains at Horahalli 
in Ward No.02 Chowdeshwari Ward 


SC-SP/TSP Grant 


SC-SP/TSP Grant 


SC-SP/TSP Grant 


completed 


completed 


Tender in process 


265 


Package No.01 

1.Improvements to Roads and Drains at 
Mahimannanapalya 2.Improvements to Roads 
and Drains at Gidanahalli 3.Improvements to 
Roads and Drains at Kadabagere Village 
4.Improvements to Roads and Drains at 
Kadabagere Srinidhi Layout 5. Improvements to 
Roads and Drains at Kittenahalli Village 
6.Improvements to Roads and Drains at 
Bettahalli Village 7.Improvements to Roads and 
Drains at Mallasandra Village 8.Improvements to 
Roads and Drains at Rahoothanahalli Village 
9.Improvements to Roads and Drains at 
Chamundi Nagara Devinanjayyannapalya 


Nava Nagarothana Grant 


1000.00 


completed 


266 


267 


Package No.02 

1.Improvements to Roads and Drains at 
kadabagere Arkavathi Punarvasathi Layout 
2.Improvements to Roads and Drains at 
Kadabagere Rashi Layout 3.Improvements to 
Roads and Drains at Kadabagere Vinayaka 
Layout 4.Improvements to roads and drains at 
Chikkagollarahatti Goplayya Layout 


Package No.08 

1. Improvements to Roads and Drains at 
Chikkabidarakallu Grama Panchayathi Ravi 
Kirloskare and Budda Jyothi Layout 2. 
Improvements to Roads and Drains at 
Chikkabidarakallu Grama Panchayathi Limits 3. 
Improvements to Roads and Drains at 
vaddarhalli Village 4. Improvements to Roads 
and Drains from Mavallipura Village Limits 5. 
Improvements to Roads and Drains and 
Construction of Concrete roads at 
Doddabalyakere Village, Chowdappa Layout and 
Surrounding areas 6. Improvements to Roads 
and Drains and Construction of Concrete roads 
at Doddabalyakere Muddinapalya 


Nava Nagarothana Grant 


Nava Nagarothana Grant 
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1050.00 


completed 


completed 


268 


269 


Package No.09 

1. Improvements to Roads and Drains at 
Guniagrahara Layout Limits 2. Improvements to 
Roads and Drains at Guniagrahara 
Shanthinikethana Layout 3. Improvements to 
Roads and Drains at Kempapura Village Limits 4. 
Improvements to Roads and Drains at Shivakote 
Village 5. Improvements to Roads and Drains at 
Linganahalli Village Limits 6. Improvements to 
Roads and Drains at Mathkuru Village 7. 
Improvements to Roads and Drains at 
Mutakadahalli Village 8. Improvements to Roads 
and Drains at Guniagrahara Village Limits 9. 
Improvements to Roads and Drains at 
Suladevanahalli Village Limits 


Package No.07 

1. Road widenning from Shyampura Circle to 
Mavallipura 2. Ashpalting and Widenning road 
from Mavallipura Village to Doddabalapura Main 
road 3. Improvements to Roads and Drains from 
Mavallipura Village to Sy No.08 Govt Gomala 
Road 


Nava Nagarothana Grant 


Nava Nagarothana Grant 


completed 


completed 


270 


271 


Package No.03 

1.Improvements to roads and drains at 
Machohalli Vivekanada layout 2.Improvements 
to roads and drains at Machohalli Mukaambhike 
layout 3. Improvements to roads and drains at 
Machohalli layout Industrail Areas 
4.Improvements to roads and drains at 
Machohalli Manjunath layout 5.Improvements to 
Roads and Drains at Machohalli Gandhi 
Vruddashrama Cross Roads 


Package No.04 

1.Improvements to Roads and Drains at 
Machohalli Village 

2.Construction of Rec Drain at Machohalli Colony 
Main Both Side Roads 3.Improvements to Roads 
and Drains at Machohalli Varma and Doddanna 
Layout 4.Improvements to Roads and Drains at 
Byandahalli Village 5.Improvements to roads 
and drains from Chikkagollarahatti Magadi Main 
Road to Kodigehalli Village 6.Improvements to 
roads and drains from Chikkagollarahatti 
Angalaparameshwari Layout 


Nava Nagarothana Grant 


SC-SP/TSP Grant 


100% 


1000.00 


1030.00 


completed 


completed 
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272 


Package No.05 

1.Improvements to roads and drains at 
Chikkagollarahatti Indra Layout 2.Improvements 
to roads and drains at Chikkagollarahatti 
Gandarvanagara Layout 3.Improvements to 
roads and drains at Chikkagollarahatti 
Balagangadaraswamy Main Right and Lift Side 
Roads 4.Improvements to roads and drains from 
Chikkagollarahatti Aladamara Cross Roads 
5.Improvements to roads and drains at 
Chikkagollarahatti Indra Layout 


Nava Nagarothana Grant 


1000.00 


completed 


273 


274 


275 


276 


277 


Package No.06 

1.Improvements to Roads and Drains at 
Machohalli Kebbahallada road 2.Improvements 
to roads and drains at Chikkagollarahatti 
Venkateshwara and Munneshwara Layout 
3.Improvements to roads and drains at 
Kachohalli Village 


Package No-12 

1.Construction of Kempegowda Statue at 
Yelahanka Mini Vidhanasoudha in Kempegowda 
ward No.01 of Yelahanka Sub Division 
2.Providing and Fixing Stone Benches to the 
Parks in Kempegowda ward No.01 of Yelahanka 
Sub Division 

3.Development of Parks comes under Attur ward 
No.03 

4.Fixing Stone benches to parks comes under 
Attur Ward No.03 


Package No.15 

1.Drilling of Borewell Limits of Kittanahalli 
Grama Panchayathi 

2.Construction of 3 Classrooms at kachohalli and 
Chikkagollarahatti Govt and Anganavadi Schools 
3.Drilling of Borewells and Construction of RO 
Plant comes under Machohalli, Kachohalli and 
Kadabagere Grama Panchayathi Limits 
4.Construction of Kachohalli Grama Panchayathi 
Building 

5.Construction of 2 Class rooms at Kadabagere 
Grama Panchayath Arkavathi Layout Govt School 
and 1 Classroom at Giddanahalli Govt School 
6.Construction of 6 Classrooms for Govt School 
and 2 Classrooms for Anganavadi School in 
Machohalli Village 

7.Drilling of Borewell and Construction of RO 
Plant at Chikkabidarakallu Grama Panchayathi 
Limits 


Providing LED street lights comes under 
Machohalli, Kachohalli and Kadabagere Grama 
panchayathi Limits 

Providing LED street lights in Limits of 
Kittanahalli Grama panchayathi 


Nava Nagarothana Grant 


Nava Nagarothana Grant 


Nava Nagarothana Grant 


110 Village Grant 


110 Village Grant 


100% 


60.00 


completed 


Work in Progress 


Workin Progress 


completed 


completed 
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Providing LED street lights comes under 


21 Chikkabidarakallu Grama panchayathi Limits 110 Village Grant completed 
Providing LED street lights comes under 

279 |Shivakote Kasagattapura, vadeyarapura and 110 Village Grant completed 
Singanayakanahalli Grama panchayathi Limits 
Improvements and Balance works to Ambedkar 

280 |Bhavana in Ward No.04 of Yelahanaka Satelite SC-SP/TSP Grant completed 


281 


Town Sub Division 

Improvements to Someshwara Hill and 
surrounding areas at Attur Ward No.03 in 
Yelahanaka Satelite Town Sub Division 


Nava Nagarothana Grant 


Yet to start 


282 


283 


Construction of Watch Tower in NES Circle of 
Yelahanka Sub Division 


Package No-14 

1.Construction of Classrooms and providing 
basic amenities to Yelahanka Govt First Grade 
College in Yelahanka Division Rs.500.00 Lakhs 
2.Construction of Health Building at B Sector in 
Ward No.04 in Yelahanaka Satelite Town Sub 
Division Rs.200.00 Lakhs 

3.Construction of Samudhaya Bhavana at Best 
County-Ill and Providing Gym Equipments at 
Best County-Il in Ward No.03 Yelahanka Sub 
Division rs.100.00 Lakhs (3 Works) 


Nava Nagarothana Grant 


Nava Nagarothana Grant 


Tender in process 


Workin Progress 


284 


285 


286 


Construction of Sculptures in Parks, Lakes, 
Circles and Junctions in ward No.01, 02, 03 
and 04 of Yelahanka Sub Division 


Package No-10 

1.Improvements to Vivekananda Stadium 
and providing Indoor Gym Equipments to 
Hoysala Ground In Ward No.03 and 04 in 
Yelahanaka Satelite Town Sub Division 
2.Improvements to Park, Nisarga Park and 
Playground in Duomarvels Layout in Ward 
No.03 in Yelahanaka Satelite Town Sub 
Division 
3.Improvements to Parks at 21st Main 
Judicial Layout in ward No. 04 of Yelahanaka 
Satelite Town Sub Division 

4.Improvements to Parks in Ward No.04 in 
Yelahanaka Satelite Town Sub Division 
Package No. 
Construction of Ambedkar Bhavan at 
Dasarahalli and R K Hegdenagar in Ward 
No.06 Thanisandra (2 Works) 


Nava Nagarothana Grant 


Nava Nagarothana Grant 


SC-SP/TSP Grant 
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Workin Progress 


Workin Progress 


Workin Progress 


and motors, Providing Pipeline and 
additional motor pumps and necessary 
accessories to existing borewells in ward 
no.06 


Construction of RO Plant and Drilling of 
Borewells installation of Pump and motors, 
providing pipeline and additional motor 
pumps and necessary accessories to existing 
borewells in Bellahlli, Kattigenahlli, 
Chokkanahlli, Thirumenahalli, Palanahalli, 
Agrahara, Sampigenahlli, Srirampura, 
Jakkur, Kogilu in Ward No.05 


Developments works To 
Ward No.05 of BBMP around Solid Waste 
Disposal Processing units Bellahalli, 

Bagaluru and Kattigenahalli 
Byatarayanapura Constituency 


Nava Nagarothana Grant 


Nava Nagarothana Grant 


Shubra Bangalore Grant 


Workin Progress 


Workin Progress 


Workin Progress 


mprovements to roads and drains In 
Vinayakanagara, Kattigenahalli and 
Dwarakanagara surrounding area in ward 


drains at Dasarahalli, Saraipalya and 
Rachenahalli surrounding areas in ward 
no.06 


Construction of CC Drains and Roads in RK 


Nava Nagarothana Grant 


Nava Nagarothana Grant 


1000.00 


completed 


Workin Progress 


292 Hegdenagar 2nd Main, 3rd Main, Dasarahalli Nava Nagarothana Grant 55% 0 Workin Progress 
Village, Rachenahalli Village, Saripalya 
Village in Ward No.06 (5 Works) 
WHITE TOPPING OF ROAD FROM 

293 SEMSDRIRURE EST CIDE UOLEEGE Nava Nagarothana Grant 50% 0 Work in Progress 


TO AROMA BAKERY JUNCTION VIA 3RD 
CROSS ROAD, 1ST A MAIN ROAD, 16TH B 
CROSS ROAD 
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ಚುಕ್ಕೆ ಗುರುತಿನ ಪ್ರಶ್ನೆ ಸಂಖ್ಯೆ:517ಕ್ಕೆ ಅನುಬಂಧ -3 
3 ka 3 


ಬೃಹತ್‌ ಬೆಂಗಳೂರು ಮಹಾನಗರ ಪಾಲಕೆ 
ವಿಧಾನ ಪರಿಷತ್ತಿನ ಸದಸ್ಯರಾದ ಶ್ರೀ.ಪಿ.ಆರ್‌.ರಮೇಶ್‌ (ನಾಮನಿರ್ದೇಶನ ಹೊಂದಿದವರು) ರವರ 


ಕಳೆದ ೦೮ ವರ್ಷಗಳಲ್ಲ ಬೃಹತ್‌ ಬೆಂಗಳೂರು ಮಹಾನಗರ ಪಾಅಕೆ ವ್ಯಾಪ್ತಿಯಲ್ಲ ರಾಜ್ಯ ಸರ್ಕಾರದ ವತಿುಂದ ಜಡುಗಡೆಯಾದ ಅನುದಾನದ ವಿವರಗಳು (ಪ್ರತಿ ಕಾಮಗಾರಿಗಳ ಭೌತಿಕ / ಆರ್ಥಿಕ ಪ್ರಗತಿಯ ವರ್ಷವಾರು ವಿವರ). 


ಕಾಮಗಾರಿಯ ಹೆಸರು( Package name) 


ರಾಜ್ಯ ಸರ್ಕಾರದ 
ಅನುದಾನದಡಿಯಲ್ಲನ 
ಯೋಜನೆಯ ಹೆಸರು 


2016-17 


2017-18 


2018-19 


2019-2೦ 


202೦-21 


ಭೌತಿಕ ಪ್ರಗ 


(ಶೇಕಡವಾರು) 


ತಿ 


ಆರ್ಥಿಕ ಪ್ರಗತಿ 
(ರೂ.ಲಕ್ಷಗಳಲ್ಪ) 


ಭೌತಿಕ ಪ್ರಗ 


ತಿ ಆರ್ಥಿಕ ಪ್ರಗತಿ 
(ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷ 


ಗಳಲ್ಲ) 


ಭೌತಿಕ ಪ್ರಗತಿ 
(ಶೇಕಡವಾರು) 


ಆರ್ಥಿಕ ಪ್ರಗತಿ 
(ರೂ.ಲಕ್ಷಗಳಲ್ತ) 


ಭೌತಿಕ ಪ್ರಗತಿ 
(ಶೇಕಡವಾರು) 


ಆರ್ಥಿಕ ಪ್ರಗತಿ 
(ರೂ.ಲಕ್ಷಗಳಲ್ತ) 


ಭೌತಿಕ ಪ್ರಗತಿ | ಆರ್ಥಿಕ ಪ್ರಗತಿ 
(ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲ) 


ಷರಾ 


01 


02 


03 


04 


05 


06 


07 


08 


09 


10 


1 


12 


13 


14 


East 


mprovements to drain, footpath and Asphalting to 
selected Arterial, Sub-Arterial Roads and other 
connecting roads in East zone - East 2016-17 
Package No.El 


100.00% 


2000.57 


mprovements to drain, footpath and Asphalting to 
selected Arterial, Sub-Arterial Roads and other 
connecting roads in East zone - East 2016-17 
Package No.E2 


100.00% 


1494.24 


mprovements to drain, footpath and Asphalting to 
selected Arterial, Sub-Arterial Roads and other 
connecting roads in East zone - East 2016-17 
Package No.E3 


100.00% 


1538.36 


mprovements to drain, footpath and Asphalting to 
selected Arterial, Sub-Arterial Roads and other 
connecting roads in East zone - East 2016-17 
Package No.E4 


100.00% 


1479.58 


mprovements to drain, footpath and Asphalting to 
selected Arterial, Sub-Arterial Roads and other 
connecting roads in East zone - East 2016-17 
Package No.ES 


100.00% 


1760.90 


mprovements to drain, footpath and Asphalting to 
selected Arterial, Sub-Arterial Roads and other 
connecting roads in East zone - East 2016-17 
Package No.E6 


100.00% 


2017.02 


mprovements of footpath and drain in roads of 
Hebbal and Pulakeshinagara Constituencies of East 
Division, Package 2017-18 El 


100.00% 


830.51 


mprovements of footpath and drain in roads of CV 
Ramannagara, Sarvagnanagara, Shivajinagara and 
Shanthinagara Constituencies of East Division, 

Package 2017-18 E2 


100.00% 


1007.04 


mprovement of roads, drain & footpath in 

arterial/Sub arterial roads in Pulakeshinagar & 

Shivajinagara constituency Package East-01 2019- 
20 


Nava Nagarothana 


15% 


West 
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ackage No. W] Improvements to drain , Footpath 
and asphalting to selected 7 atrerial, Sub-arterial 
and other connection roads in West Zone 2016-17 


SIP Infrastructuer project 


[) 
0 (Malleshwaram constituency-6 roads and works 9000 ba 
Rajajinagara constituency 1 road). (Total Length 
8.70Km 
Resurfacing of New BEL Road From SIP Infrastructuer project § 
1 Sadashivanagara Police Station Circle to ORR works 00.9076 100 
Resurfacing of Mattikere main road ftom | SIP Infrastructuer project Ns 
ಡ್ಡ C.V.Raman road to ORR works 000% 19425 
3 Resurfacing of Binny Mill road from Leprosy | SIP Infrastructuer project 00.00%, 196.23 
Hospital to Mysore road works 
Resurfacing of Bad reaches in Chowdaiah Road | SIP Infrastructuer project 5 
4 From Kaveri Circle to C.V Raman Underpass. works 0 12 
Resurfacing of Dr. Rajkumar road ftom SIPS IEE Bice 
5 |Rajajinagara Entrance to Magadi road Prasanna ¥ g Pro} 00.00% 189.06 
Talkies Junction ಗ 
mprovements,strngthening and asphalting of Road 
6 infront of Krishna Floor Mill and New JDS office Nagarothana work 100.00% 96.45 
mprovements to footpath and drain pertaining to SIP Toa CRiE ro eet 
7 Arterial and Sub-Arterial roads in Gandhinagar and k Pro} 100.00% 607.46 
Malleshwaram Constituency Wot 
mprovements to footpath and drain pertaining to 
8 Arterial and Sub-Arterial roads in Govindrajnagar, SIP Infrastructuer project 80.00% 656.33 ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ 
Chamarajpet and Rajajinagar Constituency works 
Widening of Bridge No 414A between R y ಹ 
9 |Malleswaram and Yesvantpur section Km 4/700- CM Naya nagarothana toa Drawing 24.20 
800 Develompent work Received 
mprovements to drain,footpath and asphalting of ಶಾ CE 
20 |10 roads in Malleswaram Constituency RI West | M Ne 45% 105.50 ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ. 
Zone- Package No-WZ 2019-20(1) Neomper: W 
mprovements to drain, footpath and asphalting of 9 me WAN 
21 | roads in Malleswaram Constituency RI West Zone- 2 ಸನ SBMS 45% 303.02 ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ. 
Package No-WZ 2019-20(2) Nompent w 
mprovements to drain, footpath and asphalting of 5 
2 roads in Rajajinagara and 1 road in Chamarajpete |CM Nava nagarothana roa 40%, 11456 ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ. 
Constituency RI West Zone- Package No-WZ Develompent work 
2019-20(3) 
mprovements to drain, footpath and asphalting of | R 
23 |4 roads in Govindarajanagara constituency RI- <M Re MiG 40.00% 40% ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ. 
West Zone Package No -WZ 2019-20 (04) NS ompent.W 
mprovements to drain, footpath and asphalting of . _ 
24 |5 roads in Mahalakshmi Layout Constituency RI- [“M SS NR 40.00% 40% ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ. 
West Zone Package No -WZ 2019-20 (05) bh 
mprovement to Bangalore University Road from 
25 Nagarabhavai Circle to Gandhi bhavan in CM Nava nagarothana roa 50.00% 50%, ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ. 
Govindarajanagara constituency RI- West Zone Develompent work 
ackage No -WZ 2019-20 (06) 
Additional Grants for on-going RoB/RuBs 
(Additional grant for construction of subway in R p 
26 [Nayandahalli/Pantarapalya locality at RiyKM |°M Nava nagarothana roa 100.00% 100% 200.00 


6/800-900 between Bangalore City and 
Nayandahalli Railway Station.) 


Develompent work 
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KM-3/718 between Mall 


Construction of Pedestrian sub-way on 18th cross 
Malleswaram near Nirmala Rani School at Railway 


leswaram-Y eshwanthapura 


Railway Station on Bengaluru Tumkur Line 


South 


CM Nava nagarothana road 
Develompent work 


Awaiting GAD 


Awaiting GAD 


190.00 


Awaiting GAD 


28 


Package No-S1 


4.24 kms) 42 roads 


mprovements to drain footpath and Asphalting to 
selected Arterial Sub-Arterial Roads and other 
connecting roads in South zone (Total Length- 


SIP 


100.00% 


1724.82 


29 


Package No-S2 


ms) 8 roads 


mprovements to drain footpath and Asphalting to 
selected Arterial Sub-Arterial Roads and other 
connecting roads in South zone (Total Length-7.75 


SIP 


100.00% 


1068.00 


30 


Package No-S3 


2.87 kms) 60 roads 


mprovements to drain footpath and Asphalting to 
selected Arterial Sub-Arterial Roads and other 
connecting roads in South zone (Total Length- 


00.00% 


1070.22 


31 


Package No-S4 


6.99 kms) 54 roads 


mprovements to drain footpath and Asphalting to 
selected Arterial Sub-Arterial Roads and other 
connecting roads in South zone (Total Length- 


00.00% 


1671.95 


32 


Package No-S5 


6.14 kms) 57 roads 


mprovements to drain footpath and Asphalting to 
selected Arterial Sub-Arterial Roads and other 
connecting roads in South zone (Total Length- 


00.00% 


33 


Package No-S6 


39.97kms-126roads) 


mprovements to drain footpath and Asphalting to 
selected Arterial Sub-Arterial Roads and other 
connecting roads in South zone (Total Length- 


00.00% 


1643.50 


34 


35 


Resurfcing of Artial and Sub-artiadl in Road 
Infrastructre South(2017-18 &2018-19) 
Improvement to drain and footpath of JC Road 
from Minerva circle to Hudson circle 


00.00% 


100% 


152.34 


36 


Construction of Flyover 


along Hosur road from 


Siddapura cross to 13th cross Wilson Garden- 
Phase-1. (Package No. 2018-19 S14). 


0.00 


0.00 


37 


Development of Footpa 


Division Package-(01) 20 


th in BTM layout and 


Jayanagar Assembly Constituencies of RI South 


7-18 


58% 


494.56 


38 


Development of Footpath in Chickpet Basavangudi, 
Padmanabhanagar and Vijaynagar constituencies of 
RI South Division. Package-(02) 2017-18. 


53% 


512.59 


39 


mprovements and asphal 
Sub arterial and other 


No.2018-19 S1) 


P-3744 CM Navanagarot 


ting to selected Arterial, 
connecting roads in 


ayanagar Assembly Constituency. (Package 


ana 


Navanagarothana 


100% 


844.00 
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40 


Comprehensive development of Arterial and sub- 
arterial Roads in Chikpet Constituency (Package 
No.2018-19 $2) 


Navanagarot 


lana 


50% 


526.84 


41 


mprovements and asphalting to selected Arterial, 
Sub arterial and other connecting roads in 
Chickpet Assembly Constituency. (Package 

No.2018-19 $3) 


Navanagarot 


lana 


45% 


393.31 


42 


mprovements and asphalting to selected Arterial, 
Sub arterial and other connecting roads in 
Chickpet Assembly Constituencies (Package No. 
2018-19 S4) 


Navanagarot 


ana 


95% 


739.00 


43 


mprovements and asphalting to selected Arterial, 
Sub arterial and other connecting roads in 
Padmanabhanagar Assembly Constituency. 

(Package No.2018-19 S5 


Navanagarot 


lana 


84% 


706.37 


44 


mprovements and asphalting to selected Arterial, 
Sub arterial and other connecting roads in 
Basavangudi Assembly Constituency. (Package 
No.2018-19 $7) 


Navanagarot 


ana 


95% 


881.81 


45 


Comprehensive Development of Roads, Drains and 
Footpath in Arterial and sub-arterial roads of 
Basavanagudi Constituency. (Package No.2018-19 
$8). 


Navanagarot 


ana 


61% 


46 


47 


Drain and road development works in Vijayanagar 
Constituency (Package No.2018-19 ADD S9) 


Asphalting and improvements to footpath and drain 
in 80 ft road (Mutturaj road) from Vidyapeeta 
circle to ORR and other Major connecting roads 
(Package No.2018-19 ADD S11) 


Navanagarot 


Navanagarot 


ana 


ana 


48 


49 


Improvements and asphalting to selected Arterial, 
Sub arterial and other connecting roads BTM 
Assembly Constituency. (Package No.2018-19 S15) 


Improvements and asphalting to selected Arterial, 
Sub arterial and other connecting roads BTM 
Assembly Constituency. (Package No.2018-19 S16) 


Navanagarot 


Navanagarot 


lana 


ana 


50 


Construction of Flyover along Hosur road from 
Adugodi junction to Sarjapura road 


Navanagarot 


ana 


Mahadevpura 


51 


mprovement to road, drain and Asphalting to 6- 
Selected Arterial, Sub Arterial Roads and other 
connecting roads in Mahadevapura zone-GOK- 
2016-17-N-RI-MP-Package-1, 


SIP Infrastructure 
Wor 


Project 


00% 


1336.99 


52 


53 


mprovements to drain, footpath and Asphalting to 
S-selected Arterial, Sub Arterial Roads and other 
connecting roads in Mahadevapura zZone-GOK- 
2016-17-N-RI-MP-Package-02, Rs.1050.00Lakhs. 


mprovements to drain, footpath and Asphalting to 
6-selected Arterial, Sub Arterial Roads and other 
connecting roads in Mahadevapura zZone-GOK- 
2016-17-N-RI-MP-Package-03, Rs.1325.00Lakhs. 


SIP Infrastructure 
Wor 


SIP Infrastructure 
Wor 


Project 


Project 


00% 


00% 


992.50 


1325.00 
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mprovements to drain, footpath and Asphalting to 
6-selected Arterial, Sub Arterial Roads and other 


SIP Infrastructure Project 


54 connecting roads in Mahadevapura zone-GOK- Wor 00% 025.00 
2016-17-N-RI-MP-Package-04, Rs.1025.00Lakhs. 
(Total Length - 5.48km) 
mprovements to drain, footpath and Asphalting to 
4-selected Arterial, Sub Arterial Roads and other SIP Infrastructure Project 
55 connecting roads in Mahadevapura zone-GOK- Worl 00% 090.45 
2016-17-N-RI-MP-Package-05, Rs.1175.00Lakhs 
(Total Length - 7.6km) 
mprovements to Varthur Kodi and Construction of SIP Infrastructure Project 
56 |Bridges at varthur kodi in Mahadevapura zone- Wor 00% 075.39 
GOK-2016-17-N-RI-MP-Package-06 
Construction of 2-Bridges and Improvement in 3- 
Selected Arterial, Sub Arterial Roads and other 4 ತಮ 
57 connecting roads in Mahadevapura zone-GOK- $IFntastructure Fro)ect 00% 211.34 
2016-17-N-RI-MP-Package-07, Rs.1159.00Lakhs Wor 
(Total Length - 6.3 km) 
Construction of 2-Bridges and Improvement to 2- 
Selected Arterial, Sub Arterial Roads and other SIP Infrastructure Project 
58 [connecting roads in Mahadevapura zone-GOK- Wor 00% 182.54 
2016-17-N-RI-MP-Package-08, Rs.1200.00Lakhs. 
Widening, Improvement and Asphalting to 2- 
Selected Arterial, Sub Arterial Roads and other SIP Infrastructure Project 
59 connecting roads in Mahadevapura zone-GOK- Wor 70% 544.05 
2016-17-N-RI-MP-Package-09, Rs.700.00Lakhs. 
Construction of Bridges and Improvement to 
Selected Arterial, Sub Arterial Roads and other SIP Infrastructure Project 
60 [connecting roads in Mahadevapura zone-GOK- Wor 90% 588.45 
2016-17-N-RI-MP-Package-10, Rs.1100.00Lakhs. 
mprovements to Outer Ring Road from Lowr R 
61 FN to Innovative Mutiplex (Marathalli) ” | SIP Inftastructure Project 100% 2768.00 
(Ch:19.72 kms to Ch:26.12 kms) Worl 
mprovements to Outer Ring Road from Innovative 
Multiplex (Marathalli) to Agara junction via Iblur SIP Infrastructure Project 
62 (Ch:26.12 kms to Ch:33.51 kms) Wor 190% 342940) 
Providing resurfacing to bad Stretches of Arterial p 
63 Jand Sub Arterial Roads in RI Mahadevapura | I Project 100.00% 86.22 
Division in Mahadevapura 
mprovements to Village roads of Kadugodi f 
64 |Chennasandra Varthur Adhagur and surrounding ol is Project 100.00% 147.00 
areas. 0 
mprovements to village roads of Doddenagundi | SIP Infrastructure Project 
೧ Garducharpalya Hoodi and surrounding areas.. Worl 10090 14129 
66 mprovements to Main Road and cross in SIP Infrastructure Project 100.00%, 0.00 
Bellanduru Wor - 
Comprehensive Development and Improvement to 
67 |the Roads Connecting to ITPL Arca Whitefield in | N22 Nagarathana Road 60% 1524.58 
RI Mahadevapura Division Package-1 Developinent 
Comprehensive Development and Improvement to 
68 |the Roads Connecting to ITPL Arca Whitefield in | NE Se 50% 1157.31 


RI Mahadevapura Division Package-02 
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Comprehensive Development and Improvement to 


69 |the Roads Connecting to ITPL Arca Whitefield in | XN ಸ WS 50% 412.4 
RI Mahadevapura Division Package-3 Nob! 
Comprehensive Developments of Roads in R-I Nava Nacarathana Roa 
70 |Mahadevapura Division GOK Grant Package-4 & 5 8 70% 1834.63 
Development 
mprovements and Asphalting to Gear School Road yr ್ಯ § y 
71 [From Kadubisanahalli to A E T Junctionin R 1 | Ne Nagarathana Roa 75% 150.3 
WE Development 
Mahadevapura Division. 
mprovements and Asphalting to Devarabisanahalli 
72 Main Road From Sarjapura Road to AET Nava Nagarathana Roa 80% 34.91 
Junctionin R I Mahadevapura Division. Development 
mprovements and Asphalting to Kasavanahalli : 
73 |Road From Sarjapura Main Road to Choodasandra Nava Nagarathana Roa 100% 95.82 
N Ri Development 
in R I Mahadevapura Division. 
74 mprovements and Asphalting to Haralur Main Nava Nagarathana Roa 
Road in RI Mahadevapura Division. Development 
mprovements and Asphalting to Haraluru To 
75 Kasavanahalli Main Road via Dinne Anjincya Nava Nagarathana Roa 
Swamy Temple & Lifestyle in R 1 Mahadevapura Development 
Division. 
mprovements and Asphalting to Bellandur Main ದ py CN 
76 |Road From Sarjapura Main Road to Outer Ring Neve ಮ 
Road in R I Mahadevapura Division. eve open 
mprovements and Asphalting to Bellandur Main ನ § | 
77 |Road From Outer Ring Road to Yamalur Kodi in Neva Rl ಮ 
R I Mahadevapura Division. NS op) 
mprovements and Asphalting to Yamalur Road ಸ y y 
78 |(Kempapura Main Road) in R I Mahadevapura Nave Nagargthana Kod 
ವ Development 
Division. 
mprovements and Asphalting to Siddapura- ರ 
79 [Nallurahalli Main Road in R 1 Mahadevapura | NX Nagarathana Roa 
Wk Development 
Division. 
80 mprovements and Asphalting to Borewell Road | Nava Nagarathana Roa 
and Vydehi Road in RI Mahadevapura Division. Development 
mprovements and Asphalting to ITPL Back gate No f } 
81 [Road From Nallurahalli to ITPL Main Road inR| N# Nsgarathana Roa 100% 197.34 
SEE Development 
Mahadevapura Division. 
mprovements and Asphalting to ITPL Main Road y } J § 
82 |Sadaramangala Gate in R I Mahadevapura Nava Nagarathana Roa 100% 148.67 
ಧಾ Development 
Division. 
Construction of Service roads and Approach Road KEN Rod 
83 [to RUB at LC -131 Near Kadugodi in RI y 8 60% 99.83 
Pe Development 
Mahadevapura Division. 
mprovements and Asphalting to Bad reaches of pe pe 
84 [Hennur-Bagalur Road and BiliShivale Road inR1| Né# Nagarathana Roa 100% 188.27 
Development 
Mahadevapura Division. 
5 mprovements and Asphalting to Kodigehalli Main | Nava Nagarathana Roa 100%; 0 
Road inRI Mahadevapura Division. Development % 
mprovements and Asphalting to Road From CR 3 } ್ಸ 
s6 [Belthur Cross To Kodigehalli in R 1 Mahadevapura | N# Nagarathana Roa 100% 196.21 
ಮ Development 
Division. 
mprovements and Asphalting to Hoodi Main Road ನ y R |} 
$7 [From Hoodi Circle to Ayyappa nagara Arch inR1| Ne Nagarathana Roa 100% 198.16 
Development 


Mahadevapura Division. 
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mprovements and Asphalting to Hoodi Flyover 


Nava Nagarathana Road 


ಕ್ತ Service Road in R I Mahadevapura Division. Development A 8 
mprovements and Asphalting to Road from 
89 Graphite India Main ನನ Te Seethararma palya | Nava Nagarathana Road 100% 177.67 
in R I Mahadevapura Division. Development 
mprovements and Asphalting to Basavanna nagara 
90 Main Road From ITPL Main Road to Seetharama | Nava Nagarathana Road 0% 0 
Palya in RI Mahadevapura Division. Development 
mprovements and Asphalting to Road from 
91 Fncnetall Junction Pde Temple inR 1| Nava Nagarathana Road 90% 172.00 
RE Development 
Mahadevapura Division. 
92 Comprehensive Developments of Roads in R-I | Nava Nagarathana Road 45%, 
Mahadevapura Division GOK Grant Package-9 Development 
93 Comprehensive Developments of Roads in R-I Nava Nagarathana Roa 50%, 
Mahadevapura Division GOK Grant Package-10 Development 
94 Comprehensive Developments of Roads in R-I Nava Nagarathana Roa 25%, 
Mahadevapura Division GOK Grant Package-11 Development 
95 Comprehensive Developments of Roads in R-I Nava Nagarathana Road 15%, 
Mahadevapura Division GOK Grant Package-12 Development 
96 Comprehensive Developments of Roads in R-1 | Nava Nagarathana Road 50%, 361.57 
Mahadevapura Division GOK Grant Package-13 Development 
97 Comprehensive Developments of Roads in R- Nava Nagarathana Road 60%, 636.35 
Mahadevapura Division GOK Grant Package-14 Development 
98 Comprehensive Developments of Roads in R-I Nava Nagarathana Road 25%, 
Mahadevapura Division GOK Grant Package-15 Development 
99 Construction of RUB at Panathur for CDP Road Nava Nagarathana Roa 
Development 
Construction of ROB in LC No.133 at KM 
100 197/800-900,  Munekolalu gate Between Nava Nagarathana Road 
Carmelaram and Byappanahalli Station (Bangalore- Development 
Salem Railway Line) 
101 Construction of ROB at Carmelaram Bangalore-| Nava Nagarathana Road 
Salem railway Line Development 
Restoration of Road Cut Portion for Laying Water 
Supply, UGD Pipeline and Other Alligned Works 
102 by BWSSB Under 110 villages Scheme in RI 2020-21 110 Villages 
Mahadevapura Division. Package-1 GOK-2020-21 
(Package Consists of 55 Works) 
KR Pura 
mprovement to road, drain and Asphalting to 6- 
Selected Arterial, Sub Arterial Roads and other 
4 connecting roads in Mahadevapura zone-GOK- il 00.00% 1118.96 
2016-17-N-RI-MP-Package-11 
mprovement to road, drain and Asphalting to 7- 
Selected Arterial, Sub Arterial Roads and other 
k- connecting roads in Mahadevapura zone-GOK- SIE 00 365.೨6 
2016-17-N-RI-MP-Package-12 
mprovement to road, drain and Asphalting to 7- 
05 Selected Arterial, Sub Arterial Roads and other sIP 00.00% 1126.04 
connecting roads in Mahadevapura zZone-GOK- 
2016-17-N-RI-MP-Package-13 
mprovement to road, drain and Asphalting to 6- 
06 Selected Arterial, Sub Arterial Roads and other sIP 00.00% 1377.70 


connecting roads in Mahadevapura zZone-GOK- 
2016-17-N-RI-MP-Package-14 
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07 


Improvement to road, drain and Asphalting to 4- 
Selected Arterial, Sub Arterial Roads and other 
connecting roads in Mahadevapura zone-GOK- 
2016-17-N-RI-MP-Package-15 


SIP 


100.00% 


1060.20 


08 


Improvement to road, drain and Asphalting to 6- 
Selected Arterial, Sub Arterial Roads and other 
connecting roads in Mahadevapura zZone-GOK- 
2016-17-N-RI-MP-Package-16 


SIP 


100.00% 


1103.51 


09 


Providing resurfacing to bad stretches of Arterial 
and Sub-Arterial roads in RI-K.R.Puram Division in 
Mahadevapura. 


SIP 


100% 


89.68 


mprovement to road, drain and Asphalting to 05- 
Selected Arterial, Sub Arterial Roads and other 
connecting roads in Mahadevapura zone-RI-KRP 
Package-01 


Nava 
nagrothana 


90.00% 


1440.00 


mprovement to road, drain and Asphalting to 04- 
Selected Arterial, Sub Arterial Roads and other 
connecting roads in Mahadevapura Zone- 

Mahadevapura zone-RI-KRP Package-02 


Nava 
nagrothana 


82.50% 


809.23 


mprovement to road, drain and Asphalting to 03- 
Selected Arterial, Sub Arterial Roads and other 
connecting roads in Mahadevapura zone- 

Mahadevapura zone-RI-KRP Package-03 


Nava 
nagrothana 


96.67% 


974.85 


Improvement to road, drain and Asphalting to 02- 
Selected Arterial, Sub Arterial Roads and other 
connecting roads in Mahadevapura zone- RI-KRP 
Package-04 


Nava 
nagrothana 


100.00% 


1013.05 


mprovement to road, drain and Asphalting to 02- 
Selected Arterial, Sub Arterial Roads and other 
connecting roads in Mahadevapura zone- 

Mahadevapura zone-RI-KRP Package-05 


Nava 
nagrothana 


100.00% 


905.94 


mprovement to road, drain and Asphalting to 03- 
Selected Arterial, Sub Arterial Roads and other 
connecting roads in Mahadevapura Zone- 
Mahadevapura zone-RI-KRP Package-06 


Nava 
nagrothana 


86.67% 


468.01 


116 


Restoration Of Road Cut Portion Cut By BWSSB 
for Laying of Water Supply & Sanitary Pipelines 
under 110 villages Project in Arterial and Sub 
Arterial roads of K.R.Pura Constituency. 


Nava 
nagrothana 


80.00% 


570.31 


17 


Bommanahalli 


mprovement to drain footpath and asphalting to 
selected sub-arterial road and other connecting 
roads in Bommanahalli Zone Package no BH-01 
(2016-17) 


P3158 SIP Infrastructure 
Project works 


00% 


1401.32 


mprovement to drain footpath and asphalting to 
selected sub-arterial road and other connecting 
roads in Bommanahalli Zone Package no BH-02 
(2016-17) 


P3158 SIP Infrastructure 
Project works 


00% 


1461.07 


19 


mprovement to drain footpath and asphalting to 
selected sub-arterial road and other connecting 
roads in Bommanahalli Zone Package no BH-03 
(2016-17) 


P3158 SIP Infrastructure 
Project works 


00% 


1182.26 


20 


mprovement to drain footpath and asphalting to 
selected sub-arterial road and other connecting 
roads in Bommanahalli Zone Package no BH-04 
(2016-17) 


P3158 SIP Infrastructure 
Project works 


00% 
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Improvement to drain footpath and asphalting to 
selected sub-arterial road and other connecting 


3158 SIP Infrastructure 


Royal county road 


Development 


2 roads in Bommanahalli Zone Package no BH-05 Project works 10046 112,10 
(2016-17) 
Improvement to drain footpath and asphalting to 
selected sub-arterial road and other connecting 3158 SIP Infrastructure 
22 roads in Bommanahalli Zone Package no BH-06 Project works 100s 121234 
(2016-17) 
Widening of Bannerghatta main road from Jedimara § 
23 [Junction (ORR) to Koli farm gate Junction. SSE Instructs 55% 8149.86 Work in Progess 
Project works 
Widening of Begur Road ftom Ch 0.00 to Ch: P3158 SIP Infrastructure 
3250m (Phase-1) Project works 
24 3744 CM Nava 10.00% Work in Progess 
agarothana- Road 
Development 
ಈ ath « sphalting 
| Teac 
25 Bommanahalli zone — GOK-2019-20-N-Bom(RI)- agarothana- Road 100.00% 1616.16 
Development 
KG-1 
mprovement to drain, footpath and Asphalting to 3744 CM Nava 
26 selected Arterial and Sub-Arterial Road in agarothana- Road 100.00%, 1885 
Bommanahalli zone -GOK-2019-20-N-Bom(RI)- Development ik 
PKG-2 
mprovement to drain, footpath and Asphalting to 3744 CM Nava 
selected Arterial and Sub-Arteriadl Road in ನ y 2 
27 [Bommanahalli zone - GOK-2019-20-N-Bom(RD)- 0 0 833 
Development 
KG-3 
“Improvement to drain Footpath and Asphalting to 
sel ತ Arterial an | Sib dl se yh p37 Ml Nava 5 A § 
28 Bommanahalli Zone-GOK. -2019-20-N -Bom(RI)- agarothana- Road 75.00% 0 Work in Progess 
PKG-4” Development 
“Improvement to drain ,Footpath anc Asphalting to 3744 CM Nava 
selected Arterial and Sub-Arterial Road in ಬ y 4 
29 [Bommanahalli Zonc-GOK -2019-20-N -Bom(RI)- agarothana- Road 0G 050 
PKG-S” Development 
Comprehensive Development and Improvements to 3744 CM Nava 
30 |drain, Covering slab in Noble residency road in agarothana- Road 00.00% 198.9 
ward no 192 Development 
Comprehensive Development and Improvements to 3744 CM Nava 
31 |drain, Covering slab in Vittasandra road in ward no agarothana- Road 00.00% 99.23 
92 Development 
Comprehensive Development and Improvements to 3744 CM Nava 
32 |drain, Covering slab in Doddakammanahalli link agarothana- Road 00.00% 137.44 
road in ward no 192 Development 
mprovements to drains and Asphalting to Begur 3744 CM Nava 
33 |koppa road from Bagur village to SNN Raj agarothana- Road 176.83 
Apratment Development 
mprovements to drains and Asphalting to Begur 3744 CM Nava 
34 |koppa road from SNN Raj Apratment to Nice Road agarothana- Road 00.00% 0.65 
Development 
mprovements to drains and Asphalting to 3744 CM Nava 
35 |Gottigere main road from Gottigere to Jambusavari agarothana- Road 193.46 
dine Development 
mprovements to drains and Asphalting to 3744 CM Nava 
36 |Jambusavari dine to Kembathalli main road via agarothana- Road 00.00% 198 
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Improvements to drains and Asphalting to 3744 CM Nava 
37 |Anjanapura circle to Kembathalli in ward no 196 agarothana- Road 00.00% 99.11 
Development 
Improvements to roads and drains at Kanakapura P3744 CM Nava 
38 [main road to Delhi public school in ward no 185 agarothana- Road 00.00% 0.45 
Yelachenahalli Development 
Improvements to roads and drains at Akshayana 3744 CM Nava 
39 |Nagara in ward no 192 Begur agarothana- Road 00.00% 198.02 
Development 
Comprehensive development of Kottanur main road P3744 CM Nava 
40 |in ward no 194 Gottigere. agarothana- Road 00.00% 198.34 
Development 
Comprehensive development of Kottanur main road P3744 CM Nava 
41 |in ward no 195 Konanakunte. agarothana- Road 00.00% 197.43 
Development 
Dasarahalli 
mprovements to drain, Footpath and asphalting to 
4 selected arterial, sub arterial road and other | SIP Infrastructure Project pS 
4 connecting roads in Dasarahalli Zone, D.halli -PMC Works 00% 82424 
2016-17 Package No.01 (4 works) 
Footpath and drainage improvements and 
§ ads fh <trial 7 y Proii 
43 asphalting of selected roads Peenya Industrial area | SIP Infrastructure Project 00% 2631.58 
in Dasarahalli Constituency, Dasarahalli 2016-17 Works 
Package No.02 (21 works) 
mprovements and developments main roads and ee 
44 |cross roads in Duggalamma badavane in Ward »¥ ರ Tojsot 00% 177.91 
No.41, Dasarahalli Zone ಹ 
mprovements and developments of EF ನ 
45 |Nelagadharanahalli main roads in Peenya Industrial | SP le ns 0S 00% 148.35 
Arca in Ward No.41, Dasarahalli Zone ಮಃ 
mprovements and developments of roads and 
46 footpath from NTTE Circle to Ambedkar Colony, SIP Infrastructure Project 00% 166.49 
Shivapura Colony in Peenya Industrial Area in Works 
Ward No.41, Dasarahalli Zone 
ts t ids and drains at Raghavendr 
mprovements to roads and drains at Raghavendra | 1p Infrastructure project 
47 |School surrounding area at Basappanakatte in ward Works 149.38 
No-70. 5 
mprovements to roads and drains at Siddalingappa ಕ್‌ 
48 [circle LS surrounding area in ward No-70. Wy ರ Toject 148.21 
49 mprovements to roads and drains L/S of | SIP Infrastructure Project 149.52 
Hegganahalli main road in ward No-70. Works 
mprovements to roads and drains at Bodubunde ಮ 
50 |Ananeya Temple surrounding area in ward No-70. oF oject 148.15 
mprovements to roads and drains at Markandeya | SIP Infrastructure Project 
51 | g 147.64 
temple surrounding area in ward No-70. Works 
mprovements to roads and drains at Muneshwar | 
7 R H SIP Infrastructure Project 
52 [Temple surrounding area at Srigandhanagara in Works 129.25 
ward No-70. ee 
Improvements to roads and drains at back side of SNS 
53 [Konika Garments surrounding area in ward No-70, | 5 £ojet 149.58 
Rajgopalanagar. 
Improvements to roads and drain at SSO 
54 [Srigandhanagara main road and R/S & L/S cross SIP Infrastructure Project 145.82 


roads in ward No-70, Rajgopalanagar 


Works 
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mprovements to roads and drains at Lakshmidevi 


55 |Badavane surrounding area at Srigandhanagara in SIF Injgastructire Project 47.83 
K Works 
ward No-70, Rajgopalanagar 
mprovements to roads and drains at Kapilanagara ಸ . 
56 |main and cross roads in ward No-70, $F Infrastricturs Project 46.65 
f Works 
Rajgopalanagar 
mprovements to roads and drains at SIP Infrastructure Project 
57 | Annapoorneshwari nagara main and cros roads in 45.98 
H Works 
ward No-70, Rajgopalanagar 
mprovements to roads and drains at Ramaiah SIP Infrastruct i 
58 |Badavane main and cross roads in ward No-70, ARLE re Oo 49.19 
್ಞ Works 
Rajgopalanagar 
mprovements to roads and drains at BBMP office ¥ 
} g 2 SIP Infrastructure Project 
59 |Oppl. Surrounding area at Srigandhanagara in ward 47.14 
K Works 
No-70, Rajgopalanagar 
mprovements to roads and drains at Shambavi SIP Infrastructure Proiect 
60 |Nagara main and cross roads in ward No-70, alr 73.27 
p Works 
Rajgopalanagar 
mprovements to roads and drains at back side of f 
N ್ಸ SIP Infrastructure Project 
61 |DM public school surrounding area at Works 73.97 
Bhyraveshawara nagar in ward No-70. § 
62 mprovements and development Sushruthi Bank | SIP Infrastructure Project 150 
cross roads in ward No. 41 Works 
mprovements and development of KIADM cross SIP Infrastructure Proiect 
63 [roads near Andhrahalli main road in ward No.4], Rds y 149.6 
A Works 
TA sub division. 
Improvements and development of road Sapthagiri _ 
64 [Badavane roads in ward No.41, PIA sub division. | SP Ifastructure Project 46.14 
Works 
mprovements and development of road from 9th 
65 cross to 20th cross Nelagadharanahalli main roads | SIP Infrastructure Project 4888 
and cross roads in ward No.4], PIA sub division Works < 
mprovements and development of road in Peenya 2 ಗ 
66 |2nd stage 6, 7, 8, 9, 10th cross roads ward No.4], LN; 
Fed Works 
TA sub division. 
mprovements and development of road in Peenya : ದ 
67 |4th Phase 1, 2 and 3rd cross roads in ward No.4|, SiR Infrastructures Eroleos 
y FR Works 
PIA sub division. 
mprovements and development of roads in behind SIP Infrastructure Proiect 
68 |BMTC bus depo in 4th phase in ward No.41 - l 46.43 
Works 
mprovements and development of roads in behind Ko . 
69 |[Bhatru Hotel, Peenya 4th phase in ward No.41 SIF Infrastructure Project 49.48 
Works 
mprovements and development of cross roads near ಮ p 
70 |Brundavana Bus stop and 12th main cross roads in $IR-Infastructurs Froject 99.6 
Works 
ward No.41 
71 mprovements and development of cross roads | SIP Infrastructure Project 98.81 
arvathinagar in ward No.41 Works 
Improvements and development of roads from SIP Infrastructure Project 
72 |Preethinagar main road to Cauvery nagar quarters 98.4 
g Works 
road in ward No.41 
mprovements and development of road and cross 
73 in MEC layout, Chamundipura, Gangadhareshwara | SIP Infrastructure Project 98.15 


Badavane and Rajeshwaringara in ward No.41 


Works 
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mprovements and development of cross roads 


SIP Infrastructure Project 


ward No.41 


Works 


74 Gruhalakshmi Badavane in ward No.41 Works ೫ನ 
Improvements and developments of mai road and SIP Infrastructure Project 
75 [cross roads in Duggalamma Badavane in ward 98.51 
Works 
No.41 
mprovements and developments main roads and . 
k K ನ SIP Infrastructure Project 
76 |cross roads in Rajagopalanagar main road and Works 98.47 
Estren side of Rajagopalanagar in ward No.41 9 
mprovements and developments of cross roads ES 
77 |surrounding Sathya Narayana Temple and Ist cross Ny Toject 98.72 
to 9th cross in Shivapura in ward No.41 ೪ 
mprovements and developments of Rajani Farm N 
ಸ | f F SIP Infrastructure Project 
78 |main to Rajagopalanagar to Laggere main roads in 98.36 


Yelahanaka 


BTP Package No.01. Improvements to drain, 
footpath and Asphalting to 05 Arterial, Sub- 
Arterial Roads and other connecting roads in ward 


SIP Infrastructure Project 


179 no 9 & 11 of Byataranayapura Assembly Work 10076 168೨ 
constituency of Yelahanka division under 
Nagarothana grant 2016-17 
BTP Package No.02 -Improvements to drain, 
footpath and Asphalting to 05 Arterial, Sub- 
Arterial Roads and other connecting roads in ward | SIP Infrastructure Project 
180 no 6 and 7 of Byataranayapura Assembly Work 100% 100582 
constituency of Yelahanka division under 
Nagarothana grant 2016-17 
BTP Package No.03 -Improvements to drain, 
footpath and Asphalting to 07 Arteria, Sub- 
81 Arterial Roads and other connecting roads in ward | SIP Infrastructure Project 00% 
no 7, 8 and 9 of Byataranayapura Assembly Work 
constituency of Yelahanka division under 
Nagarothana grant 2016-17 
YNK Package No 01 -Improvemants to Drains and 
$2 Asphalting to 07 arterial and Sub arterial and other | SIP Infrastructure Project 00% 
surrounding roads in ward no 2, 3 and 4 under Worl 
Nagarothana grant 2016-17- 
YNK Package No 02 -Improvemants to Drains 
$3 and Asphalting to 05 arterial and Sub arterial and | SIP Infrastructure Project 00% 
other surrounding roads in ward no 1, 3 and 4 Worl 
under Nagarothana grant 
84 Improvements and Asphalting to Attur Main road | SIP Infrastructure Project 00% 
from Attur Layout main road to Attur village. Wor 
Resurfaceing, filling of potholes and road marking 
to Emergency exit roads (1.Nagenahalli- 
$5 Gantiganahlli Main road, 2.Ganteganahalli Main | SIP Infrastructure Project 00% 
road & 3.M. Visvesvaraya Institute of Technology Worl 
Main road) for an event of Air show-2017 
Construction of Grade separator at Rastrothana 
Signal across Thainsandra main roadin SIP Infrastructure Project 
04 Byatarayanapura Assembly Constituency, Worl ' 0% ಟಿ 
Yelahanka Zone 
Construction of Grade separator at Aroma Bakery 
87 [circle of Major Sandeep Unnikrishna Road in | SP Infastructure Project 00% 3400.90 


Yelahanka Zone 


Wor 


Page 12 of 23 


Construction of Grade separator at Gangamma 
circle junction in Byatarayanapura Assembly 


SIP Infrastructure Project 


Work yet to start, 
due to Airforce 


89 


circle, Shesharipuram college and BWSSB junction 
in Yelahanka Assembly Constituency 


SIP Infrastructure Project 
Worl 


88 [Constituency Yelahanka Zone 111.00 authority and HMT 
Worl RN 
Land Acquisition 
Issue. 
ntigrated flyover at Yelahanka Police station LOA issued, 


awaiting for 
Contractor response 


mprovements to Footpath and Drain 05 Arterial, 
Sub-Arterial Roads in ward no 5, 6, 7 and 9 of 


SIP Infrastructure Project 


20 Byataranayapura Assembly constituency of Wor 100% ಹ 
Yelahanka division 
91 roviding resurfacing to Bad reaches of Arterial | SIP Infrastructure Project 100% 89.45 
and Sub-Arterial roads in RI- Yelahanka Division Worl K 
Construction of Grade separator at M.S.Palya SIP Infrastructure Project , 
92 | Junction in Byatarayanapura Assembly Constituency Wor Tender in Process 
ntigrated flyover at Yelahanka Police station . LOA issued, 
93 circle, Shesharipuram college and BWSSB junction $I Inkastucture Broce awaiting for 
in Yelahanka Assembly Constituency Wo Contractor response 
Construction of Grade Separator at Kempegowda DPR preparation 
Circle old Yelahanka SIP Infrastructure Project under progress and 
94 From I for land 
Worl NT 
acquisition is under 
process 
Construction of RUB in lieu of LC No.10 in Jakkur Centage Charges of 
Rs. 25,66,638.00 
195 SIP Infrastructure Project has been deposited 
Work and awaiting for 
GAD along with 
estimate by SWR 
Additional funds to railway under bridge at NES f 
junction in front of Mini Vidhana Soudha at SWE wllexecute 
Yelahanka old town only bridge proper at 
Railway boundary. 
The approach ramp 
196 SIP Infrastructure Project on both sides of the 
Work bridge will be taken 
up by BBMP, the 
estimation 
preparation under 
propose. 
Extension of existing RUB at Thanisandra main Centage Charges of 
road in BBMP limits in licu of LC No.7B/2E Rs. 27,71,653.00 
197 SIP Infrastructure Project has been deposited 
Work and awaiting for 
GAD along with 
estimate by SWR 
Construction of RUB at Shivramkaranth Layout in This project is taken 
lieu of L.C No 9 between Telecom Layout and up under cost 
198 Sampigehalli Road. SIP Infrastructure Project ಮ lant 
Work f 2 
sanctioned amount is 
proposed for Change 
work. 
Construction of RUB in liu of LC No.10 . The project is 
199 |Kodigehalli at km 12/300-400. iE isi Project Ph to 
fk completion 
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200 


Improvements to drain, footpath and Asphalting to 
Ilselected Arterial, Sub- arterial roads and other 
connecting roads in ward No-1,23 and 4 of 
Yelahanka Assembly constituency, 


Nava Nagarathana Road 
Development 


100% 


863.16 


201 


Improvements to drain, footpath and Asphalting to 
06 selected Arterial, Sub- arterial roads and other 
connecting roads in ward No-3 and 4 of Yelahanka 
Assembly constituency, GOK 2019-20 N-RI-YNK 
Package No-02 


Nava Nagarathana Road 
Development 


40% 


Work in Progress 


202 


Improvements to drain, footpath and Asphalting to 
10 selected Arterial, Sub- arterial roads and other 
connecting roads in ward No-2, 3 and 4 of 
Yelahanka Assembly constituency, GOK 2019-20 
N-RI-YNK Package No-03 


Nava Nagarathana Road 
Development 


100% 


984.50 


204 


Construction of Grade Separator at Kempegowda 
Circle old Yelahanka 


ntigrated flyover at Yelahanka Police station 
circle, Shesharipuram college and BWSSB junction 
in Yelahanka Assembly Constituency 


Nava Nagarathana Road 
Development 


Nava Nagarathana Road 
Development 


DPR preparation 
under progress and 
From I for land 
acquisition is under 
process 
LOA issued, 
awaiting for 
Contractor response 


Restoration of Road cut portion done by BWSSB 
at Srirampura main road, Kenchenahalli main road, 
Major Sandeep Unnikrishnan main road, 
Vidyaranayapura road, GKVK road, Rachenahalli 
road, Mariyyannapalya road, Bellahalli junction, 
Bhadrappa Layout, Sampigehalli amin road and 
Bagalur main road 


SIP 


Tender in Process 


RR Nagar 


Improvement and Asphalting of 5 selected Arterial, 
Sub-Arterial and other roads in Ward No.40, 
Rajarajeshwarinagara zone under Package - RRN- 
2016-17 (01) 


SIP Infrastructure Project 
works 


100% 


1005.42 


Work completed 


207 


PACKAGE-02: Improvement and Asphalting of 7 
selected Arterial, Sub-Arterial and other roads in 
Ward No.129, Rajarajeshwarinagara zone under 
Package —- RRN-2016-17 (02) 


SIP Infrastructure Project 
works 


100% 


1283.59 


Work completed 


208 


mprovement and Asphalting of 6 selected Arterial, 
Sub-Arterial and other roads in Ward No.130, 
Rajarajeshwarinagara zone under Package - RRN- 
2016-17 Improvement and Asphalting of 3 selected 
Arterial, Sub-Arterial and other roads in Ward 
No.159, Rajarajeshwarinagara zone under Package 
— RRN-2016-17 (03) 


SIP Infrastructure Project 
works 


100% 


1490.54 


Work completed 


209 


Improvement and Asphalting of 8 selected Arterial, 
Sub-Arterial and other roads in Ward No.160, 

Rajarajeshwarinagara zone under Package - RRN- 
2016-17 (04) 


SIP Infrastructure Project 
works 


100% 


1420.53 


Work completed 


210 


Improvement and Asphalting of 9 selected Arterial, 
Sub-Arterial and other roads in Ward No.160, 

Rajarajeshwarinagara zone under Package - RRN- 
2016-17 (05) 


SIP Infrastructure Project 
works 


100% 


1357.49 


Work completed 
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211 


mprovement and Asphalting of 6 selected Arterial, 
Sub-Arterial and other roads in Ward No.198, 
Rajarajeshwarinagara zone under Package - RRN- 
2016-17 (06) 


SIP Infrastructure Project 
works 


00% 


1078.92 


Work completed 


212 


mprovement and Asphalting of 7 selected Arterial 
Sub-Arterial and other roads in Ward No.198, 
Rajarajeshwarinagara zone under Package - RRN- 
2016-17 (07) 


SIP Infrastructure Project 
works 


00% 


981.81 


Work completed 


213 


mprovement and Asphalting of 6 selected Arterial, 
Sub-Arterial and other roads in Peenya Industrial 
Area, Rajarajeshwarinagara zone under Package — 
RRN-2016-17 (08) 


SIP Infrastructure Project 
works 


00% 


1176.76 


Work completed 


214 


215 


mprovement and Asphalting of 5 selected Arterial 
Sub-Arterial and other roads in Peenya Industrial 
Area, Rajarajeshwarinagara zone under Package — 
RRN-2016-17 (09) 
mprovement and Asphalting of 5 selected Arterial 
Sub-Arterial and other roads in Peenya Industrial 
Area, Rajarajeshwarinagara zone under Package — 
RRN-2016-17 (10) 


SIP Infrastructure Project 
works 


SIP Infrastructure Project 
works 


00% 


00% 


919.54 


1196.45 


Work completed 
land acquisition cost 
Rs.198.00 lakhs not 

utilized 


Work completed 


216 


mprovement and Asphalting of 4 selected Arterial 
Sub-Arterial and other roads in Ward No.72, 
Rajarajeshwarinagara Zone and Improvement to 
footpath of 3 selected Arterial, Sub-Arterial and 
other roads in Yeshwantpura Assembly 

Constituency, Rajarajeshwarinagara Zone under 
Package - RRN-2016-17 (12) 


SIP Infrastructure Project 
works 


100% 


1476.29 


Work completed 


217 


mprovement to footpath of 4 selected Arterial, 
Sub-Arterial and other roads in 
Rajarajeshwarinagara Assembly Constituency, 
Rajarajeshwarinagara zone under Package - RRN- 
2016-17 (14). 


SIP Infrastructure Project 
works 


100% 


1154.78 


Work completed 


218 


mprovements of drains and roads and asphalting to 
main and cross roads from Jayyanna circle upto RR 
nagara Arch, Jayyanna circle surroundings area, 
deal Homes church road, 11th 15th 16th and other 
cross and main roads (Package-01) in Ward-160, 
RR Nagara Constituency (160-17-000070) 


SIP Infrastructure Project 
works 


100% 


1256.1 


Work completed 


219 


mprovements of drains and roads and asphalting to 
main and cross roads of BEML Layout, old 
Manipal Hospital road, BHEL layout, Jnanakshi 
Layout, University Layout and other surrounding 
roads (Package-02) in Ward-160, RR Nagara 
Constituency (160-17-000071) 


SIP Infrastructure Project 
works 


100% 


1256.93 


Work completed 


220 


mprovements of drains and roads and asphalting to 
main and cross roads of Gurudatta Layout, 

Sapthagiri Layout, Sachidanada Layout and other 
surrounding roads (Package-03) in Ward-160, RR 
Nagara Constituency (160-17-000072) 


SIP Infrastructure Project 
works 


100% 


1047.66 


Work completed 


221 


Improvements of drains and roads and asphalting to 
main and cross roads of University Layout, Haridas 
nagara, Javaregowdanadoddi, Durgaparameshwari 
Layout, Kalegowda Layout, Sachidananda Layout 
and other surrounding roads (Package-04) in Ward- 
160, RR Nagara Constituency ( 160-17-000073) 


SIP Infrastructure Project 
works 


100% 


1157.03 


Work completed 
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Construction of Grade separators in Junction of 


SIP Infrastructure Project 


Work is in Progress 


222 |Suranjan das road Old Madras Road, Bengaluru 2% 263.25 (Mobilization 
works 
Advance ) 
Construction of Grade separators in Junction of SIP Infrastructure Project Work is in Progress 
223 |Sarjapura-Haralluru Road Junction, Bangalore. Corks 10% 250.96 (Mobilization 
Advance ) 
Construction and improvements of existing pipe 
224 |line road from West of Chord Road to Outer Ring CM Nava Nagerothag= Tender in Process 
| R Road Development 
Road via Kurubarahalli 
Widening and Improvements to Magadi main road 
225 from Sumanhalli junction to Kottigepalya junction SIP Infrastructure Project 100% 1063.75 Work completed 
works 
Construction of Grade Separator at Jalahalli Circle Work is delayed due 
along Subratho Mukherjee Road and Peenya R to land acquisition 
226 [Industrial Ring Road, across NH-4, Bangalore. | SP P#astructure Project 286.15 Gch en 
(Under Lump sum Turnkey with no cost variation) Wor amount Rs.2.86 
lakhs paid ) 
Comprehensive Development of selected 5 
Arterial, Sub-Arterial Roads and other connecting CM Nava Nagarothana - 
227 |roads in Yeshwanthpura Constituency in 100% 1337.980 Work completed 
A Road Development 
Rajarajeshwarinagara zone Package No.2018-19 
RRN-05 
Compehensive Devlopment of selected 4 Arterial, 
Sub-Arterial Roads and other connecting roads in CM Nava Nagarothana - 
228 |Yeshwanthpura Constituency in Road Development 100% 1030.800 Work completed 
Rajarajeshwarinagara zone Package No.2018-19 
RRN-06 
Widening and Comprehensive Development of 
229 |Uttarahalli main road from Mysore road to Adithya CM Nava Nagerothand > Work is in Progress 
f Road Development 
Bakery circle 
Formation of road as per Master Plan-2015 (24.00 ( 
230 |mtr) from Ejipura Ring Road to ಮ CM Naya Nagarothana'- Preparation ot DFR. 
Defenance land works is in Progress 
main roa: 
Construction of grade Separators to Kengeri Outer | CM Nava Nagarothana - 
231 [ring across Annapoorneshwari nagara main road Consturction of Grade Tender is in process 
separator 
Construction of grade Separators to Kengeri Outer | CM Nava Nagarothana - 
232 |ring road across Ullal main road Consturction of Grade Work is in Progress 
separator 
Construction of grade separator at HMT road and | CM Nava Nagarothana - 
233 [pipeline road junction Consturction of Grade Work is in Progress 
separator 
Construction of approach road on southern side of CM Nava Nagarothana - 
234 Shankarnag TaiiWey, Undetpass > (1-5). ‘at Consturction of Grade Tender is in process 
Muthyalanagar and railway compound wall by the 
side of railway line upto (LC-4A) separator 
Construction of concrete retaining wall, Bridges 
and other inprovement works Ring road from NH | CM Nava Nagarothana - 
235 | Tumkur Road junction to Nayandanahalli junction Consturction of Grade Tender is in process 
and ORR ftom Sumanahalli junction to Ambedkar separator 
college (Projects cost 100 crores) 
Additional Construction and improvements of CM Nava Nagarothana - 
236 Jexisting pipe line road from West of Chord Road to f Tender is in process 


Outer Ring Road via Kurubarahalli 


Road Development 
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Construction of bridge over existing storm water 
drain from Halagevaderahalli near gopaln Arcade to 


on the occasion of Pravasi Bharathiya Divas 


Works 


f ರ R CM Nava Nagarothana 
Mysore road near Bengaluru University junction p ವ 
237 |. £ K p p Storm Water Drain Tender is in process 
inculding construction new road to fecillate signal Devl f 
free rotary at Rajarajgeshwarinagar Arch in ey opemen 
RRNagara zone 
Land Acquisition cost towards construction of jbl Kcauidild 
238 Grade Separator at Jalahalli circle along Subrathi | CM Nava Nagarothana - A y $s qa 
ವ Mukherjee Road and Peenya Industial Road across Land Acquisition Ne 
grant yet to release 
NH-4, Bangalore. 
Construction of road tunnel under Yeshwanthpura CM Nava Nagarothana - | 
railway line connecting Tumkur road and | ; Railway department 
239 g f N Consturction of Grade 2 # 
Mathikere via Mohan Kumar Nagar main road ಹಸನ preparing estimate 
(Project cost.100.00 crores) Sep } 
Road Infra 
240 Widening of Varthur Road upto Sarjapura Road via | SIP Infrastructure Project 70%, 1486.00 
Gunjur (Phase-1). Works 
Construction of Grade Separator at "Y" Junction of 
241 Old Mysore Road (Magadi Road) and Vatal | SIP Infrastructure Project 80% 1946.11 
Nagaraj Road (Sujatha Talkies Road infront of Works 
Shankarlinga Pandian Hotel). 
mplementation Of Bus Priority Lane From KR 
242 |Puram Station to Silk Board Junction(ORR CM Nava Nagarothana 100% 1325.13 
Decongestion for Metro Construction). 
Widening of Jayamahal Road (from Mekhari Circle 
to Jayamahal Palace Hotel) and Bellary Road (from ನ | Work yet to be 
243 BDA Junction to Mekhri Circle) in Bengaluru City. CM Nava Nagarothana started 
244 Construction of Grade Separator at Outer Ring | SIP Infrastructure Project 15% 
E Road at Kerekodi Road Hosakerehalli Junction. Works 
TEC 
Road safety works, Line Markings, Signages, 
junction Markings, Road Medians and Kerb 
painting, hazard Boards, Median markers etc. and 
Maintenance such as Filling of pot holes 
etc.,.during - 25.00 crores 
Annual contract for pothhole filling on Arterial and SIP Infrastructure Proiect 
245 |sub-Arterial roads East, south and west Zones ue Me EG 00% Completed 
Pakage A Works 
Annual contract for pothhole filling on Arterial and 
sub-Arterial roads R.R.Nagar, Bommanahalli, SIP Infrastructure Project 
246 Yelahanka, Dasarahalli and Mahadevapura zones Works 00% Complies 
Pakage B 
Providing and Painting Lane Marking in Bellary K ನ 
247 |main road and other surrounding roads on the $1 Infrastructure Project 00% Completed 
_ £ _ 3 Works 
occasion of Pravasi Bharathiya Divas 
Footpath resetting. Removal of constrcution 
debries, jungle clearance on Hebbal ORR ftom SIP Infrastructure Proiect 
248 |Hebbal Flyover to Gorguntepalya and near ನ i Toes 00% 98.73 Work Completed 
Yashwanthpura junction next to Karle industries on isd 
the occasion of Pravasi Bharathiya Divas 
Providing and painting to Kerb, kerb fixing and SS 
249 resetting and precast covering slab and in Arterial SIP Infrastructure Project 00% 89.7 Completed 
ಸ ¥ K k Works 
roads on the occasion of Pravasi Bharathiya Divas 
250 Providing and painting to median in Arterial roads | SIP Infrastructure Project 00% 485 Completed 
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251 


Painting of Underpass, Grade separators 
abutement walls such as Yashwanthpura junction, 
BEL circle, BEL RUB, Mekri circle, CNR Rao 
junction, Windsor Manor bridge, Kaveri underpass 
and others including Cleaning on the occasion of 
Pravasi Bharathiya Divas 


SIP Infrastructure Project 
Works 


100% 


100.1 


Work Completed 


252 


Painting of medians, Kerb, Lane marking & 
Engaging Labours, Tractors and other machineries 
for clearance of jungle in footpath,medians Etc., to 
Major Sandeep Unnikrishnan road from Kogilu 
circle upto Gangamma Gudi on the occasion of 
Pravasi Bharathiya Divas 


SIP Infrastructure Project 
Works 


100% 


40.39 


Work Completed 


253 


Beautification of road median by planting lawn, 
shrubs, saplings, and other small plants with safety 
grills to median from Gorguntepalya junction upto 
HMT Metro station on the occasion of Pravasi 
Bharathiya Divas 


SIP Infrastructure Project 
Works 


00% 


30.62 


Worl 


Completed 


254 


Painting of Existing Humps, HRPC, Junction 
Marking and median painting, Installation of 
signage boards, solar studs, Reflectors and Hazard 
Boards in the Jurisdiction of East zone Limits 


SIP Infrastructure Project 
Works 


00% 


80.42 


Worl 


Complete 


255 


256 


257 


258 


Painting of Existing Humps, HRPC, Junction 
Marking and median painting, Installation of 
signage boards, solar studs, Reflectors and Hazard 
Boards in the Jurisdiction of South zone Limits 


Painting of Existing Humps, HRPC, Junction 
Marking and median painting, Installation of 
signage boards, solar studs, Reflectors and Hazar: 
Boards in the Jurisdiction of West zone Limits 


Painting of Existing Humps, HRPC, Junction 
Marking and median painting, Installation of 
signage boards, solar studs, Reflectors and Hazar: 
Boards in the Jurisdiction of Yelahanka and 
Dasrahalli zone Limits 
Painting of Existing Humps, HRPC, Junction 
Marking and median painting, Installation of 
signage boards, solar studs, Reflectors and Hazar: 
Boards in the Jurisdiction of Mahadevapura zone 
Limits 


SIP Infrastructure Project 
Works 


SIP Infrastructure Project 
Works 


SIP Infrastructure Project 
Works 


SIP Infrastructure Project 
Works 


00% 


00% 


00% 


00% 


133.14 


122.59 


80.08 


99.03 


Worl 


Worl 


Complete 


Work Complete 
Work Completed 


Completed 


259 


Painting of Existing Humps, HRPC, Junction 
Marking and median painting, Installation of 
signage boards, solar studs, Reflectors and Hazar: 
Boards in the Jurisdiction of Bommanahalli zone 
Limits 


SIP Infrastructure Project 
Works 


00% 


98.14 


Worl 


Completed 


260 


Painting of Existing Humps, HRPC, Junction 
Marking and median painting, Installation of 
signage boards, solar studs, Reflectors and Hazar: 
Boards in the Jurisdiction of RR Nagar zone Limits 


SIP Infrastructure Project 
Works 


00% 


85.32 


Worl 


Completed 


261 


Providing Road Safety Works and Median in 
selected Arterial and Sub Arterial Roads under the 
Jurisdiction of East Zone in BBMP Limits 


SIP Infrastructure Project 
Works 


00% 


148.58 


Worl 


Completed 


262 


Providing Road Safety Works and Median in 
selected Arterial and Sub Arterial Roads under the 
Jurisdiction of West Zone in BBMP Limits 


SIP Infrastructure Project 
Works 


00% 


142.45 


Worl 


Completed 
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Providing Road Safety Works and Median in 


SIP Infrastructure Project 


263 selected Arterial and Sub Arterial Roads under the Works 100% 151.62 Work Completed 
Jurisdiction of South Zone in BBMP Limits 
Providing Road Safety Works and Median in X . 
264 [selected Arterial and Sub Arterial Roads under the | RE Project 100% 118.07 Work Completed 
Jurisdiction of North Zone in BBMP Limits § 
roviding Pedestrian Safety works such as High 
Raised pedestrian Crossings, Scientific Road 
Humps, Pelican, Signals, Footpath Barrication and 
Cycle Lanes.-15.00 
Providing Scientific Hump, HRPC and Pelican | SIP Infrastructure Project ye 
2 Signals and Footpath Barricading to East Zone Works $319 Wore Completed 
Providing Scientific Hump, HRPC and Pelican | SIP Infrastructure Project p 
NN Signals and Footpath Barricading to West Zone Works 90% 1441 Work Complete 
Providing Scientific Hump, HRPC and Pelican | SIP Infrastructure Project 4 
ಪಂ? Signals and Footpath Barricading to South Zone Works 00% 732 Work Complete 
Providing Scientific Hump, HRPC and Pelican ಸ್‌ 
268 [Signals and Footpath Barricading to Mahadevapura lg ni ojeot 00% 52.56 Work Complete 
Zone 
Providing Scientific Hump, HRPC and Pelican k . 
269 |Signals and Footpath Barricading toBommanahalli 36 cs T0yect 00% 49.38 
Zone 
roviding Scientific Hump, HRPC and Pelican p . 
270 |Signals and Footpath Barricading toRR Nagar Zone IE igs oot 00% 23.11 
Providing Scientific Hump, HRPC and Pelican ವ ಗ 
271 Signals and Footpath Barricading toYelahanka and pl hirastructire Project 00% Comp 
K Works 
Dasarahalli Zone 
Construction of Pigmented Cycle Lane in K.G ಬನ 5 
272 |Road from SC Road Junction to Corporation Bus S15 Iirastructire Project 00% Work Completed 
<td Works 
Construction of cycle Lane in Cubbon road from | SIP Infrastructure Project R ನ 
373 Manipal centre to Lady-Curzon road Works 51 Workin progress 
Construction Pigmented Cycle Lane in Cubbon | SIP Infrastructure Project £ R ಕ 
2 road from Lady Curzon Road to GPO Works ಬ್ರಿ Work in progress 
Providing and fixing chain link fencing , 
improvements works in Hebbal Service Road(LHS) SIP Infrastructure Proiect 
275 |to avoid traffic congestion and pedestrian safety ಸ y 00% 194.71 Work Complete 
works from Hebbala flyover to BEL Circle. 
Providing road median at junctions as per the | SIP Infrastructure Project Kp 
pe) requirement of traffic police in BBMP Jurisdiction Works 00% 7303 Work Compisto 
277 Resurfacing to Madiwala underpass in BBMP Area. | SIP ಹಸ Project 70%, 29.00 Work in progress 
roviding footpath and median barricading in | SIP Infrastructure Project FS 
70.05 
278 [3BMp Jurisdictions Works 00 Work ComplSls 
Junction Improvement works in BBMP Limits- 
0.00 
mprovements and Widening of Sadashiva Nagar 
Police Station Junction for providing free Left Turn | SIP Infrastructure Project i 
279 [wards Metkhri Circle in CNR Rao Road in Works 401s , Work Complete 
BBMP Limits 
Improvements and Widening of Sadashiva Nagar P R 
280 |Police Station Junction for providing free Left Turn SlPInfrastructure Frojsct 00% 136.21 Work Complete 


towards New BEL Road in BBMP Limits 


Works 
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mprovements and Widening of Urvasi Junction 
adjacent to Urvasi Theatre, Hosakerchalli main SIP Infrastructure Proiect 
281 [road - 80ft Road Junction in Girinagara Ist Stage p as Fe ಹ 100% 124.79 Work Completed 
and Other Pedestrian safety works in BBMP Limits 
mprovements and Widening of Gali Anjaneya 
Temple Junction, Devasandra Junction, SIP Infrastructure Project 
೧282 0, rl 
282 Bhoopasandra Junction and Other Pedestrian Works 100% 9182 Work Completed 
safety works in BBMP Limits 
mprovements and Widening of K.RRoad - 
Cubbon Road Junction,Komala junction frazer | SIP Infrastructure Project ib ಫು ಎ 
283 town and Other Pedestrian safety works in Works 60% fe Work in progress 
BBMP Limits 
mprovements and Widening of Chitra pura matt 
» unction , Nanjundaiah Road - 15th Cross &18th | SIP Infrastructure Project 4 110.44 
2 Cross - Sampige road Junction and Other Works 190% k Worle Completed 
Pedestrian safety works in BBMP Limits 
mprovements and Widening of ISRO Junction _ ತ 
285 Jand Other Pedestrian safety works in BBMp | SP Inffastructure Project 100% 48.23 Work Completed 
pe Works 
mprovements and Widening of 27th cross - 9th 
Main Kanakapura Road Patalamma Road - 9th SIP Infrastructure Project 
286 |Main, 9th Main - Subramanyapura Road Junctions, ಮ 1 100% 97.00 Work Completed 
in Banashankari 2nd Stage and Other Pedestrian 
safety works in BBMP Limits. 
Construction of Bus bays at Critical locations 
across BBMP limits-5.00 
Providing electrical connections, Painting, and R ಬಸಿ 
287 Jother repairing works to Existing Bus shelters in | $F Infastructure Project 100% 65.78 Work Completed 
Re Works 
BBMP Limits 
Construction of Bus Bays at Critical Locations of SIP Infrastructure Proiect 
288 |North Jurisdiction in BBMP Limits and repairs to Works y 00% 89.17 Work Completed 
existing bus shelters KS 
Construction of Bus Bays at Critical Locations of SIP Infrastructure Proiect 
289 [South Jurisdiction in BBMP Limits and repairs to Works ) 00% 72.10 Work Completed 
existing bus shelters ಹ 
Construction of Bus Bays at Critical Locations of SIP Infrastructure Proiect 
290 |East Jurisdiction in BBMP Limits and repairs to Works ) 00% 62.58 Work Completed 
existing bus shelters ಸ 
Construction of Bus Bays at Critical Locations of SIP Infrastructure Project 
291 |West Jurisdiction in BBMP Limits and repairs to Works y 00% 71.63 Work Completed 
existing bus shelters 
Providing “U’ Turns at critical mid junction blocks | SIP Infrastructure Project 
for avoiding congestion at junctions.-10.00 Works 
Providing U-turns at Critical Mid Junction blocks 
for avoiding congestion at Yashwanthpura junction | SIP Infrastructure Project 7 
110.64 v 
292 near Underpass next to Karle (On Tumkur road) Works 00% Work Completed 
Providing U-turns, mid junction blocks for avoiding SS 
293 [congestion at West Zone (Package-1) in BBMP | SP Ipastructure Projcct 00% 148.51 Work Completed 
Limits - 
Providing U-turns, mid junction blocks for avoiding _ ನ 
294 [congestion at West Zone (Packagc-2) in BBMp | SIP Infrastructure Project 00% 167.99 Work Completed 
imits Works 
Providing U-turns, mid junction blocks for avoiding ಮ ನ 
295 congestion at West Zone (Package-3) in BBMP Wy sar CoJec 00% 74.2 Work Completed 
Limits 
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Providing U-turns, mid junction blocks for avoiding 


SIP Infrastructure 


roject 


296 congestion at East Zone (Package-1) in BBMP Works 00% 125.52 Work Complete 
Limits 
roviding U-turns, mid junction blocks for avoiding ಸ . 
297 [congestion at East Zone (Package-2) in BBMP oF RS 10yect 00% 133.00 Work Complete 
Limits § 
roviding U-turns, mid junction blocks for avoiding KE X 
298 [congestion at East Zone (Package-3) in BBMP ol ಗ oot 00% 66.79 Work Complete 
Limits G 
roviding U-turns, mid junction blocks for avoiding ಮ % 
299 congestion at South zone (Package-1) in BBMP ls ಗ oject 00% 63.10 Work Complete 
Limits _ 
roviding Widening of critical junctions for 
providing Free Left Turns and improvements of 
foot path for safety of Pedestrians and including 
Land Acquisition Cost! Utility Shifting Cost, 
removal of obstruction from the footpath etc.-8.00 
Widening of critical junction for providing free left ಹ Be 
300 [turns at East jurisdiction in BBMP limits-Packagel | SP ನ Oot 00% 185.48 Work Complete 
Widening of critical junction for providing free left ಗ FARE 
301 |turns at East jurisdiction in BBMP limits-Package2 il ie ojcot 00% 70.2 Work Complete 
Widening of critical junction for providing free left ಫಿ . 
302 [turns at East jurisdiction in BBMP limits-Package3 | SP pps Toject 00% 78.14 Work Complete 
Widening of critical junction for providing free left R . 
303 [turns at West jurisdiction in BBMP limits-Package4 | STP iG roject 00% 98.11 
Widening of critical junction for providing free left ವ ಗ್ರ 
304 [turns at South jurisdiction in BBMP limits-Packages| STP I Toject 00% 110.56 
Widening of critical junction for providing free left 2 ಗ 
305 [turns at South jurisdiction in BBMP limits-Package6( °F Es 106 00% 75.28 
Widening of critical junction for providing free left : ದ 
306 [turns at South jurisdiction in BBMP limits-Package7| STP ರ Toject 00% 56.41 
Widening and improvement of Gangammagudi Re ನ 
307 [junction for providing Free left turn on BEL Road oF ಮ 0st 00% 104.78 Work Complete 
in BBMP Limits ki 
ನಗರೋತ್ಥಾನ ಯೋಜನೆ (ಉಔ ಓಣ: ೧ಗಆಆ 185 ಒಓಜ 2017, ಆಚೆಣಜಜ:26/12/2017, ಖ. 2491.00 ಅಡಿಂಡಿ (2017-18) 
Road safety works, Line Markings, Signages, ವ ನ 
308 [junction Markings, Road Medians and Kerb wl ರ Hole 95% 943.86 Work in progress 
painting, hazard Boards, Median markers etc. 
roviding Pedestrian Safety Works Such As High < . 
309 [Raised Pedestrian Crossings, Scientific Road | roject 100% 890.24 Work Completed 
Humps, Pelican Signals 
310 roviding U tums at critical mid junction blocks for | SIP Infrastructure Project 90% 795.00 Work in progress 
avoiding congestion at junctions Works 
311 Junction Improvement Works In BBMP | SIP ip roject 100% 399.00 Work Completed 
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312 


Providing Non-Motorized Transit Facility links in 
the I nd Phase (Bangalore West Region) Covering 
Metri links at Magadi Road Metro Station, 
Deepanjali nagar Mctro Station, Mysore Road 
Metro Station, Jayanagar-R Vroad Metro Station, 
JP Nagara Metro Station, Mahalaksmipuram Metro 
Station, Yeshwanthpura -Peenya Metro Station, 
Banashankari Mctro Station and Rajajinagar Metro 
Station and Surrounding Area in Bangalore city - 
Package 2 


SIP Infrastructure Project 
Works 


85% 


2299.49 


Work in progress 


313 


Providing Non-Motorized Transit Facility links in 
first pahse Bangalore East Region covering Metro 
links from M.G.Road, Indiranagara, Byappanahalli, 
ORR and IT Hubs including Surnajandas Road - 
Package -1 


SIP Infrastructure Project 
Works 


85% 


1,951.00 


Work in progress 


314 


Construction of Skywalks 1) at ORR Badrappa 
Layout near Big Bazar, 2) near Devinagara Bus 
stop Lottegollahalli, 3) Near Laggere Bridge Bus 
stop, 4) near Sumanahalli Junction, 5) Tumkur 
Road In front of Rock line mall Jalahallicross, 6) 
Magadi Road near Housing Board Bus stop, 7) 
Mahakavi Kuvempu Road Near Harishchandra 
Ghat Circle” (Package-1). 


SIP Infrastructure Project 
Works 


50% 


686.36 


Work in progress 


315 


Construction of Skywalks 1) N R Colony Near bus 
stop from Govt. Hospital to Montessori school on 
Subbaramachetty road, 2) ORR from little flower 
public school to post office, 3) Mysore road near 
Panthrapalya bus stand, 4) Mysore road opp to 
Kengeri TTMC bus stop, 5) Integreted Skywalk 
near Leprosy Hospital Magadi Road (From Metro 
station to Leprosy Hospital and to water tank), 6) 
At Binny mill Road Angalaparameshwari Temple to 
ETA Garden Apartment, 7) In front of St. Theresa 
School Sultan Road near Rayanna Circle 
(Package-2) 


SIP Infrastructure Project 
Works 


75% 


874.31 


Work in progress 


316 
317 


Providing Grill Barricade in BBMP Limits 
Construction of Bus Bays in BBMP Limits 


SIP 
SIP 


File in process 


File in process 


MPROVEMENT AND DEVELOPMENT OF 
HIGH DENSITY CORRIDOR PACKAGE 2017- 
8 


318 


Old Madras Road Corridor Trinity Circle Ulsoor 
lake- OMR Benniganahalli and K.R. Puram to NH- 
648 via Hoodi,ITPL and Hopeform to K.R Puram 


Forum mall - Madiwala - Cental Silk Board (Silk 
oard to Agara) 


Hosur Road Corridor - Vellara Junction - Adugodi - 


Kanakapura Road Corridor-K.R Road- 
Banashankari-Sarakki upto ORR 


Nayandahalli-Jnanabharathi Junction (Nayandahalli 
junction, nayandahalli metro to PES college) 


Mysore Road Corridor-Hudson Circle-Town Hall- 


SIP 


100% 


100% 


2715.00 


100% 


95% 
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Work completed 


Work completed 


Work completed 


Work nearing 
completion 


Tumkur Road Corridor -Sangolli Rayanna Circle- 
Oklipuram- Dr, Rajkumar Road-Soaf Factory 
Junction-Yashwanthpura-Goragunte Playa 
(Okalipura -Rajkumar road junction & MES Ring 
Road-Railway track) 


West of Chord Road Corridor - Soap factory - 
ISKON - Rajajinagar - Toll gate junction - 
Vijayanagar -Deepanjali nagar - Mysore road. (Toll 
gate to Fire station) 


100% 


100% 


Work completed 


Work completed 


Total 


102436.95 


22518.28 


381.17 


36124.21 
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ಬೃಹತ್‌ ಬೆಂಗಳೂರು ಮಹಾನಗರ ಪಾಲಿಕೆ 


ವಿಧಾನ ಪರಿಷತ್ತಿನ ಸದಸ್ಯರಾದ ಶ್ರೀ.ಪಿ.ಆರ್‌.ರಮೇಶ್‌ (ನಾಮನಿರ್ದೇಶನ ಹೊಂದಿದವರು) ರವರ ಚುಕ್ಕೆ ಗುರುತಿನ ಪ್ರಶ್ನೆ ಸಂಖ್ಯೆ:517ಕ್ಕೆ ಅನುಬಂಧ -3 


ಕಳೆದ 05 ವರ್ಷಗಳಲ್ಲಿ ಬೃಹತ್‌ ಬೆಂಗಳೂರು ಮಹಾನಗರ ಪಾಲಿಕೆ ವ್ಯಾಪ್ತಿಯಲ್ಲಿ ರಾಜ್ಯ ಸರ್ಕಾರದ ವತಿಯಿಂದ ಬಿಡುಗಡೆಯಾದ ಅನುದಾನದ ವಿವರಗಳು 


(ಪ್ರತಿ ಕಾಮಗಾರಿಗಳ ಭೌತಿಕ / ಆರ್ಥಿಕ ಪ್ರಗತಿಯ ವರ್ಷವಾರು ವಿವರ). 


0 ಕಾಮಗಾರಿಯ ಹೆಸರು 


7 ಫಾರ್‌ ನಗರದ ಇಷ್ಟಾ 
ರ ವೈಟ್‌ ಟಾಪಿಂಗ್‌ 


ಮಾದರಿಯಲ್ಲಿ ಅಭಿವೃದ್ಧಿ 
ಪಡಿಸುವ ಕಾಮಗಾರಿ 


ಸುಬೇದಾರ್‌ ಛತ್ರಂ ರಸ್ತೆ 
ಗುಬ್ಬಿ ತೋಟದಪ್ಪ ರಸ್ತೆ 
ರಸ್ತೆ 
ಸುತ್ತಮುತ್ತಲ 
ರಸ್ತೆ ಮತ್ತು ಕೆ.ಆರ್‌ 
ಮಾರುಕಟ್ಟೆ ಸುತ್ತಮುತ್ತಲ 
ರಸ್ತೆಗಳನ್ನು ಟೆಂಡರ್‌ ಶ್ಯೂರ್‌ 
ಮಾದರಿಯಲ್ಲಿ ಅಭಿವೃದ್ಧಿ 
ಪಡಿಸುವ ಕಾಮಗಾರಿ 


ಧನ್ಸಂತ್ರಿ ರಸ್ತೆ, 
ಹನುಮಂತಪ್ಪ 
ಗಾಂಧಿನಗರ 


೦ಗಳೂರು ನಗರದ ಕ.ಜಿ 
ರಸ್ತೆ ಮತ್ತು ಮಾರ್ಗೋಸಾ 
ರಸ್ತೆಗಳನ್ನು ಟೆಂಡರ್‌ ಶ್ಯೂರ್‌ 
ಮಾದರಿಯಲ್ಲಿ ಅಭಿವೃದ್ಧಿ 
ಪಡಿಸುವ ಕಾಮಗಾರಿ 


ನಗ > 


2016-17 2017-18 2018-19 2019-20 2020-21 
ಅನುದಾನದಡಿಯಲ್ಲಿನ 
ಯೋಜನೆಯ ಹೆಸರು ಭೌತಿಕ ಪ್ರಗತಿ ಆರ್ಥಿಕ ಪ್ರಗತಿ ಭೌತಿಕ ಪ್ರಗತಿ ಆರ್ಥಿಕ ಪ್ರಗತಿ ಭೌತಿಕ ಪ್ರಗತಿ ಆರ್ಥಿಕ ಪ್ರಗತಿ ಭೌತಿಕ ಪ್ರಗತಿ ಆರ್ಥಿಕ ಪ್ರಗತಿ ಭೌತಿಕ ಪ್ರಗತಿ ಆರ್ಥಿಕ ಪ್ರಗತಿ 
(ಶೇಕಡವಾರು) (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) (ಶೇಕಡವಾರು) (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) (ಶೇಕಡವಾರು) (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) (ಶೇಕಡವಾರು) (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) (ಶೇಕಡವಾರು) (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) ಹ 


ನ್‌ರಾಣ್ಣಾ 55 00% 
ವಿಶೇಷ ಮೂಲಭೂತ 
ಸೌಕರ್ಯ ಬಂಡವಾಳ 


uy —— 4 TT 00% ಗ 24 ed 00% — 09 
NN | § |) § | 


ii 639.7 25.00% 3135.88 45.00% 5864.19 25.00% 


0.00% — 0.00% 0.00% 13.00% 362.78 


ಸೌಕರ್ಯ ಬಂಡವಾಳ 


ಸೌಕರ್ಯ ಬಂಡವಾಳ 
ಬೆಂಬಲ 


ವಿಶೇಷ ಮೂಲಭೂತ 
ಸೌಕರ್ಯ ಬಂಡವಾಳ 
ಬೆಂಬಲ 


33.00% 


lof7 


ಕಾಮಗಾರಿಯ ಹೆಸರು 


5 
ಕಲಾಸಿಪಾಳ್ಯ ಸುತ್ತಮುತ್ತಲ 
ರಸ್ತೆಗಳಾದ ಕಲಾಸಿಪಾಳ್ಯ 
ಮುಖ್ಯ ರಸ್ತೆ, ವಾಣಿ ವಿಲಾಸ್‌ 
ಅಸ್ಪತ್ರೆ ರಸ್ತೆ ಮತ್ತು 
ಎನ್‌.ಆರ್‌ ರಸೆಗಳನ್ನು 
ಟೆಂಡರ್‌ ಶ್ಯೂರ್‌ 
ಮಾದರಿಯಲ್ಲಿ ಅಭಿವೃದ್ಧಿ 
ಪಡಿಸುವ ಕಾಮಗಾರಿ 


ರಸ್ತೆಯನ್ನು ಟೆಂಡರ್‌ ಶ್ಯೂರ್‌ 
ಮಾದರಿಯಲ್ಲಿ ಅಭಿವೃದ್ಧಿ 
ಪಡಿಸುವ ಕಾಮಗಾರಿ 


ರಾಜ್ಯ ಸರ್ಕಾರದ 
ಅನುದಾನದಡಿಯಲ್ಲಿನ 
ಯೋಜನೆಯ ಹೆಸರು 


2016-17 


ಭೌತಿಕ ಪ್ರಗತಿ ಆರ್ಥಿಕ ಪ್ರಗತಿ 
(ಶೇಕಡವಾರು) (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 


ಸೌಕರ್ಯ ಬಂಡವಾಳ 
ಬೆಂಬಲ 


ಸೌಕರ್ಯ ಬಂಡವಾಳ 
ಬೆಂಬಲ 


2017-18 


ಭೌತಿಕ ಪ್ರಗತಿ 
(ಶೇಕಡವಾರು) 


ಆರ್ಥಿಕ ಪ್ರಗತಿ 
(ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 


MEN ET NNN 
ಭೌತಿಕ ಪ್ರಗತಿ ಆರ್ಥಿಕ ಪ್ರಗತಿ ಭೌತಿಕ ಪ್ರಗತಿ ಆರ್ಥಿಕ ಪ್ರಗತಿ ಭೌತಿಕ ಪ್ರಗತಿ ಆರ್ಥಿಕ ಪ್ರಗತಿ 
ww 


250.84 9.00% 252.54 


ಅರಮನೆ ಸ್ತಯನ್ನಾ 
ಟೆಂಡರ್‌ ಶ್ಯೂರ್‌ 
ಮಾದರಿಯಲ್ಲಿ ಸಮಗವಾಗಿ 
ಅಭಿವೃದ್ಧಿಪಡಿಸುವುದು 
(ಫೇಸ್‌-2 ಪ್ಯಾಕೇಜ್‌-5) 
ಕಲಾಸಿಪಾಳ್ಯ 

ಮಾರ್ಕೆಟ್‌ ಕಟ್ಟಡ ಅಭಿವೃದ್ಧಿ 


ಜಂಕ್ಷನ್‌ಗಳನ್ನೊಳಗೊಂಡಂತೆ 
ಮೇಲ್ಲೇತುವೆ ನಿರ್ಮಾಣ 
ಕಾಮಗಾರಿ 


ವಿಶೇಷ್‌ ಮೂಲಭೊತೆ 
ಸೌಕರ್ಯ ಬಂಡವಾಳ 
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KN 


0.00% 


(ಶೇಕಡವಾರು) (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) (ಶೇಕಡವಾರು) (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) (ಶೇಕಡವಾರು) (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 


2016-17 2017- 2018-19 2019-20 2020-21 
pe 
ಕ್ರಸಂ ಕಾಮಗಾರಿಯ ಹೆಸರು ಅನುದಾನದಡಿಯಲ್ಲಿನ 
ಯೋಜನೆಯ ಹೆಸರು ಭೌತಿಕ ಪ್ರಗತಿ ಆರ್ಥಿಕ ಪ್ರಗತಿ ಭೌತಿಕ Ke ಆರ್ಥಿಕ ಪ್ರ ಗ ಭೌತಿಕ ಜಾ ಆರ್ಥಿಕ ಪ್ರ Ed ಭೌತಿಕ ಪ್ರಗತಿ ಆರ್ಥಿಕ ETN ಭೌತಿಕ ಪ್ರಗತಿ ಆರ್ಥಿಕ ಪ್ರಗತಿ 
(ಶೇಕಡವಾರು) (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) Ke ಗ ಲಕ್ಷಗಳಲ್ಲಿ) ಜಾ Ed ಲಕ್ಷಗಳಲ್ಲಿ) (ಶೇಕಡವಾರು) ETN ಲಕ್ಷಗಳಲ್ಲಿ) (ಶೇಕಡವಾರು) (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 


ಕೋರಮಂಗಲದ 100 ಅಡಿ 7 ನಗ ್ಥ 6.00%] 729.80 JE 
ಒಳವರ್ತುಲ  ರಸ್ಥೆಯ 


ಮುಖಾಂತರ ಒಳ ವರ್ತುಲ 
ರಸ್ತೆ ಸೋನಿ ವರ್ಲ್ಡ್‌ 
ಜಂಕ್ಷನ್‌ ಹಾಗೂ ಕೇಂದ್ರಿಯ 
ಸದನ ಜಂಕ್ಷನ್‌ ನಲ್ಲಿ 
ಎಲಿವೇಟೆಡ್‌ ಕಾರಿಡಾರ್‌ 
ನಿರ್ಮಾಣದ ಕಾಮಗಾರಿ 


ಶಿವಾನಂದೆ`ವೈತ್ತದ ಹೆಕೇಕ್ಕೆ 15.54% 1109.62 15.68% 331.01 37.78% 
ರಸ್ತೆಯಲ್ಲಿ ಗೆ 

ಸೆಪರೇಟರ್‌ ನಿರ್ಮಾಣ 

ಕಾಮಗಾರಿ 


ಖು i) 2 56.00% 1,013.85 28.00% 6% 91.29 
ಕಿತ್ತೂರು ರಾಣಿ ಚೆನ್ನಮ್ಮ 
ಮೇಲು ಸೇತುವೆ 
ಢಾ॥ ರಾಜ್‌ ಕುಮಾರ್‌ ರಸ್ತ ನ 65.00% 617.47 12.00% 23.00% 327.48 

ಸಿಗ್ಗಲ್‌ಮುಕ್ತ ಕಾರಿಡಾರ್‌ 

12.43% 


್ಥ ಣ ; 9.45% 1,256.00 3.02% 300.00 
ರಸ್ತೆಯ ಎ.ಎಸ್‌.ಸಿ ಸ 
ಜಂಕ್ಷನ್‌ನಿಂದ ಕುಂದಲಹಳ್ಳಿ, 
ವರ್ತೂರು ಕೋಡಿ 
ಮಾರ್ಗವಾಗಿ 
ಹೋಪ್‌ಫಾರಂ 
ಜಂಕ್ಷನ್‌ವರೆಗೆ ಸಿಗ್ನಲ್‌ಮುಕ್ತ 
ಕಾರಿಡಾರ್‌ ಅಭಿವೃದ್ಧಿ 
ಕಾಮಗಾರಿ 
ಹೊರ ವರ್ತುಲ ರಸ್ತೆಯ ನಗರೋತ್ಥಾನ ಯೋಜನೆ ; 10,206.53 k 3124.97 8.00% 354.81 4.00% ಃ 
ಮೈಸೂರು ರಸ್ತೆಯಿಂದ ಸಿಲ್ಕ್‌ 
mA ವೃತ್ತದ ಧಕಿಗೂ 
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2016-17 2017-18 2018-19 2019-20 2020-21 
pe 
ಕ್ರಸಂ ಕಾಮಗಾರಿಯ ಹೆಸರು ಅನುದಾನದಡಿಯಲ್ಲಿನ 
ಯೋಜನೆಯ ಹೆಸರು ಭೌತಿಕ ಪ್ರಗತಿ ಆರ್ಥಿಕ ಪ್ರಗತಿ ಭೌತಿಕ ಪ್ರಗತಿ ಆರ್ಥಿಕ ಪ್ರಗತಿ ಭೌತಿಕ ಪ್ರಗತಿ ಆರ್ಥಿಕ ಪ್ರಗತಿ ಭೌತಿಕ ಪ್ರಗತಿ ಆರ್ಥಿಕ ಪ್ರಗತಿ ಭೌತಿಕ ET ಆರ್ಥಿಕ ಪ್ರಗತಿ EN 
(ಶೇಕಡವಾರು) (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) (ಶೇಕಡವಾರು) (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) (ಶೇಕಡವಾರು) (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) (ಶೇಕಡವಾರು) (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) ET (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 


ಹಳೇ ಮದ್ರಾಸ್‌ ನಗ ಶಿ ನ 7.00% 992.35 7.00% 933.22 9.00% 1201.52 2.00% 2.00%] 562.35 LE 
ಸಲ್‌ 

ಸರ್ಕಲ್‌ ನಿಂದ ರಾಷ್ಟೀಯ 

ಹೆದ್ದಾರಿ 648(207) 

(ವಯಾ ಇಂದಿರಾನಗರ 

1008 ಸೆ ಹಳೇ 

ಮದ್ರಾಸ್‌ ಸ್ವ ಹೂಡಿ 

ಜಂಕ್ಷನ್‌ ಮತ್ತು ಚನ್ನಸಂದ್ರ) 


p ರಸ್ತ "ಮತ್ತು ನಗರೋತ್ಸಾ ನ 1123.54 0.00 21.04 
ಸಿದ್ದಯ್ಯ ಪುರಾಣಿಕ್‌ ರಸ್ತೆಯ 
ನ ಸ್ಥಳದಲ್ಲಿ ಗೇಡ್‌ 
ಪರೇಟರ್‌ ನಿರ್ಮಾಣ 

ಕಾಮಗಾರಿ 
ರಾಜಾಜಿನಗರ ಕಾರ್ಡ್‌ ನಗರೋತ್ಥಾನ" ಯೋಜನೆ f 1,482.93 N 7451.22 ; 2666.88 16.00% 1327.42 12.00% 
ರಸ್ತೆಯಲ್ಲಿ ಬಸವೇಶ್ವರನಗರ 
ಮುಖ್ಯ ರಸ್ತೆ 
ಮಂಜುನಾಥನಗರ ಮುಖ್ಯ 

ಸ್ಥೆ ಹಾಗೂ ಶಿವನಗರ 1 
ನೇ ಮತ್ತು 8ನೇ ಮುಖ್ಯ 

್ತೆ J ಡ್ನ ರಸ್ತೆ 

ಖಿ 


ಟೆಂಡರ್‌ಶ್ಕೂರ್‌ ಕಾಮಗಾರಿ ವಶ ಭಿ 17.75% 2,024.30 37.94% 4464.00 12.04% 1334.3 12.50% 1401 1.02% 2.32 
ಫೇಸ್‌-।, ಪ್ಯಾಕೇಜ್‌-2 ಸೌಕರ್ಯ ಬಂಡವಾಳ 

ಕಾಮಗಾರಿ (5 ರಸ್ತೆಗಳು- ಬೆಂಬಲ 

ಜಾ | WINNS 
ರಸ್ತೆ ಮೋದಿ ಆಸ್ಪತ್ರೆ ರಸ್ತೆ, 

ಸಿದ್ದಯ್ಯ ಪುರಾಣಿಕ್‌ ರಸ್ತೆ 

ಜಯನಗರ 11ನೇ ಮುಖ್ಯರಸ್ತೆ) 
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2016-17 2017-18 2018-19 2019-20 2020-21 
pe 
ಕ್ರಸಂ ಕಾಮಗಾರಿಯ ಹೆಸರು ಅನುದಾನದಡಿಯಲ್ಲಿನ 
ಯೋಜನೆಯ ಹೆಸರು ಭೌತಿಕ ಪ್ರಗತಿ ಆರ್ಥಿಕ ಪ್ರಗತಿ ಭೌತಿಕ ಪ್ರಗತಿ ಆರ್ಥಿಕ ಪ್ರಗತಿ ಭೌತಿಕ ಪ್ರಗತಿ ಆರ್ಥಿಕ ಪ್ರಗತಿ ಭೌತಿಕ ಪ್ರಗತಿ ಆರ್ಥಿಕ ಪ್ರಗತಿ ಭೌತಿಕ ಪ್ರಗತಿ ಆರ್ಥಿಕ ಪ್ರಗತಿ ಷಾ 
(ಶೇಕಡವಾರು) (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) (ಶೇಕಡವಾರು) (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) (ಶೇಕಡವಾರು) (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) (ಶೇಕಡವಾರು) (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) (ಶೇಕಡವಾರು) (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 


20 |ಗಾಂಧೀನಗರದ ಫ್ರೀಡಂ ನಗ ಶಿ 17.94% 1,272.16 11.19% 831.11 7.77% 853.16 11.71% 768.78 9.33% 613.63 
ಪಾರ್ಕ್‌ ಆವರಣದಲ್ಲಿ 
ಬಹುಮಹಡಿ ವಾಹನ 
ನಿಲ್ದಾಣ ಕಟ್ಟಡ ನಿರ್ಮಾಣ 
ಕಾಮಗಾರಿ 
2] |ಐ.ಟಿ.ಎಂ ಬಡಾವಣೆಯ ನಗ ಶೀ j 49.00% 946.9 51.00% 916.48 
ಮಡಿವಾಳ ಕೆರೆ ಏರಿಯ 
ಬದಿಯಲ್ಲಿ 20ಮೀ ಅಗಲದ 
ಕಾರಿಡಾರ್‌ ರಸ್ತೆ ನಿರ್ಮಾಣ 
22 |8 ಪಥದ ಕಾರಿಡಾರ್‌ ್ಸಿ 1,984.93 25.23% 2497.06 11.25% 1156.64 31.00% 3269.28 
ನಿರ್ಮಾಣ - ಓಕಳೀಪುರಂ 
ಜಂಕ್ಷನ್‌ನಿಂದ ಫೌಂಟೇನ್‌ 
ಿ ; 


23 | ದ್ರ 
ಕಛೇರಿಯ ಅನೆಕ್ಸ್‌-2 
ಕಟ್ಟಡದ ಮುಖ್ಯ 
ಅಭಿಯಮತರರು 
(ಯೋಜನೆ ಕೇಂದ್ರ) ರವರ 
ಕಛೇರಿಯ ನವೀಕರಣ 
ದ್‌್‌ | NN NNN 
ರಸ್ತೆಗಳನ್ನು ವೈಟ್‌ಟಾಪಿಂಗ್‌ 
ಫೇಸ್‌-2 ಪ್ಯಾಕೇಜ್‌-1 


25 |ಫೇಸ್‌-2 ಪ್ಯಾಕೇಜ್‌-2 ವಿಶ ಜ್ಯ ; 0.00% 0.00% 
ಅಡಿಯಲ್ಲಿ ಬೆಂಗಳೂರು ಸೌಕರ್ಯ ಬಂಡವಾಳ 

[2 ಭ್‌ WANN 
ವೈಟ್‌ಟಾಪಿಂಗ್‌ 
ಅಳವಡಿಸುವುದು. 

ಬ್‌ | 1] 
ರಸ್ತೆಗಳನ್ನು ವೈಟ್‌ಟಾಪಿಂಗ್‌ ಸೌಕರ್ಯ ಬಂಡವಾಳ 
ಫೇಸ್‌-2, ಪ್ಯಾಕೇಜ್‌-3 ಬೆಂಬಲ 
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10.00% 629.36 20.00% 
45.00% 6117 40.00% 


2016-17 2017- 2018-19 2019-20 2020-21 
pe 
ಅನುದಾನದಡಿಯಲ್ಲಿನ 
ಯೋಜನೆಯ ಹೆಸರು ಭೌತಿಕ ಪ್ರಗತಿ ಆರ್ಥಿಕ ಪ್ರಗತಿ ಭೌತಿಕ ಪ್ರಗತಿ ಆರ್ಥಿಕ ಪ್ರಗತಿ ಭೌತಿಕ ಪ್ರಗತಿ ಆರ್ಥಿಕ ಪ್ರಗತಿ ಭೌತಿಕ ಪ್ರಗತಿ ಆರ್ಥಿಕ ಪ್ರಗತಿ ಭೌತಿಕ ಪ್ರಗತಿ ಆರ್ಥಿಕ ಪ್ರಗತಿ 
(ಶೇಕಡವಾರು) (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) (ಶೇಕಡವಾರು) (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) (ಶೇಕಡವಾರು) (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) (ಶೇಕಡವಾರು) (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) (ಶೇಕಡವಾರು) (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) i 
~ 


ಹಹ ಷ್ಯಹಾಷ್ಞದ್‌ KN § 


ದಿ 0.00% 0.00% 0.00% 48.00% 10.00% ೨30.63 
ರಸ್ತೆಗಳಲ್ಲಿ ವೈಟ್‌ ಟಾಪಿಂಗ್‌ 


We ಭಿ 0.00% 

ರಸ್ತೆಗಳಲ್ಲಿ ವೈಟ್‌ ಟಾಪಿಂಗ್‌ ಸೆ ಫ 

ಫ ಘಫೇಸ್‌- 2, ಲ 
ಪ್ಯಾ — 

) | ವಿಶ ಭಿ 0.00% f ) £ 12.00% 

ರಸ್ತೆಗಳಲ್ಲಿ ವೈಟ್‌ ಟಾಪಿಂಗ್‌ | ಸೆ ವ 
ಕಾಮಗಾರಿ ಫೇಸ್‌-2, ಲ 
ಪ್ಯಾಕೇಜ್‌-7 

೦ಗಳೊರು`ನಗರದ್‌ಆಯ್ದಾ್‌ 1 ಭಿ 0.00% - ; k 
ರಸ್ತೆಗಳಲ್ಲಿ ವೈಟ್‌ ಟಾಪಿಂಗ್‌ ಸೌಕರ್ಯ ಬಂಡವಾಳ 
ಕಾಮಗಾರಿ ಫೇಸ್‌-2, ಬೆಂಬಲ 
ಪ್ಯಾಕೇಜ್‌-8 

ರವರ್ತುಲ ರಸ್ತೆಯ 0.00% 
ಸಾರಕ್ಕಿ ಜಂಕ್ಷನ್‌ನಲ್ಲಿ ನವನಗರೋತ್ಸಾನ 
ಮೇಲ್ಲೇತುವೆ ನಿರ್ಮಾಣ 
ಕಾಮಗಾರಿ 
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ವಾಯುವಿಹಾರ 
ಕ್ಯಾಂಪ್‌ನಿಂದ ಅಂಬೇಡ್ಕರ್‌ 
ನಗರ ಬಳಿಯ ಸೆಂಟರ್‌ 
ಏರ್‌ಬೋರ್ನ್‌ 
ಕಛೇರಿ 
ವರೆಗಿನ 
ಎನ್‌ಎಎಲ್‌ ವಿಂಡ್‌ಟನಲ್‌ 
ರಸ್ತೆಯನ್ನು 
ಅಭಿವೃದ್ಧಿಪಡಿಸಲು ವಸೃತ 
ಯೋಜನಾ ವರದಿಯನ್ನು 
ತಯಾರಿಸಲು 
ಸಮಾಲೋಚನಾ ಸೇವೆ 
ಪಡೆಯುವ ಬಗ್ಗೆ. 


ಬಾಲಗಂಗಾಧರನಾಥ 
ಸಾಮೀಜಿ ಮೇಲ್ತೇತುವೆಯ 
ಮರುಡಾಂಬರೀಕರಣ 
ಕಾಮಗಾರಿ 


ರಾಜ್ಯ ಸರ್ಕಾರದ 
ಅನುದಾನದಡಿಯಲ್ಲಿನ 
ಯೋಜನೆಯ ಹೆಸರು 


ಮಾವಾ 
ನವನಗರೋತ್ಸಾನ 


ಮಾವ್ಯವಾಂತಗಳ 
ನವನಗರೋತ್ಕಾನ 


2016-17 2017-18 2018-19 2019-20 2020-21 J 


ಭೌತಿಕ ಪ್ರಗತಿ ಆರ್ಥಿಕ ಪ್ರಗತಿ ಭೌತಿಕ ಪ್ರಗತಿ ಆರ್ಥಿಕ ಪ್ರಗತಿ ಭೌತಿಕ ಪ್ರಗತಿ ಆರ್ಥಿಕ ಪ್ರಗತಿ ಭೌತಿಕ ಪ್ರಗತಿ ಆರ್ಥಿಕ ಪ್ರಗತಿ ಭೌತಿಕ ಪ್ರಗತಿ ಆರ್ಥಿಕ ಪ್ರಗತಿ 
(ಶೇಕಡವಾರು) (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) (ಶೇಕಡವಾರು) (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) (ಶೇಕಡವಾರು) (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) (ಶೇಕಡವಾರು) (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) (ಶೇಕಡವಾರು) (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 


NNN & | § NNN 
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let 


01 


ಕಳೆದ 05 ವರ್ಷಗಳಲ್ಲಿ ಬೃಹತ್‌ ಬೆಂಗಳೂರು ಮಹಾನಗರ ಪಾಲಿಕೆ ವ್ಯಾಪ್ತಿಯಲ್ಲಿ 


ಮ | 
ಆರ್ಥಿಕ ಪ್ರಗತಿ ಷರಾ 
(ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 


ಕಾಮಗಾರಿಯ ಹೆಸರು 


02 


GOK 2016-17 


ಸರ್ಕಾರದ 
ಅನುದಾನದಡಿಯಲ್ಲಿನ 
ಯೋಜನೆಯ ಹೆಸರು 


ಭೌತಿಕ ಪ್ರಗತಿ 
(ಶೇಕಡವಾರು) 


ಬೃಹತ್‌ ಬೆಂಗಳೂರು ಮಹಾನಗರ ಪಾಲಿಕೆ 


ವಿಧಾನ ಪರಿಷತ್ತಿನ ಸದಸ್ಯರಾದ ಶ್ರೀ.ಪಿ.ಆರ್‌.ರಮೇಶ್‌ (ನಾಮನಿರ್ದೇಶನ ಹೊಂದಿದವರು) ರವರ 


ಆರ್ಥಿಕ ಪ್ರಗತಿ 
(ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 


ಚುಕ್ಕೆ ಗುರುತಿನ ಪ್ರಶ್ನೆ ಸಂಖ್ಯೆ:517ಕ್ಕೆ ಅನುಬಂಧ -3 


ಅಲಲ್ಯು ನಿಕ ಅಲ 


ಭೌತಿಕ ಪ್ರಗತಿ ಆರ್ಥಿಕ ಪ್ರಗತಿ ಭೌತಿಕ ಪ್ರಗತಿ ಆರ್ಥಿಕ ಪ್ರಗತಿ 


(ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) | (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 


ಭೌತಿಕ ಪ್ರಗತಿ 
(ಶೇಕಡವಾರು) 


ಆರ್ಥಿಕ ಪ್ರಗತಿ 
(ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 


ಭೌತಿಕ ಪ್ರಗತಿ 
(ಶೇಕಡವಾರು) 


ರಾಜ್ಯ ಸರ್ಕಾರದ ವತಿಯಿಂದ ಬಿಡುಗಡೆಯಾದ ಅನುದಾನದ ವಿವರಗಳು (ಪ್ರತಿ ಕಾಮಗಾರಿಗಳ ಭೌತಿಕ / ಆರ್ಥಿಕ ಪ್ರಗತಿಯ ವರ್ಷವಾರು ವಿವರ). 


Development to Mahadevpura kere 


GOK 


100% 


100.00 


ಈ ಕಾಮಗಾರಿಯು 2015-16ನೇ ಸಾಲಿನಲ್ಲಿ ರೂ. 300.00 
ಲಕ್ಷಗಳಿಗೆ ಅನುಮೋದನೆಯಾಗಿ ಕಾಮಗಾರಿ ಪ್ರಾರಂಭಿಸಿದ್ದು, ಸದರಿ 
ಸಾಲಿನಲ್ಲಿ ರೂ. 200.00 ಲಕ್ಷಗಳು ವೆಚ್ಚವಾಗಿದ್ದು ಉಳಿದ ಮೊತ್ತ 

ರೂ. 100.00 ಲಕ್ಷಗಳು ಮುಂದುವರೆದ ಕಾಮಗಾರಿಯಾಗಿ 

ಪರಿಗಣಿಸಲಾಗಿದೆ. 


Development of Mahadevpura Lake 
phase -Il 


GOK 


49% 


108.86 


51% 109.09 


ಈ ಕಾಮಗಾರಿಯು 2015-16ನೇ ಸಾಲಿನಲ್ಲಿ ರೂ. 250.00 
ಲಕ್ಷಗಳಿಗೆ ಅನುಮೋದನೆಯಾಗಿ ಕಾಮಗಾರಿ ಪ್ರಾರಂಭಿಸಿದ್ದು, ಸದರಿ 
ಸಾಲಿನಲ್ಲಿ ರೂ. 20.00 ಲಕ್ಷಗಳು ವೆಚ್ಚವಾಗಿದ್ದು ಉಳಿದ ಮೊತ್ತ 
ರೂ. 230.00 ಲಕ್ಷಗಳು ಮುಂದುವರೆದ ಕಾಮಗಾರಿಯಾಗಿ 
ಪರಿಗಣಿಸಲಾಗಿದೆ. 


Development to kundalahalli kere 


GOK 


70% 


30% 268.47 


ಈ ಕಾಮಗಾರಿಯು 2015-16ನೇ ಸಾಲಿನಲ್ಲಿ ರೂ. 300.00 
ಲಕ್ಷಗಳಿಗೆ ಅನುಮೋದನೆಯಾಗಿ ಕಾಮಗಾರಿ ಪ್ರಾರಂಭಿಸಿದ್ದು, ಸದರಿ 
ಸಾಲಿನಲ್ಲಿ ರೂ. 20.00 ಲಕ್ಷಗಳು ವೆಚ್ಚವಾಗಿದ್ದು ಉಳಿದ ಮೊತ್ತ 
ರೂ. 280.00 ಲಕ್ಷಗಳು ಮುಂದುವರೆದ ಕಾಮಗಾರಿಯಾಗಿ 
ಪರಿಗಣಿಸಲಾಗಿದೆ. 


Development of Kundalahalli Lake 
phase-Il 


GOK 


30% 


70% 66.30 


ಈ ಕಾಮಗಾರಿಯು 2015-16ನೇ ಸಾಲಿನಲ್ಲಿ ರೂ. 100.00 
ಲಕ್ಷಗಳಿಗೆ ಅನುಮೋದನೆಯಾಗಿ ಕಾಮಗಾರಿ ಪ್ರಾರಂಭಿಸಿದ್ದು, ಸದರಿ 
ಸಾಲಿನಲ್ಲಿ ರೂ. 20.00 ಲಕ್ಷಗಳು ವೆಚ್ಚವಾಗಿದ್ದು ಉಳಿದ ಮೊತ್ತ 
ರೂ. 80.00 ಲಕ್ಷಗಳು ಮುಂದುವರೆದ ಕಾಮಗಾರಿಯಾಗಿ 
ಪರಿಗಣಿಸಲಾಗಿದೆ. 


Development of Kattigenahalli Lake 


Development of Thirumenahalli 
Lake 


Comprehensive development of H 
Gollahalli lake phase-1 


GOK 


70% 


30% 44.18 


30% 54.78 
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ಈ ಕಾಮಗಾರಿಯು 2015-16ನೇ ಸಾಲಿನಲ್ಲಿ ರೂ. 96.91 
ಲಕ್ಷಗಳಿಗೆ ಅನುಮೋದನೆಯಾಗಿ ಕಾಮಗಾರಿ ಪ್ರಾರಂಭಿಸಿದ್ದು, ಸದರಿ 
ಸಾಲಿನಲ್ಲಿ ರೂ. 50.00 ಲಕ್ಷಗಳು ವೆಚ್ಚವಾಗಿದ್ದು ಉಳಿದ ಮೊತ್ತ 
ರೂ. 46.91 ಲಕ್ಷಗಳು ಮುಂದುವರೆದ ಕಾಮಗಾರಿಯಾಗಿ 
ಪರಿಗಣಿಸಲಾಗಿದೆ. 


ಈ ಕಾಮಗಾರಿಯು 2015-16ನೇ ಸಾಲಿನಲ್ಲಿ ರೂ. 158.17 
ಲಕ್ಷಗಳಿಗೆ ಅನುಮೋದನೆಯಾಗಿ ಕಾಮಗಾರಿ ಪ್ರಾರಂಭಿಸಿದ್ದು, ಸದರಿ 
ಸಾಲಿನಲ್ಲಿ ರೂ. 100.00 ಲಕ್ಷಗಳು ವೆಚ್ಚವಾಗಿದ್ದು ಉಳಿದ ಮೊತ್ತ 
ರೂ. 58.17 ಲಕ್ಷಗಳು ಮುಂದುವರೆದ ಕಾಮಗಾರಿಯಾಗಿ 
ಪರಿಗಣಿಸಲಾಗಿದೆ. 


ಈ ಕಾಮಗಾರಿಯು 2015-16ನೇ ಸಾಲಿನಲ್ಲಿ ರೂ. 309.64 
ಲಕ್ಷಗಳಿಗೆ ಅನುಮೋದನೆಯಾಗಿ ಕಾಮಗಾರಿ ಪ್ರಾರಂಭಿಸಿದ್ದು, ಸದರಿ 
ಸಾಲಿನಲ್ಲಿ ರೂ. 255.00 ಲಕ್ಷಗಳು ವೆಚ್ಚವಾಗಿದ್ದು ಉಳಿದ ಮೊತ್ತ 

ರೂ. 54.64 ಲಕ್ಷಗಳು ಮುಂದುವರೆದ ಕಾಮಗಾರಿಯಾಗಿ 

ಪರಿಗಣಿಸಲಾಗಿದೆ. 


2016-17 2017-18 2018-19 2019-20 2020-21 


ರಾಜ್ಯ ಸರ್ಕಾರದ 
ಕ್ರಸಂ ಕಾಮಗಾರಿಯ ಹೆಸರು ಅನುದಾನದಡಿಯಲ್ಲಿನ | ಭೌತಿಕ ಪ್ರಗತಿ | ಆರ್ಥಿಕ ಪ್ರಗತಿ | ಭೌತಿಕ ಪ್ರಗತಿ | ಆರ್ಥಿಕ ಪ್ರಗತಿ | ಭೌತಿಕ ಪ್ರಗತಿ | ಆರ್ಥಿಕ ಪ್ರಗತಿ | ಭೌತಿಕ ಪ್ರಗತಿ | ಆರ್ಥಿಕ ಪ್ರಗತಿ | ಭೌತಿಕ ಪ್ರಗತಿ | ಆರ್ಥಿಕ ಪ್ರಗತಿ 
ಯೋಜನೆಯ ಹೆಸರು | (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) | (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) | (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) | (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) | (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 
01 02 03 04 06 07 08 


05 09 10 
ಈ ಕಾಮಗಾರಿಯು 2015-16ನೇ ಸಾಲಿನಲ್ಲಿ ರೂ. 338.57 
ಸ ಲಕ್ಷಗಳಿಗೆ ಅನುಮೋದನೆಯಾಗಿ ಕಾಮಗಾರಿ ಪ್ರಾರಂಭಿಸಿದ್ದು, ಸದರಿ 
Comprehensive decvelopment of 4474 80% 135.00 17.77 ಸಾಲಿನಲ್ಲಿ ರೂ. 141.00 ಲಕ್ಷಗಳು ವೆಚ್ಚವಾಗಿದ್ದು ಉಳಿದ ಮೊತ್ತ 
Harohalli lake Phase-1 ರೂ. 198.11 ಲಕ್ಷಗಳು ಮುಂದುವರೆದ ಕಾಮಗಾರಿಯಾಗಿ 
ಪರಿಗಣಿಸಲಾಗಿದೆ. 
ಈ ಕಾಮಗಾರಿಯು 2015-16ನೇ ಸಾಲಿನಲ್ಲಿ ರೂ. 300.00 
Comprehensive development of ಲಕ್ಷಗಳಿಗೆ ಅನುಮೋದನೆಯಾಗಿ ಕಾಮಗಾರಿ ಪ್ರಾರಂಭಿಸಿದ್ದು, ಸದರಿ 
Nayandahalli Lake Pahse- 71.07 43.16 34.26 ಸಾಲಿನಲ್ಲಿ. ರೂ.150.00. ಲಕ್ಷಗಳು: ವೆಚ್ಚವಾಗಿದ್ದು: ಉಳಿದ 'ಮೊತ್ತ 
3 ರೂ. 150.83 ಲಕ್ಷಗಳು ಮುಂದುವರೆದ ಕಾಮಗಾರಿಯಾಗಿ 
ಪರಿಗಣಿಸಲಾಗಿದೆ. 
ಈ ಕಾಮಗಾರಿಯು 2015-16ನೇ ಸಾಲಿನಲ್ಲಿ ರೂ. 2223.14 
ಲಕ್ಷಗಳಿಗೆ ಅನುಮೋದನೆಯಾಗಿ ಕಾಮಗಾರಿ ಪ್ರಾರಂಭಿಸಿದ್ದು, ಸದರಿ 
Development of Kalkere Lake 802.24 45% 291.77 15% 59.22 ಸಾಲಿನಲ್ಲಿ ರೂ. 1041.92 ಲಕ್ಷಗಳು ವೆಚ್ಚವಾಗಿದ್ದು ಉಳಿದ ಮೊತ್ತ 
ರೂ. 1181.22 ಲಕ್ಷಗಳು ಮುಂದುವರೆದ ಕಾಮಗಾರಿಯಾಗಿ 
ಪರಿಗಣಿಸಲಾಗಿದೆ. 
ಈ ಕಾಮಗಾರಿಯು 2015-16ನೇ ಸಾಲಿನಲ್ಲಿ ರೂ. 262.85 
0 ಲಕ್ಷಗಳಿಗೆ ಅನುಮೋದನೆಯಾಗಿ ಕಾಮಗಾರಿ ಪ್ರಾರಂಭಿಸಿದ್ದು, ಸದರಿ 
Improvements to Halasur Lake in 142.59 ಸಾಲಿನಲ್ಲಿ ರೂ. 50.00 ಲಕ್ಷಗಳು ವೆಚ್ಚವಾಗಿದ್ದು ಉಳಿದ ಮೊತ್ತ 
ward no.90 ರೂ. 212.85 ಲಕ್ಷಗಳು ಮುಂದುವರೆದ ಕಾಮಗಾರಿಯಾಗಿ 
ಪರಿಗಣಿಸಲಾಗಿದೆ. 
ಈ ಕಾಮಗಾರಿಯು 2015-16ನೇ ಸಾಲಿನಲ್ಲಿ ರೂ. 266.00 
K ಲಕ್ಷಗಳಿಗೆ ಅನುಮೋದನೆಯಾಗಿ ಕಾಮಗಾರಿ ಪ್ರಾರಂಭಿಸಿದ್ದು, ಸದರಿ 
Development of Kodige 35% 204.29 ಸಾಲಿನಲ್ಲಿ ರೂ. 60.00 ಲಕ್ಷಗಳು ವೆಚ್ಚವಾಗಿದ್ದು ಉಳಿದ ಮೊತ್ತ 
Singasandra Lake ರೂ. 206.00 ಲಕ್ಷಗಳು ಮುಂದುವರೆದ ಕಾಮಗಾರಿಯಾಗಿ 
ಪರಿಗಣಿಸಲಾಗಿದೆ. 


ಈ ಕಾಮಗಾರಿಯು 2015-16ನೇ ಸಾಲಿನಲ್ಲಿ ರೂ. 300..00 
Development of Basapura Lake 109.88 45% 91.59 15% 


Ep ಲಕ್ಷಗಳಿಗೆ ಅನುಮೋದನೆಯಾಗಿ ಕಾಮಗಾರಿ ಪ್ರಾರಂಭಿಸಿದ್ದು, ಸದರಿ 

ಈ ಕಾಮಗಾರಿಯು 2015-16ನೇ ಸಾಲಿನಲ್ಲಿ ರೂ. 255..00 

ಲಕ್ಷಗಳಿಗೆ ಅನುಮೋದನೆಯಾಗಿ ಕಾಮಗಾರಿ ಪ್ರಾರಂಭಿಸಿದ್ದು, ಸದರಿ 

Development of Mangammana 70% 190.88 ಸಾಲಿನಲ್ಲಿ ರೂ. 60.00 ಲಕ್ಷಗಳು ವೆಚ್ಚವಾಗಿದ್ದು ಉಳಿದ ಮೊತ್ತ 

Palya Lake ರೂ. 195.00 ಲಕ್ಷಗಳು ಮುಂದುವರೆದ ಕಾಮಗಾರಿಯಾಗಿ 
ಪರಿಗಣಿಸಲಾಗಿದೆ. 

ಈ ಕಾಮಗಾರಿಯು 2015-16ನೇ ಸಾಲಿನಲ್ಲಿ ರೂ. 200..00 

ಲಕ್ಷಗಳಿಗೆ ಅನುಮೋದನೆಯಾಗಿ ಕಾಮಗಾರಿ ಪ್ರಾರಂಭಿಸಿದ್ದು, ಸದರಿ 

provements of Kempambudhi 85.32 ಸಾಲಿನಲ್ಲಿ ರೂ. 100.00 ಲಕ್ಷಗಳು ವೆಚ್ಚವಾಗಿದ್ದು ಉಳಿದ ಮೊತ್ತ 

lake ರೂ. 100.00 ಲಕ್ಷಗಳು ಮುಂದುವರೆದ ಕಾಮಗಾರಿಯಾಗಿ 
ಪರಿಗಣಿಸಲಾಗಿದೆ. 


ಸಾಲಿನಲ್ಲಿ ರೂ. 60 ಲಕ್ಷಗಳು ವೆಚ್ಚವಾಗಿದ್ದು ಉಳಿದ ಮೊತ್ತ ರೂ. 
ಹು ( ಇ 1 3 
ಈ ಕಾಮಗಾರಿಯು 2015-16ನೇ ಸಾಲಿನಲ್ಲಿ ರೂ. 257.92 


240.00 ಲಕ್ಷಗಳು ಮುಂದುವರೆದ ಕಾಮಗಾರಿಯಾಗಿ 
ಲಕ್ಷಗಳಿಗೆ ಅನುಮೋದನೆಯಾಗಿ ಕಾಮಗಾರಿ ಪ್ರಾರಂಭಿಸಿದ್ದು, ಸದರಿ 


ಪರಿಗಣಿಸಲಾಗಿದೆ. 


Improvements to Jakkur Lake: 
Construction of Diversion Pipe line, 


16 [Inlet Improvements, Silt traps, Wet GOK 10% 0 90% 115.69 78.01 ಸಾಲಿನಲ್ಲಿ ರೂ. 50.00 ಲಕ್ಷಗಳು ವೆಚ್ಚವಾಗಿದ್ದು ಉಳಿದ ಮೊತ್ತ 
land improvements, Walk way ರೂ. 207.92 ಲಕ್ಷಗಳು ಮುಂದುವರೆದ ಕಾಮಗಾರಿಯಾಗಿ 
ಪರಿಗಣಿಸಲಾಗಿದೆ. 


improvements etc., 
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ಕಾಮಗಾರಿಯ ಹೆಸರು 


ರಾಜ್ಯ ಸರ್ಕಾರದ 
ಅನುದಾನದಡಿಯಲ್ಲಿನ 
ಯೋಜನೆಯ ಹೆಸರು 


2016-17 2017-18 2018-19 2019-20 2020-21 


ಭೌತಿಕ ಪ್ರಗತಿ 
(ಶೇಕಡವಾರು) 


ಆರ್ಥಿಕ ಪ್ರಗತಿ 
(ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 


ಭೌತಿಕ ಪ್ರಗತಿ 
(ಶೇಕಡವಾರು) 


ಆರ್ಥಿಕ ಪ್ರಗತಿ 
(ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 


ಭೌತಿಕ ಪ್ರಗತಿ 
(ಶೇಕಡವಾರು) 


ಆರ್ಥಿಕ ಪ್ರಗತಿ 
(ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 


ಭೌತಿಕ ಪ್ರಗತಿ 
(ಶೇಕಡವಾರು) 


ಆರ್ಥಿಕ ಪ್ರಗತಿ 
(ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 


ಭೌತಿಕ ಪ್ರಗತಿ 
(ಶೇಕಡವಾರು) 


ಆರ್ಥಿಕ ಪ್ರಗತಿ 
(ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 


Improvements to 
Lingadheeranahalli Lake 


Improvements to 
Kammagondanahalli Lake- Inlet 
improvements, Walkway 
improvements, 


04 


05 


06 


07 


08 


ಈ ಕಾಮಗಾರಿಯು 2015-16ನೇ ಸಾಲಿನಲ್ಲಿ ರೂ. 100 ಲಕ್ಷಗಳಿಗೆ 
ಅನುಮೋದನೆಯಾಗಿ ಕಾಮಗಾರಿ ಪ್ರಾರಂಭಿಸಿದ್ದು, ಸದರಿ ಸಾಲಿನಲ್ಲಿ 
ರೂ. 30.0 ಲಕ್ಷಗಳು ವೆಚ್ಚವಾಗಿದ್ದು ಉಳಿದ ಮೊತ್ತ ರೂ. 70.00 

ಲಕ್ಷಗಳು ಮುಂದುವರೆದ ಕಾಮಗಾರಿಯಾಗಿ ಪರಿಗಣಿಸಲಾಗಿದೆ. 


ಈ ಕಾಮಗಾರಿಯು 2015-16ನೇ ಸಾಲಿನಲ್ಲಿ ರೂ. 300 ಲಕ್ಷಗಳಿಗೆ 
ಅನುಮೋದನೆಯಾಗಿ ಕಾಮಗಾರಿ ಪ್ರಾರಂಭಿಸಿದ್ದು, ಸದರಿ ಸಾಲಿನಲ್ಲಿ 
ರೂ. 50.00 ಲಕ್ಷಗಳು ವೆಚ್ಚವಾಗಿದ್ದು ಉಳಿದ ಮೊತ್ತ ರೂ. 
250.00 ಲಕ್ಷಗಳು ಮುಂದುವರೆದ ಕಾಮಗಾರಿಯಾಗಿ 
ಪರಿಗಣಿಸಲಾಗಿದೆ. 


Development of Deepanjalli Lake: 
Deweeding, Missing Chain Link 
Fencing, Childrens Play area, 
Electrification, Toilet block. 


ಕಾಮಗಾರಿ ಪೂರ್ಣಗೊಂಡಿದೆ 


Construction, Supply, Errection 
Commissioning of 0.3MLD 
Capacity STP using Soil Bio 
Technology with the Trail run of 6 
months followed by 5 years 
operation & Maintenance at 
Deepanjali Lake. 


ಕಾಮಗಾರಿ ಪೂರ್ಣಗೊಂಡಿದೆ 


Development of Challakere phase II 


Wet land improvement and other 
works to Herohalli lake 


Development of Baiyappana palya 
Lake 


ಈ ಕಾಮಗಾರಿಯು 2015-16ನೇ ಸಾಲಿನಲ್ಲಿ ರೂ. 
191.50ಲಕ್ಷಗಳಿಗೆ ಅನುಮೋದನೆಯಾಗಿ ಕಾಮಗಾರಿ ಪ್ರಾರಂಭಿಸಿದ್ದು, 
ಸದರಿ ಸಾಲಿನಲ್ಲಿ ರೂ. 50.00 ಲಕ್ಷಗಳು ವೆಚ್ಚವಾಗಿದ್ದು ಉಳಿದ 
ಮೊತ್ತ ರೂ. 141.50 ಲಕ್ಷಗಳು ಮುಂದುವರೆದ ಕಾಮಗಾರಿಯಾಗಿ 
ಪರಿಗಣಿಸಲಾಗಿದೆ. 


ಈ ಕಾಮಗಾರಿಯು 2015-16ನೇ ಸಾಲಿನಲ್ಲಿ ರೂ. 51.39 
ಲಕ್ಷಗಳಿಗೆ ಅನುಮೋದನೆಯಾಗಿ ಕಾಮಗಾರಿ ಪ್ರಾರಂಭಿಸಿದ್ದು, ಸದರಿ 
ಸಾಲಿನಲ್ಲಿ ರೂ. 30 ಲಕ್ಷಗಳು ವೆಚ್ಚವಾಗಿದ್ದು ಉಳಿದ ಮೊತ್ತ ರೂ. 

21.39 ಲಕ್ಷಗಳು ಮುಂದುವರೆದ ಕಾಮಗಾರಿಯಾಗಿ 
ಪರಿಗಣಿಸಲಾಗಿದೆ. 


ಈ ಕಾಮಗಾರಿಯು 2015-16ನೇ ಸಾಲಿನಲ್ಲಿ ರೂ. 90.97 
ಲಕ್ಷಗಳಿಗೆ ಅನುಮೋದನೆಯಾಗಿ ಕಾಮಗಾರಿ ಪ್ರಾರಂಭಿಸಿದ್ದು, ಸದರಿ 
ಸಾಲಿನಲ್ಲಿ ರೂ. 25 ಲಕ್ಷಗಳು ವೆಚ್ಚವಾಗಿದ್ದು ಉಳಿದ ಮೊತ್ತ ರೂ. 

65.97 ಲಕ್ಷಗಳು ಮುಂದುವರೆದ ಕಾಮಗಾರಿಯಾಗಿ 
ಪರಿಗಣಿಸಲಾಗಿದೆ. 


Construction of Immersion Tank at 
Sankey tank 
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ಈ ಕಾಮಗಾರಿಯು 2015-16ನೇ ಸಾಲಿನಲ್ಲಿ ರೂ. 45.00 
ಲಕ್ಷಗಳಿಗೆ ಅನುಮೋದನೆಯಾಗಿ ಕಾಮಗಾರಿ ಪ್ರಾರಂಭಿಸಿದ್ದು, ಸದರಿ 
ಸಾಲಿನಲ್ಲಿ ರೂ. 20 ಲಕ್ಷಗಳು ವೆಚ್ಚವಾಗಿದ್ದು ಉಳಿದ ಮೊತ್ತ ರೂ. 

25.01 ಲಕ್ಷಗಳು ಮುಂದುವರೆದ ಕಾಮಗಾರಿಯಾಗಿ 
ಪರಿಗಣಿಸಲಾಗಿದೆ. 


ಕಾಮಗಾರಿಯ ಹೆಸರು 


ರಾಜ್ಯ ಸರ್ಕಾರದ 
ಅನುದಾನದಡಿಯಲ್ಲಿನ 
ಯೋಜನೆಯ ಹೆಸರು 


2016-17 2017-18 2018-19 2019-20 2020-21 


ಭೌತಿಕ ಪ್ರಗತಿ 
(ಶೇಕಡವಾರು) 


ಆರ್ಥಿಕ ಪ್ರಗತಿ 
(ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 


ಭೌತಿಕ ಪ್ರಗತಿ 
(ಶೇಕಡವಾರು) 


ಆರ್ಥಿಕ ಪ್ರಗತಿ 
(ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 


ಭೌತಿಕ ಪ್ರಗತಿ 
(ಶೇಕಡವಾರು) 


ಆರ್ಥಿಕ ಪ್ರಗತಿ 
(ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 


ಭೌತಿಕ ಪ್ರಗತಿ 
(ಶೇಕಡವಾರು) 


ಆರ್ಥಿಕ ಪ್ರಗತಿ 
(ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 


ಭೌತಿಕ ಪ್ರಗತಿ 
(ಶೇಕಡವಾರು) 


ಆರ್ಥಿಕ ಪ್ರಗತಿ 
(ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 


Improvements of existing 
embankment of Sankey Tank in 
Eastern side by providing Gabion 
box 


Improvements to Eastern side 
Pathway of Sankey Tank 


06 


07 


08 


ಈ ಕಾಮಗಾರಿಯು 2015-16ನೇ ಸಾಲಿನಲ್ಲಿ ರೂ. 96.42 
ಲಕ್ಷಗಳಿಗೆ ಅನುಮೋದನೆಯಾಗಿ ಕಾಮಗಾರಿ ಪ್ರಾರಂಭಿಸಿದ್ದು, ಸದರಿ 
ಸಾಲಿನಲ್ಲಿ ರೂ. 25 ಲಕ್ಷಗಳು ವೆಚ್ಚವಾಗಿದ್ದು ಉಳಿದ ಮೊತ್ತ ರೂ. 

71.42 ಲಕ್ಷಗಳು ಮುಂದುವರೆದ ಕಾಮಗಾರಿಯಾಗಿ 
ಪರಿಗಣಿಸಲಾಗಿದೆ. 


ಈ ಕಾಮಗಾರಿಯು 2015-16ನೇ ಸಾಲಿನಲ್ಲಿ ರೂ. 
159.86ಲಕ್ಷಗಳಿಗೆ ಅನುಮೋದನೆಯಾಗಿ ಕಾಮಗಾರಿ ಪ್ರಾರಂಭಿಸಿದ್ದು, 
ಸದರಿ ಸಾಲಿನಲ್ಲಿ ರೂ. 33 ಲಕ್ಷಗಳು ವೆಚ್ಚವಾಗಿದ್ದು ಉಳಿದ ಮೊತ್ತ 

ರೂ. 126.86 ಲಕ್ಷಗಳು ಮುಂದುವರೆದ ಕಾಮಗಾರಿಯಾಗಿ 
ಪರಿಗಣಿಸಲಾಗಿದೆ. 


Comprehensive Development of 
Jogi kere Phase 1 in Bangalore 


Preparetion of DPR for BDA 
handedover lakes (Garugachar 
palya, Bhattarahalli lake, 
Chikkabasavanapura lake, Panatur- 
38, Ibbaluru, Siddapura, Hoodi, 
Horamavu Agara, Bhoganahalli 

ake, & Sadarmangala lake) 


Preparetion of DPR for BDA 
handedover lakes (Kalena 
agrahara, Begur, Gottigere & 
Subramanyapura) 


ಈ ಕಾಮಗಾರಿಯು 2015-16ನೇ ಸಾಲಿನಲ್ಲಿ ರೂ.100ಲಕ್ಷಗಳಿಗೆ 
ಅನುಮೋದನೆಯಾಗಿ ಕಾಮಗಾರಿ ಪ್ರಾರಂಭಿಸಿದ್ದು, ಸದರಿ ಸಾಲಿನಲ್ಲಿ 
ರೂ. 30 ಲಕ್ಷಗಳು ವೆಚ್ಚವಾಗಿದ್ದು ಉಳಿದ ಮೊತ್ತ ರೂ. 70 
ಲಕ್ಷಗಳು ಮುಂದುವರೆದ ಕಾಮಗಾರಿಯಾಗಿ ಪರಿಗಣಿಸಲಾಗಿದೆ. 


ಕಾಮಗಾರಿ ಪೂರ್ಣಗೊಂಡಿದೆ 


ಕಾಮಗಾರಿ ಪೂರ್ಣಗೊಂಡಿದೆ 


Preparetion of DPR for BDA 
handedover lakes (Bagalagunte 
ake & vishwanidam) 


Improvements to Rachenahalli lake 


ಕಾಮಗಾರಿ ಪೂರ್ಣಗೊಂಡಿದೆ 


ಈ ಕಾಮಗಾರಿಯು 2015-16ನೇ ಸಾಲಿನಲ್ಲಿ ರೂ.100ಲಕ್ಷಗಳಿಗೆ 
ಅನುಮೋದನೆಯಾಗಿ ಕಾಮಗಾರಿ ಪ್ರಾರಂಭಿಸಿದ್ದು, ಸದರಿ ಸಾಲಿನಲ್ಲಿ 
ರೂ. 28.30 ಕ್ಷಗಳು ವೆಚ್ಚವಾಗಿದ್ದು ಉಳಿದ ಮೊತ್ತ ರೂ. 121.70 

ಲಕ್ಷಗಳು ಮುಂದುವರೆದ ಕಾಮಗಾರಿಯಾಗಿ ಪರಿಗಣಿಸಲಾಗಿದೆ. 


Improvements to Kundalahalli lake 


ಕಾಮಗಾರಿ ಪೂರ್ಣಗೊಂಡಿದೆ 


Nagarothana Grants 2016- 
17 & 2017-18. 


Development to Kuldu Doddakere 


Nagarothana 


50.92 


30% 
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ಈ ಕಾಮಗಾರಿಯು 2015-16ನೇ ಸಾಲಿನಲ್ಲಿ ರೂ.209.90 
ಲಕ್ಷಗಳಿಗೆ ಅನುಮೋದನೆಯಾಗಿ ಕಾಮಗಾರಿ ಪ್ರಾರಂಭಿಸಿದ್ದು, ಸದರಿ 
ಸಾಲಿನಲ್ಲಿ ರೂ. 109.90 ಕ್ಷಗಳು ವೆಚ್ಚವಾಗಿದ್ದು ಉಳಿದ ಮೊತ್ತ 
ರೂ. 100.00 ಲಕ್ಷಗಳು ಮುಂದುವರೆದ ಕಾಮಗಾರಿಯಾಗಿ 
ಪರಿಗಣಿಸಲಾಗಿದೆ. 


2016-17 2017-18 2018-19 2019-20 2020-21 


ರಾಜ್ಯ ಸರ್ಕಾರದ 


ಕಾಮಗಾರಿಯ ಹೆಸರು ಅನುದಾನದಡಿಯಲ್ಲಿನ | ಭೌತಿಕ ಪ್ರಗತಿ | ಆರ್ಥಿಕ ಪ್ರಗತಿ | ಭೌತಿಕ ಪ್ರಗತಿ | ಆರ್ಥಿಕ ಪ್ರಗತಿ | ಭೌತಿಕ ಪ್ರಗತಿ | ಆರ್ಥಿಕ ಪ್ರಗತಿ | ಭೌತಿಕ ಪ್ರಗತಿ | ಆರ್ಥಿಕ ಪ್ರಗತಿ | ಭೌತಿಕ ಪ್ರಗತಿ | ಆರ್ಥಿಕ ಪ್ರಗತಿ 
ಯೋಜನೆಯ ಹೆಸರು | (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) | (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) | (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) | (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) | (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 


04 05 06 


ಈ ಕಾಮಗಾರಿಯು 2015-16ನೇ ಸಾಲಿನಲ್ಲಿ ರೂ.317.57 
ಲಕ್ಷಗಳಿಗೆ ಅನುಮೋದನೆಯಾಗಿ ಕಾಮಗಾರಿ ಪ್ರಾರಂಭಿಸಿದ್ದು, ಸದರಿ 
ಸಾಲಿನಲ್ಲಿ ರೂ. 250.00 ಕ್ಷಗಳು ವೆಚ್ಚವಾಗಿದ್ದು ಉಳಿದ ಮೊತ್ತ 
ರೂ. 67.57 ಲಕ್ಷಗಳು ಮುಂದುವರೆದ ಕಾಮಗಾರಿಯಾಗಿ 
ಪರಿಗಣಿಸಲಾಗಿದೆ. 


Development to Sowlkere Nagarothana 


ಈ ಕಾಮಗಾರಿಯು 2015-16ನೇ ಸಾಲಿನಲ್ಲಿ ರೂ. 106.92 
ಲಕ್ಷಗಳಿಗೆ ಅನುಮೋದನೆಯಾಗಿ ಕಾಮಗಾರಿ ಪ್ರಾರಂಭಿಸಿದ್ದು, ಸದರಿ 
Inlet Improvements to Nagarothana ಸಾಲಿನಲ್ಲಿ ರೂ. 50.00 ಕ್ಷಗಳು ವೆಚ್ಚವಾಗಿದ್ದು ಉಳಿದ ಮೊತ್ತ ರೂ. 
Kavdenahalli lake 56.92 ಲಕ್ಷಗಳು ಮುಂದುವರೆದ ಕಾಮಗಾರಿಯಾಗಿ 
ಪರಿಗಣಿಸಲಾಗಿದೆ. 


ಈ ಕಾಮಗಾರಿಯು 2015-16ನೇ ಸಾಲಿನಲ್ಲಿ ರೂ. 270.52 


Development and Rejuvenation of ಲಕ್ಷಗಳಿಗೆ ಅನುಮೋದನೆಯಾಗಿ ಕಾಮಗಾರಿ ಪ್ರಾರಂಭಿಸಿದ್ದು, ಸದರಿ 


Palanahalli Lake, Phase-1, Nagarothana § ಸಾಲಿನಲ್ಲಿ ರೂ. 175 ಲಕ್ಷಗಳು ವೆಚ್ಚವಾಗಿದ್ದು ಉಳಿದ ಮೊತ್ತ ರೂ. 
Bangalore 39.41 ಲಕ್ಷಗಳು ಮುಂದುವರೆದ ಕಾಮಗಾರಿಯಾಗಿ 


ಪರಿಗಣಿಸಲಾಗಿದೆ. 


ಈ ಕಾಮಗಾರಿಯು 2015-16ನೇ ಸಾಲಿನಲ್ಲಿ ರೂ. 313.32 
y ಲಕ್ಷಗಳಿಗೆ ಅನುಮೋದನೆಯಾಗಿ ಕಾಮಗಾರಿ ಪ್ರಾರಂಭಿಸಿದ್ದು, ಸದರಿ 
Comprehensive development of Nagarothana ಸಾಲಿನಲ್ಲಿ ರೂ. 258.61 ಲಕ್ಷಗಳು ವೆಚ್ಚವಾಗಿದ್ದು ಉಳಿದ ಮೊತ್ತ 
Handrahalli Lake ರೂ. 54.71 ಲಕ್ಷಗಳು ಮುಂದುವರೆದ ಕಾಮಗಾರಿಯಾಗಿ 
ಪರಿಗಣಿಸಲಾಗಿದೆ. 


Package 1: Development of 
Kempambudi lake, Improvments to 
Kalkere Lake, Sewage diversion 
drain at Kaigondanahalli lake 


Package 2: Development of 

Devarabeesanahalli Lake Phase-1, 

Development of Siddapura Lake Nagarothana 55% 520.3 ಪೂರ್ಣಗೊಂಡಿದೆ 
Phase-1, Development of Panathur 

lake Phase-1 

Package 3: Development of 

Gottigere Phase-1, Development of 

Ibblur Lake Phase-1, Nagarothana 107.26 ಪೂರ್ಣಗೊಂಡಿದೆ 
Development of Hormavu Agara 

Lake Phase-1 


Package 4: Development of 

Sadaramangala Lake Phase-1, 

Development of Bhattarahalli Lake 

Phase-1, Development of Nagarothana ’ 444.70 15% 177.3 ಪೂರ್ಣಗೊಂಡಿದೆ 
Garudachar Palya Lake, Phase-1, 

Providing Chain Link Fencing to 

Hoodi Giddanakere 
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Nagarothana ಪೂರ್ಣಗೊಂಡಿದೆ 


2016-17 2017-18 2018-19 2019-20 2020-21 


ರಾಜ್ಯ ಸರ್ಕಾರದ 
ಕ್ರಸಂ ಕಾಮಗಾರಿಯ ಹೆಸರು ಅನುದಾನದಡಿಯಲ್ಲಿನ | ಭೌತಿಕ ಪ್ರಗತಿ | ಆರ್ಥಿಕ ಪ್ರಗತಿ | ಭೌತಿಕ ಪ್ರಗತಿ | ಆರ್ಥಿಕ ಪ್ರಗತಿ | ಭೌತಿಕ ಪ್ರಗತಿ | ಆರ್ಥಿಕ ಪ್ರಗತಿ | ಭೌತಿಕ ಪ್ರಗತಿ | ಆರ್ಥಿಕ ಪ್ರಗತಿ | ಭೌತಿಕ ಪ್ರಗತಿ | ಆರ್ಥಿಕ ಪ್ರಗತಿ 
ಯೋಜನೆಯ ಹೆಸರು | (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) | (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) | (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) | (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) | (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 
01 02 03 04 05 06 07 08 09 10 11 12 13 


43 


Package 5: Improvement and over 
all development of Singapura Lake 
in ward no-11, Development of 
Bagalgunte Lake Phase-1, 
Pathway improvements at 
Yelahanka lake, Construction of 
Protection walls in 
Chinnappanahalli lake 


Package 6: Improvments of 
Mallathahalli lake, Improvments of 
Ullala lake, Improvments to 
Nayandahalli Lake 


Nagarothana 


Nagarothana 


45% 


405.75 


55% 


468.16 


ಕಾಮಗಾರಿ 


ಪೂರ್ಣಗೊಂಡಿದೆ 


ಪೂರ್ಣಗೊಂಡಿದೆ 


44 


Package 7: Development of 
Subramanyapura lake Phase-1, 
Development of Annappanakere / 
Yelchenahalli Lake Phase-1, 
Development of 

Sarakki/ Jaraganahalli/ 
Puttenahalli Lake 


Nagarothana 


75% 


640.68 


25% 


262.28 


ಕಾಮಗಾರಿ 


ಪೂರ್ಣಗೊಂಡಿದೆ 


45 


Package 8: Strenghtning of 
Eastern Bund of Sankey, 
Improvments and De-siliting work 
to Doddabommasandra lake in 
ward no-10, Development of 
Chikkabasavanapura Lake Phase-1 


Nagarothana 


20% 


105.44 


50% 


314.64 


30% 


201.82 


ಕಾಮಗಾರಿ 


ಪೂರ್ಣಗೊಂಡಿದೆ 


46 


Preparation of DPR for 
Development of Kodige singasandra 
ake, Jakkur Lake, Benniganahalli 
Lake, Nallurahalli Lake, Hoodi 
Giddanakere Lake, Kalkere 
Rampura Lake, Somsundra palya 
ake & Halasur Lake. 


Nagarothana 


100% 


40.80 


ಕಾಮಗಾರಿ 


ಪೂರ್ಣಗೊಂಡಿದೆ 


47 


Package 9: Pumping treated water 
rom jakkur lake to tirumenahalli 
ake and kogilu lake in 
byatarayanapura assembly 
constituency, Development of 
Benniganahalli Lake, 
Improvements to Annappanakere / 
Yelchenahalli Lake Phase-1, 
Improvements to Gottigere Lake 


Nagarothana 


10% 


25% 


342.87 


65% 


471.74 


66.41 


ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ 
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2016-17 2017-18 2018-19 2019-20 2020-21 
ರಾಜ್ಯ ಸರ್ಕಾರದ 


ಕಾಮಗಾರಿಯ ಹೆಸರು ಅನುದಾನದಡಿಯಲ್ಲಿನ | ಭೌತಿಕ ಪ್ರಗತಿ | ಆರ್ಥಿಕ ಪ್ರಗತಿ | ಭೌತಿಕ ಪ್ರಗತಿ | ಆರ್ಥಿಕ ಪ್ರಗತಿ | ಭೌತಿಕ ಪ್ರಗತಿ | ಆರ್ಥಿಕ ಪ್ರಗತಿ | ಭೌತಿಕ ಪ್ರಗತಿ | ಆರ್ಥಿಕ ಪ್ರಗತಿ | ಭೌತಿಕ ಪ್ರಗತಿ | ಆರ್ಥಿಕ ಪ್ರಗತಿ 
ಯೋಜನೆಯ ಹೆಸರು | (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) | (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) | (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) | (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) | (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 


04 


05 06 07 08 09 10 1 12 13 

Package 10: Development of 
Anjanapura Avalahalli lake, 
Improvements works to 
Kempambudhi Lake, Improvements | Nagarothana 45% 645.17 50% 652.45 ಕಾಮಗಾರಿ ಪೂರ್ಣಗೊಂಡಿದೆ 
to Hormavu Agara Lake, Providing 
Chain Link fencing & allied works 
at Sadaramangala Lake. 
Package 11: Water reclamation 
plant at Doddakanneli lake, 
Upgradation of Existing STP at Nagarothana 25% ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ 
Uttarahalli Lake & construction of 
Toilet blocks at Deepanjali lake 

160.55 2060.06 4751.34 1825.93 921.79 


GOK 2017-18 


Preparation of DPR for development 
of BDA handedover Lakes, 
Jimkenahalli, Sitarampalya, 
Kelagina Byrasandra, 
Junnasandra, Chikkabegur, 
Basapura, Basavanapura, 
Aalahalli, Meenakshi, ಕಾಮಗಾರಿ ಪೂರ್ಣಗೊಂಡಿದೆ 
Chowdeshwari, Chuncha Ghatta, k 
Konankunte, Yellenahalli, 
Devarakere, Konappana Agrahara, 
Gowdanapalya Lake. Gunjur palya 
lake and Gunjur Mojikere. 


f Begur Kere ಕಾಮಗಾರಿ ಪೂರ್ಣಗೊಂಡಿದೆ 


Development of Somsundarapalya ಕಾಮಗಾರಿ ಪೂರ್ಣಗೊಂಡಿದೆ 
Lake 


Development of Bhoganahalli Lake ] ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ 


Development of Chunch Ghatta ಕಾಮಗಾರಿ ಪೂರ್ಣಗೊಂಡಿದೆ 
Lake 


Development of Sarakki Lake ಕಾಮಗಾರಿ ಪೂರ್ಣಗೊಂಡಿದೆ 


Development to Vibhutipura Lake ಕಾಮಗಾರಿ ಪೂರ್ಣಗೊಂಡಿದೆ 


Development of Kawdenahalli Lake ಕಾಮಗಾರಿ ಪೂರ್ಣಗೊಂಡಿದೆ 


Development of wetland at ಕಾಮಗಾರಿ ಪೂರ್ಣಗೊಂಡಿದೆ 
Herohalli lake g 


f Kalena agrahara ಪೂರ್ಣಗೊಂಡಿದೆ 


f Hoodi Lake ಪೂರ್ಣಗೊಂಡಿದೆ 


Page7of 12 


2016-17 2017-18 2018-19 2019-20 2020-21 


ರಾಜ್ಯ ಸರ್ಕಾರದ 


ಕಾಮಗಾರಿಯ ಹೆಸರು ಅನುದಾನದಡಿಯಲ್ಲಿನ | ಭೌತಿಕ ಪ್ರಗತಿ | ಆರ್ಥಿಕ ಪ್ರಗತಿ | ಭೌತಿಕ ಪ್ರಗತಿ | ಆರ್ಥಿಕ ಪ್ರಗತಿ | ಭೌತಿಕ ಪ್ರಗತಿ | ಆರ್ಥಿಕ ಪ್ರಗತಿ | ಭೌತಿಕ ಪ್ರಗತಿ | ಆರ್ಥಿಕ ಪ್ರಗತಿ | ಭೌತಿಕ ಪ್ರಗತಿ | ಆರ್ಥಿಕ ಪ್ರಗತಿ 
ಯೋಜನೆಯ ಹೆಸರು | (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) | (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) | (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) | (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) | (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 


04 12 


05 06 07 

Development of Sankey tank % ; ಕಾಮಗಾರಿ ಪೂರ್ಣಗೊಂಡಿದೆ 
Development to Harohalli Lake f p ಕಾಮಗಾರಿ ಪೂರ್ಣಗೊಂಡಿದೆ 
Water reclamation plant at ಕಾಮಗಾರಿ ಪಗತಿಯಲಿದೆ 
Devasandra Lake 5 kK ್‌ 

RE ಷಿ 
Water reclamation plant at Kudlu ಕಾಮಗಾರಿ ಪೂರ್ಣಗೊಂಡಿದ್ದು, ನಿರ್ವಹಣೆ 
Chikkere " ಪ್ರಗತಿಯಲ್ಲಿದೆ. 


EN NS NS NN NN SN NN ETN 


Package-A: Improvements to 
Uttarahalli Lake, Improvements to 
Kodige Singasandra Lake, 
Improvements to 
Somasundarapalya Lake, 
Improvements to Sadarmangala 
Lake, Improvements to Garudachar 
ya Lake, Improvements to ಕಾಮಗಾರಿ ಪಗತಿಯಲಿದೆ 
Halasur Lake, Improvements to ಜ್‌ 2 
Basapura lake, Improvements to 
ddakannenahalli Lake, 
provements to Ullala lake, 
provements to Kalena Agrahara 
Lake 


Package-B: Improvements to 
Herohalli Lake, Improvements to 
Devarakere and Byappanakunte 
Lake, Improvements to 
Kammagondanahalli lake, 
Improvements to Devarabisanahalli 
Lake and Chikkabasavanapura ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ 
lake, Improvements to Kothnur 
lake, Improvements to 
Subramanyapura lake, 
Improvements to Vibhutipura 
Lake, Improvements to 
Mangammanapalya Lake 


1578.98 


2018-19 & 2019-20 
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2016-17 2017-18 2018-19 2019-20 2020-21 


ರಾಜ್ಯ ಸರ್ಕಾರದ 
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ಯೋಜನೆಯ ಹೆಸರು | (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) | (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) | (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) | (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) | (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 
01 02 03 04 12 13 


Package-1: Development of 
Jimkenahalli Lake, Development of 
Gunjur Palya Lake, Improvements 
to Begur lake, Improvements to 
Siddapura lake 


C.M. Nava 
Nagarothana 


69 


Package-2: Comprehensive 
Development of Kaggadasapura 
Lake in ward no.57 of BBMP, 
Comprehensive Development of 
Bairasandra Lake in ward no.58 of 
BBMP, Development of Hoodi 
Giddanakere. 


Package-3: Development of 
Yellenahalli Lake, Development of 
Doddakallasandra Lake, 
Development of Gubbalalu Lake, 
Development of Basapura Lake-2, 
Development of Konappana 
Agrahara lake, Development of 
Kammanahalli Lake (Meenakshi 
Lake) 


C.M. Nava 
Nagarothana 


C.M. Nava 
Nagarothana 


05 06 07 08 09 10 1 


60% 


1125.73 


70 


Package-4: Development of 
Gowdana Palya Lake, Development 
of Vasanthapura kere/Janardhana 
kere, Improvements to Dorekere 


C.M. Nava 
Nagarothana 


65% 


1155.63 


71 


Package-5: Improvements to 
Yelahanka Lake, Improvements to 
Attur Lake (Veerasagara Lake), 
Improvements to Allalsandra Lake, 
Attur Lake development works. 
(SWM Grants), Yelahanka lake 
development works & other 
development works (SWM Grants) 


C.M. Nava 
Nagarothana 
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20% 


2016-17 2017-18 2018-19 2019-20 2020-21 


ರಾಜ್ಯ ಸರ್ಕಾರದ 


ಕಾಮಗಾರಿಯ ಹೆಸರು ಅನುದಾನದಡಿಯಲ್ಲಿನ | ಭೌತಿಕ ಪ್ರಗತಿ | ಆರ್ಥಿಕ ಪ್ರಗತಿ | ಭೌತಿಕ ಪ್ರಗತಿ | ಆರ್ಥಿಕ ಪ್ರಗತಿ | ಭೌತಿಕ ಪ್ರಗತಿ | ಆರ್ಥಿಕ ಪ್ರಗತಿ | ಭೌತಿಕ ಪ್ರಗತಿ | ಆರ್ಥಿಕ ಪ್ರಗತಿ | ಭೌತಿಕ ಪ್ರಗತಿ | ಆರ್ಥಿಕ ಪ್ರಗತಿ 
ಯೋಜನೆಯ ಹೆಸರು | (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) | (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) | (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) | (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) | (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 


04 


Package-6: Improvements to 
Puttenahalli Lake, Balance 
developmental works of 
Byrasandra Lake in Ward no-153, 
Improvements to Talghatapura 
Lake, Development of CM. Nava RN 
Chokkabasthi Lake, Impriovement Nalare ಗ ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ 
& development at Uttrahalli Lake 

in Ward no 184, Construction of 
RCC retaining wall, RCC drains 
with covering slabs to Devarakere 
Lake & surrounding area in ward 
no 161. 


Package-8: Development of 
Nalluralli tank, Improvements to 
Sowl Kere, Construction of STP at 
Chinnappanahalli Lake in Ward C.M. Nava 
No.85,Construction of STP at Nagarothana 
Munnekolalu Lake in Ward No.85, 
Improvements to Sigehalli lake & 
Construction of STP, 


Package-11: Improvements to C.M. Nava 
Sankey Lake in ward no 35 Nagarothana 
Packagel2: Improvements to Lake 
bed and Pathway for Mallathahalli 
Lake 

Packagel3: Construction of 
Retaining wall for Mallathahalli 
Lake 


C.M. Nava 
Nagarothana 


C.M. Nava 
Nagarothana 


Packagel4: Construction Glass 
77 |House and Hanging Pathway bridge 
in Mallathahalli lake 


C.M. Nava 
Nagarothana 
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ಕಾಮಗಾರಿಯ ಹೆಸರು 


ರಾಜ್ಯ ಸರ್ಕಾರದ 
ಅನುದಾನದಡಿಯಲ್ಲಿನ 
ಯೋಜನೆಯ ಹೆಸರು 


2016-17 2017-18 2018-19 2019-20 2020-21 


ಭೌತಿಕ ಪ್ರಗತಿ 
(ಶೇಕಡವಾರು) 


ಆರ್ಥಿಕ ಪ್ರಗತಿ 
(ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 


ಭೌತಿಕ ಪ್ರಗತಿ 
(ಶೇಕಡವಾರು) 


ಆರ್ಥಿಕ ಪ್ರಗತಿ 
(ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 


ಭೌತಿಕ ಪ್ರಗತಿ 
(ಶೇಕಡವಾರು) 


ಆರ್ಥಿಕ ಪ್ರಗತಿ ಭೌತಿಕ ಪ್ರಗತಿ ಆರ್ಥಿಕ ಪ್ರಗತಿ ಭೌತಿಕ ಪ್ರಗತಿ ಆರ್ಥಿಕ ಪ್ರಗತಿ 
(ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) | (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) | (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 


Packagel5: Providing Bridge for 
train Track in Mallathahalli Lake 


C.M. Nava 
Nagarothana 


Packagel6: Improvements to 
Mathikere Lake (J.P.Park) 


Packagel7: Providing Train Track, 
Train Station, Library and allied 
works in Mathikere Lake(J.P.Park) 


Packagel8:Development of 
Nagarbhavi Lake and 
Halagevaderahalli lake 


C.M. Nava 
Nagarothana 


C.M. Nava 
Nagarothana 


C.M. Nava 
Nagarothana 


Providing Lightings & other works 
to Hulimavu Lake in ward no.193 
Arekere, Improvements to walking 
path, lighting & others to AECS 
layout 


Package 21: Improvements to 
somsundarapalya Lake (SWM 
Grants), Improvements to 
Singasandra Lake, Hosur Main 
Road, Improvements to Chikka 
Begur Lake, Improvements to 
walking path, lighting & others 
Ibbaluru Lake, Improvements to 
Ibbluru Lake & Surroundings, 
Development works to Agara lake 


C.M. Nava 
Nagarothana 


C.M. Nava 
Nagarothana 


Package 22: Improvements to 
Kembathahalli Lake, Bangalore 
South Taluk, Improvements to 
Subbarayana kere Lake, Gottigere 
Bangalore South Taluk. 


C.M. Nava 
Nagarothana 


ಪ್ರಗತಿಯಲ್ಲಿದೆ 


2972.54 


Shubra Bangalore 2019-20 
and 2020-21 


Development of Rampura lake 
Phase-1 


Shubra 
Bangalore 


Development of Kannuru lake 
Phase-1 

Development of Doddagubbi lake 
Phase-1 


Shubra 
Bangalore 

Shubra 
Bangalore 
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2016-17 2017-18 2018-19 2019-20 2020-21 


ರಾಜ್ಯ ಸರ್ಕಾರದ 


ಕಾಮಗಾರಿಯ ಹೆಸರು ಅನುದಾನದಡಿಯಲ್ಲಿನ | ಭೌತಿಕ ಪ್ರಗತಿ | ಆರ್ಥಿಕ ಪ್ರಗತಿ | ಭೌತಿಕ ಪ್ರಗತಿ | ಆರ್ಥಿಕ ಪ್ರಗತಿ | ಭೌತಿಕ ಪ್ರಗತಿ | ಆರ್ಥಿಕ ಪ್ರಗತಿ | ಭೌತಿಕ ಪ್ರಗತಿ | ಆರ್ಥಿಕ ಪ್ರಗತಿ | ಭೌತಿಕ ಪ್ರಗತಿ | ಆರ್ಥಿಕ ಪ್ರಗತಿ 
ಯೋಜನೆಯ ಹೆಸರು | (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) | (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) | (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) | (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) | (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 


Comprehensive Development of 
Chikkagubbi lake, Yarrappanahalli Shubra 

lake and Kadusonnappanahalli Bangalore 
Lake, 


Providing CCTV Camera to BBMP Shubra 
developed lakes Action plan Bangalore 


ಪಾಲಿಕೆಯ ಕೆರೆಗಳು ವಿಭಾಗದ 1987.08 45295 | | 745665 4356.49 5420] OOOO 
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ಬ್ಯ ಹತ್‌ ಬೆಂಗಳೂರು ಮಹಾನಗರ ಪಾಲಿಕೆ 


ವಿಧಾನ ಪರಿಷತ್ತಿನ ಸದಸ್ಯರಾದ ಶ್ರೀ.ಪಿ.ಆರ್‌.ರಮೇಶ್‌ (ನಾಮನಿರ್ದೇಶನ ಹೊಂದಿದವರು) ರವರ 
ಚುಕ್ಕೆ ಗುರುತಿನ ಪ್ರಶ್ನೆ ಸಂಖ್ಯೆ:517ಕ್ಕೆ ಅನುಬಂಧ -3 


ಕಳೆದ 05 ವರ್ಷಗಳಲ್ಲಿ ಬೃಹತ್‌ ಬೆಂಗಳೂರು ಮಹಾನಗರ ಪಾಲಿಕೆ ವ್ಯಾಪ್ತಿಯಲ್ಲಿ ರಾಜ್ಯ ಸರ್ಕಾರದ ವತಿಯಿಂದ ಬಿಡುಗಡೆಯಾದ ಅನುದಾನದ ವಿವರಗಳು (ಪ್ರತಿ ಕಾಮಗಾರಿಗಳ ಭೌತಿಕ / ಆರ್ಥಿಕ ಪ್ರಗತಿಯ ವರ್ಷವಾರು ವಿವರ). 
2016-17 2017-18 2018-19 2019-20 2020-21 
ರಾಜ್ಯ ಸರ್ಕಾರದ 
ಕ್ರಸಂ ಕಾಮಗಾರಿಯ ಹೆಸರು ಅನುದಾನದಡಿಯಲ್ಲಿನ | ಭೌತಿಕ ಪ್ರಗತಿ | ಆರ್ಥಿಕ ಪ್ರಗತಿ [ಭೌತಿಕ ಪ್ರಗತಿ ಆರ್ಥಿಕ ಪ್ರಗತಿ ಭೌತಿಕ ಪ್ರಗತಿ 4 ಪಗಡಿ (ರೂ.ಲಕಗಳಲ) | ಭೌತಿಕ ಪಗತಿ ಆರ್ಥಿಕ ಪ್ರಗತಿ ಭೌತಿಕ ಪ್ರಗತಿ | ಆರ್ಥಿಕ ಪ್ರಗತಿ ಷರಾ 
ಯೋಜನೆಯ ಹೆಸರು (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) | (ಶೇಕಡವಾರು) (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) (ಶೇಕಡವಾರು) ಆರ್ಥಿಕ ಪ್ರಗತಿ (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) (ಶೇಕಡವಾರು) (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 
01 02 03 04 05 06 07 08 09 10 11 12 13 14 
ಪೂರ್ವ ವಲಯ 
1 Maintenance of Challaghatta valley Negara tans 100% 309.43 
Works 
2 Maintenance of Hebbal valley Rea NB 155% 172.23 
Works 
Remodelling of storm water drains from Chainage 
0m to 900m(bed protection and jacketing) from 
Matadahalli main road to Thimaiah garden 4th 
cross of H100 Remodeling of strom water drains 
from ch 390 to 600m (U-Shaped drain ) from 
bhuvaneshwari road to kanakanagar in Hebbal Misitcihans 
3 valley . Ch Om to 525m (bed protection and ಣು 100% 789.47 
jacketing) and from ch Om to 125m (bed NE 
protection and jacketing) of 11H102 in Rahmat 
nagar to Hanumanthappa extension and ch Om to 
1100m (bed protection and jacketing) from 
Binnymill road to Ganganagar main road of H103 
package-l 
4 Construction of Bridge across SWD in Cambridge | Nagarothana 100% 96.03 
road in ward No.112, East zone Works ್ಕ 
5 Improvements to Secondary drain at 3rd main Nagarothana 100% 77.89 
road Appayya garden, Jogupalya Works 
6 Remodelling of SWD C-100 in 2nd km @ Nagarothana 100% 297 06 
Shivajinagar in ward No.92, East zone Works 
Construction of RCC retaining wall to SWD from Kigaiothhid 
7 |Shampur Railway gate to Nagavara main road in 8 100% 181.19 
Works 
ward no 23 
Remodelling of primary. secondary and Tertiary 
drains. culverts .bridges and allied works (about 
8 10 nos) identified under SwD action plan 2017-18 | Nagarothana 100% 1666.95 
which are spread out at various locations of Works 
Sarvagna nagar constituency east Zone of BBMP 
area Bengaluru. 
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2016-17 2017-18 2018-19 2019-20 2020-21 
K ರಾಜ್ಯ ಸರ್ಕಾರದ 
ಸಂ ಕಾಮಗಾರಿಯ ಹೆಸರು ಅನುದಾನದಡಿಯಲ್ಲಿನ | ಭೌತಿಕ ಪ್ರಗತಿ | ಆರ್ಥಿಕ ಪ್ರಗತಿ [ಭೌತಿಕ ಪ್ರಗತಿ ಆರ್ಥಿಕ ಪ್ರಗತಿ ಭೌತಿಕ ಪ್ರಗತಿ 4 ಪಗತ ರೂಲಕಗಳಲ) | ಭೌತಿಕ ಪ್ರಗತಿ ಆರ್ಥಿಕ ಪ್ರಗತಿ ಭೌತಿಕ ಪ್ರಗತಿ | ಆರ್ಥಿಕ ಪ್ರಗತಿ ಷರಾ 
ಯೋಜನೆಯ ಹೆಸರು (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) | (ಶೇಕಡವಾರು) (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) (ಶೇಕಡವಾರು) ಆರ್ಥಿಕ ಪ್ರಗತಿ (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) (ಶೇಕಡವಾರು) (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 
Remodelling of primary secondary and Territary 
drains, culverts bridges and allied works (about 
9 06 nos) indentified under SWD action plan 2017- | Nagarothana 100% 3288.83 
18 which are spread out various locations of Works 
Sarvagnanagar constituency, east zone of BBMP 
area Bangaluru 
Construction of Retaining wall with shear key on 
both sides of the Drain C-100 from ch 2400 to Misadethdcd 
10 |2840 and Construction of RCC U Shaped Drain C- ಮ 100% 1266.28 
102 ch 400 to 800m and 950 to 1275m and C- 
105 frm 2050m to 2825m in P-ll 
Remodelling of storm water drains from ch 100m 
11 to 2600m (bed protection and jacketing) from Nagarothana 100% 775.29 
HMT Bhavan to Chamundinagar main road of H- Works ) 
104 in Hebbal valley .package-lll. 
12 Detailed estimate for Maintenance Desilting of all | Nagarothana 100% 531.62 
Storm water drains in East Zone Works ಎ 
13 |Providing Jacketing and Bed protection to SWD H | Nagarothana 100% 249.44 
300(Janaki ram Layout) in W.No.28 Works ” 
14 |Remodelling of SWD from Alamiya Govt school to | Nagarothana 100% 865.52 
Modi Garden (Football ground) in ward No: 48 Works i 
Construction / Remodeling of Primary& 
Secondary Storm Water Drains, Culverts/ Bridges Nava 
& Allied works (27 No.s) Identified under BBMP 
15 [) 
SWD Action Plan Works 2018-19, Chief Minister | N#8arothana 4 ಮ 
F Works 
Nava Nagorathana scheme spread out at various 
locations of East zone 
Construction of SWD and Foramation of road Nava 
16 over drain for connecting Byrasandra kere and Magesothaiid 100% 401.00 
Kaggadasapura kere at Kaveri layout G M Palya 
> Works 
in ward no 58 
Remodelling of Secondary SWD from up stream of 
17 Bridge on Ist main Bhuvaneshwarinagar, via 3rd cross | Nagarothana 100% 72.97 
upto RCC u drain at shivana kannu RCC bridge, 4th Works 9 ’ 
cross in Kamalanagara of ward no. 74. 
Construction of RCC U shaped drain to damaged SWD 
18 V-103 in ¥ Valley in Vinayaka nagara, old Nagarothana 100% 69.04 
Gudaddahalli near mysore road, 6th cross to 7th cross in Works 
ward no. 136. 
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2016-17 2017-18 2018-19 2019-20 2020-21 
¥ 4 ರಾಜ್ಯ ಸರ್ಕಾರದ p 
ಕ್ರಸಂ ಕಾಮಗಾರಿಯ ಹೆಸರು ಅನುದಾನದಡಿಯಲ್ಲಿನ | ಭೌತಿಕ ಪ್ರಗತಿ | ಆರ್ಥಿಕ ಪ್ರಗತಿ [ಭೌತಿಕ ಪ್ರಗತಿ ಆರ್ಥಿಕ ಪ್ರಗತಿ ಭೌತಿಕ ಪಗ | ಮ ಬಗ ರೂಲಗಳಲ್ಲ | ಕೌ ಪಗ ಆರ್ಥಿಕ ಪ್ರಗತಿ ಭೌತಿಕ ಪ್ರಗತಿ | ಆರ್ಥಿಕ ಪ್ರಗತಿ ಷರಾ 
ಯೋಜನೆಯ ಹೆಸರು (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) | (ಶೇಕಡವಾರು) (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) (ಶೇಕಡವಾರು) ಪ್ರಗ NC (ಶೇಕಡವಾರು) (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 
Construction of RCC U Shaped drain to damaged SWD 
19 |V-103 in V Valley in Janatha Colony JJR nagar near ನ 100% 72.18 
Mysore road, 2nd Cross in ward no. 136. 
20 Maintenance of SWD primary and secondary drain in | Nagarothana 100% $4.99 
Govindarajangara & Chamrajapete Constituency Works § ' 
Remodelling of Secondary SWD from KH Ranganatha 
) ಹ Nagarothana 
21 |Colony to Maternity Hospital in JJR nagar from Ch:100 Work 100% 86.72 
m to 400 m ward no.137 ಸ 
Estimate for covering SWD v-100 between west office 
and Rajivgandhi circle side of Idigara sangha builing in 
2 UIvg 8 2 2 Nagarothana 100% 6845 
ward no. 94, (Ind sheshadripuram next to Arya Idigara Works 
Sangha in warde no. 77) 
2 Maintenance of SWD primary and secondary drains in | Nagarothana 100% 101.39 
Mahalakshmi layout & Rajajinagar consistutency Works 9 } 
24 Maintenance of SWD primary and secondary drain in | Nagarothana 100% 105.83 
Gandhinagar & Malleshwaram consistutency Works 
Remodelling of Vshape drain of secondary storm water 
drain @ 3rd cross pipeline road near ganesha temple | Nagarothana 6 
2 bridge & Dis of bridge on 15th main of Works 0 ನ 
Bhuvaneshwarinagar, kamalanagara, in ward no. 75 
Construction of jacketing wall to SWD V-202 upto the Niseroilice 
26 junction of Vrushabhavathi Valley V-200 in ward no. ಭಾ 100% 47.90 


75. 


Remodelling of u shape drain of secondary strom water 


27 drain near vallabhambha vidyaganapathi temple behind i 100% 23.80 
anjaneya gudda, Kamalanagara in ward no. 75. 
Construction of RCC box drain in Place of cullapsed 
SSM drain of secondary storm water drain @ ISth Nacarothana 

28 cross, Anjaneya gudda, kamalanagara &remodeling of se 100% 38.00 
box drain for tertiary SWD @ satyanarayana layout in 
ward no. 75. 
Remodelling of secondary SWD v 206 of v 
vrushabhavathi valley from 4th a corss of Nagarothana ¢ 

2 vrishabhavathi nagar to words junctions of primary Works 100% 126.00 
valley v 200 in ward no. 102. 
Remodelling of V V secondary SWD v 202 opposite Nigitiothind 

30 [swimming pool roads mahalakshmi layout bus top in ie 100% 73.00 


ward no. 68 
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2016-17 2017-18 2018-19 2019-20 2020-21 
ರಾಜ್ಯ ಸರ್ಕಾರದ 
ಸಂ ಕಾಮಗಾರಿಯ ಹೆಸರು ಅನುದಾನದಡಿಯಲ್ಲಿನ | ಭೌತಿಕ ಪ್ರಗತಿ | ಆರ್ಥಿಕ ಪ್ರಗತಿ |ಭೌತಿಕ ಪ್ರಗತಿ ಆರ್ಥಿಕ ಪ್ರಗತಿ ಭೌತಿಕ ಪ್ರಗತಿ 4 ಪಗತ ರೂಲಕಗಳಲ) | ಭೌತಿಕ ಪ್ರಗತಿ ಆರ್ಥಿಕ ಪ್ರಗತಿ ಭೌತಿಕ ಪ್ರಗತಿ | ಆರ್ಥಿಕ ಪ್ರಗತಿ ಷರಾ 
ಯೋಜನೆಯ ಹೆಸರು (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) | (ಶೇಕಡವಾರು) (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) (ಶೇಕಡವಾರು) ಆರ್ಥಿಕ ಪ್ರಗತಿ (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) (ಶೇಕಡವಾರು) (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 
Remodelling of u shape drain of secondary SWD from Nsctathiand. 
31 |D/s of 17th cross to junction v - 200 of vrishabhavathi ಮ 100% 75.00 
valley jc nagar in ward no. 75 
32 Re Construction SWD V-202 Retaining wall at places | Nagarothana 100% 65.72 
of collapsed SSM near Jaimaruthi nagar in Ward No 43. Works 9 ’ 
REMODELING OF Vrushubavathi Valley V-100 from 
k Nagarothana 
33 J|Okalipuram to Gopalapura from 3000.00 Mtrs to Works 100% 2035.17 
4000.00 Mtrs 
REMODELING OF Primary Valley V-100 from 10th 
4 k h Nagarothana 
34 cross of Malleswaram to Seshadripuram link road in Works 100% 600.00 
Vrushubavathi Valley (0.00 Mtrs to 2000.00 Mtrs) 
REMODELING OF Vrushubavathi Valley V-100 from 
. 4 ) Nagarothana 
35 |Seshadripuram link road to Okalipuram From 2000.00 Works 100% 1168.45 
Mtrs to 3000.00 Mtrs 
36 Re-construction of RCC drain to SWD secondary drain | Nagarothana 100% 60.01 
in Jaibheema nagara in cheluvadipalya in W.No.138 Works 9 ” 
Reconstruction of RCC culvert and remodeling of SWD Mgaatadd 
37 secondary drain V-106, in Siddratha nagara in KAA 
Cheluvadi palya in ward no-138 
Construction of RCC box culvert, Jocketting, and bed Nagatathana 
38 improvements for the balance portion of V-112 drain in 8 
Works 
Prakashnagar 
Construction of Retaining wall in V-100 @ Nagarothana ಥ 
24 Srirammandir ward.108 Works 00 ಹಟ 
Construction of U shape drain in V-112 in | Nagarothana ಫ 
4 Vrishvabhavati Valley in Prakashnagar in Ward No.98 Works 1 ಸ 
Construction of RC C retaining wall in place of N th 
41 Collapsed SSM drain for RHS of SWD V-202 from ರ 100% 72.75 
Sandeep bar bridgeup to 5" cross Ravi layout 
2 Construction of U shape drain in secondary SWD V-| Nagarothana 100% 7327 
110 Joining V100 in Vrushabhavathi valley in ward.77 Works 9 x 
43 [Remodelling of Secondary SWD at 9" D cross near | Nagarothana 100% 0.00 
church , Nagammanagar Works 
44 Construction of box Drain ncar Kino theatre, | Nagarothana 100% 29.63 
Sheshadripuram main road in Gandhi nagar ward No. 94 Works 
Construction of RC C retaining wall LHS of primary 
- | Nagarothana 
45 [valley V-202 and Ch:9800 to 10000.00m Nagarabhavi Works 100% 42.05 


ward no.128. 
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y 2016-17 2017-18 2018-19 2019-20 2020-21 
ರಾಜ್ಯ ಸರ್ಕಾರದ 
ಸಂ ಕಾಮಗಾರಿಯ ಹೆಸರು ಅನುದಾನದಡಿಯಲ್ಲಿನ | ಭೌತಿಕ ಪ್ರಗತಿ | ಆರ್ಥಿಕ ಪ್ರಗತಿ |ಭೌತಿಕ ಪ್ರಗತಿ ಆರ್ಥಿಕ ಪ್ರಗತಿ ಭೌತಿಕ ಪಗತಿ | ಪತಿ (ರೂ ಲಕಗಳಲ) | ಭೌತಿಕ ಪಗತಿ ಆರ್ಥಿಕ ಪ್ರಗತಿ ಭೌತಿಕ ಪ್ರಗತಿ | ಆರ್ಥಿಕ ಪ್ರಗತಿ ಷರಾ 
ಯೋಜನೆಯ ಹೆಸರು (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) | (ಶೇಕಡವಾರು) (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) (ಶೇಕಡವಾರು) ರಿಕ ಪ್ರಗತಿ (ರೂ-ಲಕ್ಷಗಳಲ್ಲಿ) (ಶೇಕಡವಾರು) (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 
Construction of RCC Box culvert across SWD in front | Nagarothana 
46 : ಈ 100% 36.20 
of Arch mall of Nayandahalli ward.131 Works 
Construction RCC box drain to SWD secondary drain 
: R | Nagarothana 6 
47 side of basket ball court in Ambedkar stadium west 100% 108.47 
MN Works 
side in ward no-106 
Construction of RCC box drain for secondary SWD V- 
h k f - | Nagarothana W 
48 1|116 in Bhovi Colony Area in Basaveshwarnagara in Works 100% 59.03 
Ward no.100 
Remodelling of Storm Water Drains, and construction 
of Retaining wall, Regradation, RCC U Shape drain, 
box drain and providing chain link Fencing & Other 
f . ¥ Nagarothana My 
49 J|Allied Works about 12 nos. identified under BBMP Works 100% 1010.05 
which are spread out at various locations of West, 
Dasarahalli, Yelahanka, Bommanahalli and RR Nagar 
Zone of BBMP Area, Bengaluru. (11 works) 
Detailed Estimate for Maintenance/Desilting of Storm | Nagarothana 
50 Ri ¥ pe 100% 207.89 
Water drains in West Zone Works 
Construction of RCC U shape drain in Munikrishnappa | Nagarothana 
51 k y 100% 72.70 
Layout Area of Kaveripura in ward no. 103 Works 
Construction of RCC box culvert beneath Cottonpete | Nagarothana 
52 f p Ae 100% 114.87 
main road in ward no139 Works 
Construction and Remodeling of Primary, Secondary and 
Tertiary Drains Culverts and bridges and all other allied works of Nava 
SWD spread out at various locations in Mahalakshmi W 
53 Constituency of West Zone Under CMNNY Scheme 2019-20 Nagarothana 6 302421 
West Zone Package-1] Annex 03 Action Plan Sl Works 
No.28,29,30,31,32,35 
Construction and Remodeling of Primary, Secondary and 
Tertiary Drains Culverts and bridges and all other allied works of Nava 
SWD spread out at various locations in Mahalakshmi _ 
34 Constituency of West Zone Under CMNNY Scheme 2019-20, Nagarothana 20% 9 
West Zone Package-2 Annex 03 Action Plan Sl Works 
No.128,129,130,33,34 
Construction and Remodeling of Primary, Secondary and 
Tertiary Drains Culverts and bridges and all other allied works of Nava 
55 |SWD spread out at various locations in Malleshwaram | Nagarothana 47% 561.52 
Constituency of West Zone Under CMNNY Scheme 2019-20, Works 
West Zone Package-3 Annex 03 Action Plan SI No.36,37 
Construction and Remodelling of Primary, Secondary and 
Tertiary Drains, Culverts, Bridges and all other allied works of Nava 
56 |SWD spread out at various locations in Rajaji Nagar | Nagarothana 100% 953.03 
Constituency of West Zone Under CMNNY Scheme 2019-20, Works 


West Zone Package-4 Annex 03 Action Plan Sl No.21,22,88 
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2016-17 2017-18 2018-19 2019-20 2020-21 


ರಾಜ್ಯ ಸರ್ಕಾರದ 
ಕ್ರಸಂ ಕಾಮಗಾರಿಯ ಹೆಸರು ಅನುದಾನದಡಿಯಲ್ಲಿನ | ಭೌತಿಕ ಪ್ರಗತಿ | ಆರ್ಥಿಕ ಪ್ರಗತಿ [ಭೌತಿಕ ಪ್ರಗತಿ ಆರ್ಥಿಕ ಪ್ರಗತಿ ಭೌತಿಕ ಪ್ರಗತಿ | ಪ್ರಗತಿ (ರೂ ಲಕ್ಷಗಳಲ್ಲ) ಭೌತಿಕ ಪ್ರಗತಿ ಆರ್ಥಿಕ ಪ್ರಗತಿ ಭೌತಿಕ ಪ್ರಗತಿ | ಆರ್ಥಿಕ ಪ್ರಗತಿ ಷರಾ 
ಯೋಜನೆಯ ಹೆಸರು (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) | (ಶೇಕಡವಾರು) (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) (ಶೇಕಡವಾರು) ಹ (ಶೇಕಡವಾರು) (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 
Construction and Remodelling of Primary, Secondary and 
Tertiary Drains, Culverts, Bridges and all other allied works of Nava 
57 SWD spread out at various locations in Gandhinagar Nagarothana 60% 561.20 
Constituency of West Zone Under CMNNY Scheme 2019-20, Works 


West Zone Package-S Annex 03 Action Plan S| No.38,39,40 


ನಗರೋತ್ಥಾನ 


58 |Maintainance of SWD in Padmanabhanagara constitiuency ಯೋಜನೆ 100% 99.23 — 
ನಗರೋತ್ಥಾನ 

59 |Maintainance of SWD in Basavanagudi constitiuency ಯೋಜನೆ 100% 103.28 ಮಾ 

60 Maintainance of SWDfrom Yadiyur lake to 4th main road, ನಗರೋತ್ಥಾನ 100% 10.71 


Tata silk form (In between Kariyappa road) in ward no-167 ಯೋಜನೆ 


ನಗರೋತ್ಸಾನ z 
61 | Maintainance of SWD in Vijayanagara constitiuency ಯೋಜನೆ 100% 100.14 — 


Remodeling of SWD, Bed improvements & jaketing from 
62 ch;2500.0m to 2700.0m of secondary SWD V-301 starting ನಗರೋತ್ಸಾನ 100% 78.04 W 
from Narasimha raja colony to Padmanabhanagara in V.V ಯೋಜನೆ ’ 

Valley Pko-5 
Providing bed protection from primary SWD V-100 from ನಗರೋತ್ಥಾನ 


63 |ch8090.0m to 8760.0m from Gali Anjancya swamy temple ಯೋಜನೆ 100% 499.77 ಕ 
to Kavika bridge 

64 |Construction of RCC retaining wall to secondary SWD at ನಗರೋತ್ಸಾನ 100% 4468 i 
Shobha tent and at Bapujinagara in Ward 134 ಯೋಜನೆ ’ 

65 |Construction of RCC retaining wall to Primary SWD at ನಗರೋತ್ಸಾನ 100% 27.91 pS 
Gali Anjaneya swamy temple in ward 133 ಯೋಜನೆ ’ 

66 |Construction of RCC box drain to SWD V-300 behind ನಗರೋತ್ಥಾನ 100% 9028 Ke 
BMTC Bus stand Vidyanagara in ward no-162. ಯೋಜನೆ ’ 
Constrcuction of RCC retaining wall and improvements to | ನಗರೋತಾನ 

67 | footpath at Yedur lake bund S.Kariyappa road ward no-167 ಯೋಜನೆ 100% 379.44 
yediyur 
Remodeling of SWD V-300 near Kalidasa Nagara, ನಗರೋತಾನ 

68 i ins idiae i i fl 100% 195.83 pe 
Hoskerehalli by strenthening - SSM providing jacketing & ಯೋಜನೆ 
bed protection at Hoskerehalli in ward no-161 
Remodelling of primary and secondary storm water drains, 
culverts-bridges and allied works (138 nos) Malleshwara, 
Mahalakshmi Layout, Vijayanagara Chamarajapete, ನಗರೋತಾನ 

69 Padmanabhanagara, Basavanagudi BTM Layout, and ಯೋಜನೆ 100% 22349.22 — 


Dasarahalli Vrishabhavathi Valley West, South and 
Dasarahalli Zones of BBMP area Bengaluru PKG-SWD- 
No04- Vrishabhavathi Valley (138 Works Package04) 
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ward no.162 


Construction and Remodelling of Storm Water Drains 


2016-17 2017-18 2018-19 2019-20 2020-21 
ರಾಜ್ಯ ಸರ್ಕಾರದ 
ಕ್ರಸಂ ಕಾಮಗಾರಿಯ ಹೆಸರು ಅನುದಾನದಡಿಯಲ್ಲಿನ | ಭೌತಿಕ ಪ್ರಗತಿ | ಆರ್ಥಿಕ ಪ್ರಗತಿ |ಭೌತಿಕ ಪ್ರಗತಿ ಆರ್ಥಿಕ ಪ್ರಗತಿ ಭೌತಿಕ ಪ್ರಗತಿ | ಪ್ಯೂ ಪ್ರಗತಿ (ರೂ ಲಕ್ಷೆಗಳಲ) ಭೌತಿಕ ಪ್ರಗತಿ ಆರ್ಥಿಕ ಪ್ರಗತಿ ಭೌತಿಕ ಪ್ರಗತಿ | ಆರ್ಥಿಕ ಪ್ರಗತಿ ಷರಾ 
ಯೋಜನೆಯ ಹೆಸರು (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) | (ಶೇಕಡವಾರು) (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) (ಶೇಕಡವಾರು) ಕ (ಶೇಕಡವಾರು) (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 

Remodelling of storm water drains & Construction of RCC 
Retaining Walls from 900m to 1000m. 1500m to 1820m. 
Improvements to bed from Ch: 800m to 1820mm. 

10 |Jacketing from Ch :800m to 1440m and Chain Link ನಗರೋತ್ಥಾನ 100% 784.00 
fencing from Ch: 800m to 1000m . 1440 to 1820m of V102 | ಯೋಜನೆ " 
(drain starting from Kempembudi Park to Gali Anjaneya 
swamy temple i.e.. Ch 0m to 1820m) in Vrushabhavathi 
vallev . Packave-1 

71 |Continuation work of bridge between Cholurpalya and ನಗರೋತ್ಸಾನ 100% 28.00 _ 
Cheluvappa Garden in ward No 124 ಯೋಜನೆ p 
Construction of RCC culvert for Storm water drain at | ನ್ರಗರೋತಾನ 

72 180 feet road near Hosakerehalli Bus stop in Girimagara ಯೋಜನೆ 100% 78.5 — 


South-05 works 03 in Basavanagudi Constituency in 
South zone. Annex 3 Action Plan SI No 46, 90, 91 


including Redesigning of Bridges / Culverts under ಮುಖ್ಯ ಮಂತ್ರಿಗಳ 
73 |“Chief Minister’s Nava Nagarothana” under Package | ನವು ನಗರೋತಾನ 100% 1122.99 _ 
South-1 (03 works) in Vijayanagara Constituency in ಯೋಜನೆ 3 
South zone Annex 3 Action Plan SINo 41,43 &45 
Construction and Remodeling of Storm Water Drain 
including redesigning of bridges and culverts under ಮುಖ್ಯ ಮಂತ್ರಿಗಳ 
74 “Chief Ministers Nava Nagarothana” Under Package | ನವ ನಗರೋತ್ಸಾನ 100% 1259.76 | 
South 02 works 02 in Vijayanagara Constituency in ಯೋಜನೆ 
South zone Annex 3 Action Plan SINo 42, 44 
Construction and Remodeling of Storm Water Drain 
including redesigning of bridges and culverts under ಮುಖ್ಯ ಮಂತ್ರಿಗಳ 
75 |Chief Ministers Nava Nagarothana Under Package |ನವ ನಗರೋತ್ಥಾನ 100% 758.6 ನ 
South 03 works 02 in Padmanabhanagara Constituency ಯೋಜನೆ 
in South zone Annex 3 Action Plan SI No 85, 86. 
Construction and Remodeling of Storm Water Drain 
including redesigning of bridges and culverts under ಮುಖ್ಯ ಮಂತ್ರಿಗಳ 
16 |Chief Ministers Nava Nagarothana Under Package | ನವು ನಗರೋತಾನ 60% 252.00 ಲ್‌ 
South 04 works 04 in Padmanabhanagara Constituency ಯೋಜನೆ py ” 
in South Zone Annex 3 Action Plan SI No 87, 89, 94, 
131 
Construction and Remodeling of Storm Water Drains 
including Redesigning of Bridges and Culverts under ಮುಖ್ಯ ಮಂತ್ರಿಗಳ 
77 |“Chief Minister's Nava Nagarothana” under Package |ನವ ನಗರೋತ್ಥಾನ 100% 568.51 = 
ಯೋಜನೆ 
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2016-17 2017-18 2018-19 2019-20 2020-21 
ರಾಜ್ಯ ಸರ್ಕಾರದ 
ಸಂ ಕಾಮಗಾರಿಯ ಹೆಸರು ಅನುದಾನದಡಿಯಲ್ಲಿನ | ಭೌತಿಕ ಪ್ರಗತಿ | ಆರ್ಥಿಕ ಪ್ರಗತಿ |ಭೌತಿಕ ಪ್ರಗತಿ ಆರ್ಥಿಕ ಪ್ರಗತಿ ಭೌತಿಕ ಪ್ರಗತಿ 4 ಪಗತ ರೂಲಕಗಳಲ) | ಭೌತಿಕ ಪ್ರಗತಿ ಆರ್ಥಿಕ ಪ್ರಗತಿ ಭೌತಿಕ ಪ್ರಗತಿ | ಆರ್ಥಿಕ ಪ್ರಗತಿ ಷರಾ 
ಯೋಜನೆಯ ಹೆಸರು (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) | (ಶೇಕಡವಾರು) (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) (ಶೇಕಡವಾರು) ಆರ್ಥಿಕ ಪ್ರಗತಿ (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) (ಶೇಕಡವಾರು) (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 
Reconstruction of RCC box drain in place of collapsed ಮುಖ್ಯ ಮಂತ್ರಿಗಳ 
78 |teritiary drain at Banashankari 3rd stage, 4th block, 1st |ನವ ನಗರೋತ್ಥಾನ 100% 20.00 — 
Main in ward No-163 ಯೋಜನೆ 
ಮುಖ್ಯ ಮಂತ್ರಿಗಳ 
719 |Remodeling and Construction of RCC Box drain front | ನವ ನಗರೋತಾನ 100% 100.00 _ 
of Chennammana Kere Hachcutt Park in ward no-163 ks 
ಯೋಜನೆ 
ಮುಖ್ಯ ಮಂತ್ರಿಗಳ 
80 |Remodeling and Construction of RCC Box drain in ನವ ನಗರೋತ್ಸಾನ 90% 111.00 & 
Srinivasanagar in ward no-163 ಯೋಜನೆ 
Remodeling of Collapsed secondary V valley V-207 ಮುಖ್ಯ ಮಂತ್ರಿಗಳ 
81 [inside park opposite to skyline Apartment in chandra |ನವ ನಗರೋತ್ಸಾನ 100% 48.00 
ಯೋಜನೆ 


layout in watd no 132 


ಕೋರಮಂಗಲ ಕಣಿವೆ 


82 Maintanance of Storm water drain in Chikkapete ನಗರೋತ್ಸಾನ 100% 213.42 
Contituency ಯೋಜನೆ § ” 

g3 |Maintanance of Storm water drain k-100 & k-103 TO 114 | ನಗರೋತ್ಸಾನ idl ah 
in Koramangala valley ಯೋಜನೆ © 4 

84 Maintainence of Storm water drains in BTM layout ನಗರೋತ್ಸಾನ 00% 49.49 
Constituency ಯೋಜನೆ * i 

85 Maintainence of Storm water drains in Jayanagara ನಗರೋತ್ಸಾನ 00% 90.86 
Constituency ಯೋಜನೆ i 
Construction of RCC Box culvert and drain at 80 feet ring ನಗರೋತಾನ 

86 road opposite to BMTC and Construction of drain at ಯೋಜನೆ 00% 152.37 
Jakkasandra extention in ward no.151 

87 Construction of RCC Retaining wall secondary SWD K- ನಗರೋತ್ಸಾನ 00%; 91.34 
103 near Austin town BDA Qtrs ಯೋಜನೆ § j 

88 Construction of Balance portion of RCC U shape drain in K- ನಗರೋತ್ಸಾನ 00%; 91.86 
2014 near silk Board in ward no 176 ಯೋಜನೆ § k 

89 Construction of RCC Box drain from Mesthry playa Lake to ನಗರೋತ್ಥಾನ 00% 93.86 
Joining of K-100 in 4" Block Koramangala in ward No. 151 ಯೋಜನೆ * f 

90 Construction of RCC Retaining wall and box drain ನಗರೋತ್ಸಾನ 00%; 93.05 
Secondary SWD K-108@ Siddapura ಯೋಜನೆ ke L 
Construction of Drain at North side and South side of ನಗರೋತ್ಸಾನ 

91 |Agara lake from 14" Main Road Fly over to Jakkasandra ಯೋಜನೆ 00% 54.72 


Canal and near Burial Ground in ward No. 173. 
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z 2016-17 2017-18 2018-19 2019-20 2020-21 
K ರಾಜ್ಯ ಸರ್ಕಾರದ 
ಕ್ರಸಂ ಕಾಮಗಾರಿಯ ಹೆಸರು ಅನುದಾನದಡಿಯಲ್ಲಿನ | ಭೌತಿಕ ಪ್ರಗತಿ | ಆರ್ಥಿಕ ಪ್ರಗತಿ [ಭೌತಿಕ ಪ್ರಗತಿ ಆರ್ಥಿಕ ಪ್ರಗತಿ ಭೌತಿಕ ಪಗತಿ | ನ ಪಗಡಿ (ರೂ.ಲಕಗಳಲ) | ಬೌತಿಕ ಪಗತಿ ಆರ್ಥಿಕ ಪ್ರಗತಿ ಭೌತಿಕ ಪ್ರಗತಿ | ಆರ್ಥಿಕ ಪ್ರಗತಿ ಷರಾ 
ಯೋಜನೆಯ ಹೆಸರು (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) | (ಶೇಕಡವಾರು) (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) (ಶೇಕಡವಾರು) ಪ್ರಗತಿ (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) (ಶೇಕಡವಾರು) (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 
Construction of RCC U shape drain and culvert for strom 
92 [water drain K-109 (Coming from Cubbon park) in the ನಗರೋತ್ಸಾನ i E80 
premises of Kanteerava stadium the side of Kasthurba ಯೋಜನೆ lg 2 
and Raja ram Mohan Roy road Koramangala valley 
Development of secondary drain teritary drain in ward no | ನಗರೋತಾನ 
93 |117 near BTS depot road Koramangala valley ಯೋಜನೆ 100% 1182.47 
Shanthinagara Constituency 
ga [Construction of RCC Retaining wall and Jacketting of ನಗರೋತ್ಸಾನ 15064 ps 
Primary SWD K-100 @Sudhamanagar ಯೋಜನೆ * | 
95 [Construction of RCC Box drain from Spandana office to ನಗರೋತ್ಸಾನ (i ie 
Silk board junction through KAS colony in ward No. 176 ಯೋಜನೆ 9 - 
96 [Construction of RCC box drain to Secondary SWD in ನಗರೋತ್ಸಾನ (is ii 
Vivekanagar ಯೋಜನೆ 9 k 
97 |Maintenance/ Desiting of Storm water drains in ನಗರೋತ್ಸಾನ i Shi 
Koramangala valley ಯೋಜನೆ i ; 
Construction of balance portion of widening of bridge on ನಗರೋತಾನ 
98 Luskar road at crossing of SWD K-100 near national dariy ಯೋಜನೆ 00% 655.20 
compound 
Construction/ Remodeling of Primary, Secondary and 
Tertiary drains culverts / bridges and all other allied works 
go [of SWD spread out at various locations in Shanthinagar ನವ ನಗರೋತ್ಸಾನ ಸ 
and chikkapete Assembly Constituencies in Koramangala ಯೋಜನೆ ” 
Valley NAVA NAGORATHANA scheme Package-1 (2019- 
20) Koramangala Valley, Action plan sl no- 48,49,50 
Construction/Remodeling of Primary, Secondary & Tertiary 
Drains, Culverts/bridges and all other allied works of SWD 
105 spread out at various locations in Jayangara & BTM ನವ ನಗರೋತ್ಸಾನ jib J 
Layout Assembly Constituencies in Koramangala valley ಯೋಜನೆ 9 p 
Under CMNNY Scheme Package-2 (2019-20) Koramangal 
valley Action Plan SI No 51, 52, 53, 54, 55 & 56 
Construction of parallel drains of SWD K-100 by laying 
RCC Hume pipes all along the koramangala 80 feet road 
101 from sony word junction via Maharaja singal to bellandur ನವ ನಗರೋತ್ಥಾನ 100% 2300 
lake and other areas alternate drains for carrying the ಯೋಜನೆ 9 
excess water of Koramangala and adjacent area to 
Bellanduru lake. 
Development and rejuvenationm of Koramangala(K- 
1o0)Vally from K.R.Market to Bellandur lake into Citizens | P-3106 
water way project including design and contruction for | Nagarothana 
102 |STP.Reveiw/repair/refurbisiment of existing all sewerage Works 25% 320 
network under design,built operate and transfer scheme (Bengaluru 
with operation and maintenace of this seheme for a period Mission-2022) 
of 5 years in Bengaluru City. 
ಯಲಹಂಕ ವಲಯ 
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2016-17 2017-18 2018-19 2019-20 2020-21 
ರಾಜ್ಯ ಸರ್ಕಾರದ 
ಕ್ರಸಂ ಕಾಮಗಾರಿಯ ಹೆಸರು ಅನುದಾನದಡಿಯಲ್ಲಿನ | ಭೌತಿಕ ಪ್ರಗತಿ | ಆರ್ಥಿಕ ಪ್ರಗತಿ [ಭೌತಿಕ ಪ್ರಗತಿ ಆರ್ಥಿಕ ಪ್ರಗತಿ ಭೌತಿಕ ಪ್ರಗತಿ | ಪ್ರಗತಿ (ರೂ ಲಕ್ಷಗಳಲ್ಲ) ಭೌತಿಕ ಪ್ರಗತಿ ಆರ್ಥಿಕ ಪ್ರಗತಿ ಭೌತಿಕ ಪ್ರಗತಿ | ಆರ್ಥಿಕ ಪ್ರಗತಿ ಷರಾ 
ಯೋಜನೆಯ ಹೆಸರು (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) | (ಶೇಕಡವಾರು) (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) (ಶೇಕಡವಾರು) WC (ಶೇಕಡವಾರು) (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 
103 Maitanance of Storm water drain in Yelahanka Vidhana sabha ನಗರೋತ್ಥಾನ 100% 65.33 
Constituency ಯೋಜನೆ k 
104 Maitanance of Storm water drain in Byatayanapura Vidhana ನಗರೋತ್ಸಾನ 100% 107.35 
sabha Constituency ಯೋಜನೆ k k 
Remodelling of primary and secondary storm water drains, 
culverts-bridges and allied works (43 nos) Yelahanka, ನಗರೋತಾನ 
105 Byatarayanapura, Hebbal and Sarvagnanagara constitutencies, in ಯೋಜನೆ 100% 15938.12 
Hebbal Valley East and Yelahanka Zones PKG-SWD-No. 0-1 
Hebal Valley 
Construction of RCC box drain to SWD BP 161 of 
106 Someshwaranagara main road from V. Lakshmaiyya house ನಗರೋತ್ಸಾನ 100% 210.62 
(No.2555/A) toward Chaithanya techno school Yelahanka new ಯೋಜನೆ 4 i 
town. 
Construction of RCC retaining wall, culverts fencing and allied ನಗರೋತಾನ 
107 works to SWD BP-156 from Prakruthinagar Shivatemple to ಯೊ ಜನೆ 
Jakkur layout Ch:950 mtr to 1500 mtr 
Construction of RCC retaining wall, culverts Fencing and allied ನಗರೋತಾನ 
108 works to SWD BP-184, Saryapalya near Tarisandra to MS ಯೊ ಜನೆ 
Ramaiah north city (Element mall) Ch: 1500 to 1865 . 
Construction of RCC retaining wall, culverts, fencing and allied 
109 works to SWD BP-181A Prasabharathi layout near Rachenahalli ನಗರೋತ್ಸಾನ 
Lake outlet weir to BP-181 Joining location near defence enclave ಯೋಜನೆ 
layout (Manyatha tech park) Ch- 0.00 to 850.00 Mtr 
Construction of RCC retaining wall, culverts fencing and allied 
110 works to SWD BP-125 from ISRO / Vaishnavi layout to Railway ನಗರೋತ್ಸಾನ 
culvert near near Nitte engineering College ch-1000 to Ch-1200 ಯೋಜನೆ 
in ward No. 02, Yelahanka zone 
Maintenance /De-silting of Strom Water Drains in Yelahanaka ನಗರೋತ್ಸಾನ Work in 
111 445.43 
Zone ಯೋಜನೆ Progress 
Removal of Accumulated Silt / Debries From Storm Water ನಗರೋತಾನ 
112 Drains in BBMP Limits Using Robotic Excavator including ಯೋಜನೆ 100 48.43 
Disposal to Designated Land fill 
113 Extentions improvements of Bhadrappa layout main road over ನಗರೋತ್ಸಾನ Work in 21.55 
SWD in ward no.08 of Kodigehalli ಯೋಜನೆ Progress " 
“Construction/ Remodelling of Primary Secondary & Tertiary 
drains, culverts and Bridges and all other Allied works of SWD 
spread out at various locations in Yelahanka Constituency and |ನ್ನವು ನಗರೋತ್ಸಾನ Work in 
114 Byatarayanapura Constituency of Yelahanka Zone Under ಯೋಜನೆ Progress 3147.8 
CMNNY scheme Package-1 (2019-20) Yelahanka Zone.” G.0- 
ANNEXURE-03 Action Plan Sl 
No.58,59,60,61,62,63,64,65,66,67 
ಮಹದೇವಹುರ ವಲಯ 
115 Maintance of Storm Water Drains on Mahadevapura ನಗರೋತ್ಸನ 100% $004 ಕಂ AR 006 606 0.00 0:0 0.00 0.00 Watt Corstlotsd 
constituancy ಯೋಜನೆಯಡಿ | 
16 Maintance of Storm Water Drains on KR pura constituancy ip | Ids ad | 006 | 00 600 606 | 600 | 6b | 000 | 08 | Work Completed 
ನೆ 
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2016-17 2017-18 2018-19 2019-20 2020-21 
ರಾಜ್ಯ ಸರ್ಕಾರದ 
ಕ್ರಸಂ ಕಾಮಗಾರಿಯ ಹೆಸರು ಅನುದಾನದಡಿಯಲ್ಲಿನ | ಭೌತಿಕ ಪ್ರಗತಿ | ಆರ್ಥಿಕ ಪ್ರಗತಿ [ಭೌತಿಕ ಪ್ರಗತಿ ಆರ್ಥಿಕ ಪ್ರಗತಿ ಭೌತಿಕ ಪತಿ | ನ ಪಗಡಿ (ರೂ.ಲಕಗಳಲ) | ಬೌತಿಕ ಪಗತಿ ಆರ್ಥಿಕ ಪ್ರಗತಿ ಭೌತಿಕ ಪ್ರಗತಿ | ಆರ್ಥಿಕ ಪ್ರಗತಿ ಷರಾ 
ಯೋಜನೆಯ ಹೆಸರು (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) | (ಶೇಕಡವಾರು) (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) (ಶೇಕಡವಾರು) ಪ್ರಗತಿ (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) (ಶೇಕಡವಾರು) (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 
Remodelling of Storm Water drain from CH-4300m to 5200m ನಗರೋತ್ಸನ 
17 |(Retaining wall and bed protection) of H400 in Hebbal Valley |  yepನೆಯಡ 0.00 0.00 00% 1316.00 0.00 0.00 0.00 0.00 0.00 0.00 Work Complete 
Package 
Detailed estmate for the Construction RCC ‘U' shape drain ನಗರೋತ್ಸನ 
18 and culvert to swd BH-628, Kaikondanahalli tank to sowl ಯೋಜನೆಯಡಿ 0.00 0.00 00% 317.00 0.00 0.00 0.00 0.00 0.00 0.00 Work Complete 
tank at ward no.:150 in Mahadevapura zone 
Detailed estmate for the Construction RCC ‘U' shape drain 
ನಗರೋತ್ಸನ 
19 and culvert to swd BH-627, kasavanahalli Tank to ಯೋಜನೆಯಡಿ 0.00 0.00 00% 236.00 0.00 0.00 0.00 0.00 0.00 0.00 Work Complete 
Kaikondanahalli tank ward no.:150 in Mahadevapura zone 
Detailed estmate for the Construction RCC ‘U' shape drain 
ನಗರೋತ್ಸನ 
20 and culvert to swd BH-625, Haralur tank to kasavanahalli | yನೆಯಡಿ 0.00 0.00 00% 228.00 0.00 0.00 0.00 0.00 0.00 0.00 Work Complete 
Tank ward no.:150 in Mahadevapura zone 
Construction of RCC U Shaped Drain From Ambalipura tank ನಗರೋತನ 
pl NR 0.00 0.00 0.00 0.00 0.00 0.00 | Work Complete 
to Iblur tank in Mahadevapura Constituency 
i i ನಗರೋತ್ಸನ 
» Construction of RCC Bridge to SWD across Basavanapura ರ NR 0.00 8 oe ೫ $i Work Coriplete 
main road in ward no:52 ಯೋಜನಯದಡ 
2 Construction of RCC Bridge to SWD across Channasandra ನ 806 606 0:00 ಹ 600 Tender under 
Road near Rampura Lake ನಯ progress 
i i i ಗರೋತ್ಸ 
24 Construction of RCC Bridge to SWD near Nethravathi layout ನ ಚೈನ 0.00 0.00 00% ಸ್‌ 0.00 0.00 0.00 0.00 0.00 0.00 Work Completed 
across Devasandra main road in ward no:55. ಯೋಜನೆಯ 
Re-modelling of SWD near Gangasheety lake in ward bo:55. ನಗರೋತ್ಸನ K 
25 ಜನಜನಮುಡಿ 0.00 0.00 00% 18.38 0.00 0.00 0.00 0.00 0.00 0.00 Work Completed 
26 Re-modelling of SWD near Cambridge college of MD-272 in ನಗರೋತ್ಥನ 0.00 0.00 00% po 0.00 0.00 0.00 0.00 0.00 0.00 MEE 
ward bo:52. ಯೋಜನೆಯಡಿ j i 
27 Construction of RCC retaining wall to SWD at Medahalli. ನಗರೋತ್ಸನ 0.00 0.00 000 0.00 0.00 0.00 0.00 0.00 0.00 Tender under 
ಯೋಜನೆಯಡಿ £ progress 
Remodelling of primary and secondary storm water drains, 
culverts-bridges and allied works (33 nos) Identified under 
ಟು i ಗರೋತ್ಸ 
128 |BBMP SWD ACTION PLAN WORKS 2016-17 Which are ನ WA G00 ilo RON 606 8:06 606 0:00 0 Work Completed 
spread out at various locations of K.R.Puram constitutencies, ಯೋಜನೆಯಡಿ 
in Hebbal Valley mahadevapura Zone 
PKG-SWD-No. -2 Hebal Valley (Total No. Works 33) 
Earth work Excavation by Mechanical means from Yamalur ನಗರೋತ್ಸನ 
29 |Kodi MD-346A From Ch:4775.00 to 5025.00m Pertaining to | ೋಜನೆಯಡಿ 0.00 0.00, 00% 35.80 0.00 0.00 0.00 009. 0:00 0.00 | Work Complete 
Mahadevapura Zone. 
Earth work Excavation by Mechanical means from Yamalur ನಗರೋತನ 
30 |Kodi MD-346A From Ch:4125 00 to 4775.00Peaining to |} ನಯ 0.00 0.00 00% 99.80 0.00 0.00 0.00 0.00 0.00 0.00 | Work Complete 
Mahadevapura Zone. 
Earth work Excavation by Mechanical means from Yamalur ನಗರೋತನ 
31 |Kodi MD-346A From Ch:3476.00 to 4125.00 Peaining to | ೂಜನೆಯಡಿ 0.00 0.00 00% 99.80 0.00 0.09 000 0.00. 0.00 0.00 | Work Complete 
Mahadevapura Zone. 
Earth work Excavation by Mechanical means from Yamalur ನಗರೋತ್ಸನ 
32 |Kodi MD-346A From Ch:2825.00 to 3475.00 Peaining to | ೂಜನೆಯಡಿ 0.00 0.00 00% 99.80 WN 0.00 0.00 0.00, 0:00 0.00 | Work Complete 
Mahadevapura Zone. 
Earth work Excavation by Mechanical means from Yamalur ನಗರೋತನ 
33 [Kodi MD-346A From Ch:2175.00 to 2825.00 Peaining to | ೂನಯಡಿ 000, 0:00, 00% 99.80 0.00 0.00 0.00 0:00 0.00 0.00 | Work Complete 
Mahadevapura Zone. 
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2016-17 2017-18 2018-19 2019-20 2020-21 
ರಾಜ್ಯ ಸರ್ಕಾರದ 
ಕ್ರಸಂ ಕಾಮಗಾರಿಯ ಹೆಸರು ಅನುದಾನದಡಿಯಲ್ಲಿನ | ಭೌತಿಕ ಪ್ರಗತಿ | ಆರ್ಥಿಕ ಪ್ರಗತಿ [ಭೌತಿಕ ಪ್ರಗತಿ ಆರ್ಥಿಕ ಪ್ರಗತಿ ಭೌತಿಕ ಪತಿ | ನ ಪಗಡಿ (ರೂ.ಲಕಗಳಲ) | ಬೌತಿಕ ಪಗತಿ ಆರ್ಥಿಕ ಪ್ರಗತಿ ಭೌತಿಕ ಪ್ರಗತಿ | ಆರ್ಥಿಕ ಪ್ರಗತಿ ಷರಾ 
ಯೋಜನೆಯ ಹೆಸರು (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) | (ಶೇಕಡವಾರು) (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) (ಶೇಕಡವಾರು) ಪ್ರಗತಿ (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) (ಶೇಕಡವಾರು) (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 
Earth work Excavation by Mechanical means from Yamalur ನಗರೋತನ 
34 |Kodi MD-346A From Ch:1525.00 to 2175.00 Peaining to | ೂಜನೆಯಡಿ 0.00 0.00 00x 99.80 0.00 0.00 0.00 0.00 0.00 0.00 | Work Complete 
Mahadevapura Zone. 
Earth work Excavation by Mechanical means from Yamalur ನಗರೋತನ 
35  |Kodi MD-346A From Ch:450.00 to1500.00 Peaining to ಯೋಜನೆಯಡಿ 0.00 0.00 00% 96.00 0.00 0.00 0.00 0.00 0.00 0.00 Work Complete 
Mahadevapura Zone. 
Earth work Excavation by Mechanical means from Yamalur ನಗರೋತನ 
36 JKodi MD-346A From Ch:450.00 to1500.00 Peaining to ತೋಜನೆಲ 0.00 0.00 00% 97.00 0.00 0.00 0.00 0.00 0.00 0.00 | Work Complete 
8 ಯೋಜನೆಯಡಿ p 
Mahadevapura Zone. 
Earthwork Excavation by Mechanical means from Bellandur ನಗರೋತನ 
37 |kodi MD-346 From CH:0.00to 600.00 pertaining to ಯೋಜನೆಯಡಿ 0.00 0.00 00% 89.00 0.00 0.00 0.00 0.00 0.00 0.00 Work Complete 
Mahadevapura Zone. 
Earthwork Excavation by Mechanical means from Bellandur ನಗರೋತನ 
38 |kodi MD-346 From CH:600.00 to 1200.00 pertaining to ಯೋಜನೆಯಡಿ 0.00 0.00 00% 89.00 0.00 0.00 0.00 0.00 0.00 0.00 Work Complete 
Mahadevapura Zone. 
Earthwork Excavation by Mechanical means from Bellandur ನಗರೋತನ 
39 |kodi MD-346 From CH:1200.00 to 1800.00 pertaining to | ೋಜನೆಯಡಿ 0.00 0.00 0.00 0.00 0.00 0.00 | Work Complete 
Mahadevapura Zone. 
Earthwork Excavation by Mechanical means from Bellandur ನಗರೋತನ 
40 [kodi MD-346 From CH: 1800.00 to 2363.00 pertaining t0 | ೂಜನೆಯಡಿ 0.00 0.00 0.00 0.00 0.00 0.00 | Work Complete 
Mahadevapura Zone. 
idi in Li i i ಗರೋತ್ಸ 
4 Providing Chain Link Fencing to SWD from Yamlur kodi to dE 6 el 06% ೫ ooo 0 80 606 ಭಂ Work Complete 
Varthur lake from Ch.0.00 to 1000m § 
42 Providing Chain Link Fencing to SWD from Yamlur kodi to ನಗರೋತ್ಕನ 0.00 0.00 00% 750 0.00 0.00 0.00 0.00 0.00 0.00 KN 
ಯೋಜನೆಯಡಿ A ork Complete 
Varthur lake from Ch.1000m to 2000m 5 
43 Providing Chain Link Fencing to SWD from Yamlur kodi to ನಗರೋತ್ಕನ 0.00 0.00 00% 72'o0 0.00 0.00 0.00 0.00 0.00 0.00 _ 
ಯೋಜನೆಯಡಿ & ork Complete 
Varthur lake from Ch.2000m to 3000m § 
44 Providing Chain Link Fencing to SWD from Yamlur kodi to Ihe 0.00 0.00 00% ಫಿ 0.00 0.00 0.00 0.00 0.00 0.00 Work Complete 
Varthur lake from Ch.3000m to 4000m § 
45 Providing Chain Link Fencing to SWD from Yamlur kodi to MSM 0.00 0.00 00% od 0.00 0.00 0.00 0.00 0.00 0.00 Work Complete 
Varthur lake from Ch.4000m to 5000m 3 
Providing Chain Link Fencing to SWD from Bellandoor kodi ನಗರೋತ್ಸನ 
46 ಯೋಜನೆಯಡಿ 0.00 0.00 00 0.00 0.00 0.00 0.00 0.00 0.00 Work Complete 
to Kariyammana Agrahara Bridge from Ch 0 to 1000m 
Providing Chain Link Fencing to SWD from Bellandoor kodi ನಗರೋತನ 
47 ES 0.00 0.00 0.00 0.00 0.00 0.00 | Work Complete 
to Kariyammana Agrahara Bridge from Ch 1000m to 2000m 
Remodelling and construction of RCC U SWD and 
i i i i ಗರೋತ್ಸ 
ಸ culverts/bridges in Udayanagara Pai Layout, to Koddenahalli ies 0:06 6 Hd 006 1 ಭಿ ೫00 Ao 66 ೫06 Wo Ceibpldie 
Ramamurthy nagara and other allied works of K.R Puram ¥ 
Constituency in ward No. 26 & 51 (Total No. Works 2) 
i i i ilti ಗರೋತ್ಸ 
49 Detailed Estimate for Maintenance/Desilting of Storm Water ನ ಆತ್ಮನ 006 ಬ 600 0b AN ಕ 606 860 0 $06 Wolk Coils 
drains in Mahadevapura Zone ಯೋಜನೆಯಡಿ 
Construction/ Remodelling of Primary, Secondary & Tertiary 
Storm Water Drains, Culverts/ Bridges & Allied works of 
SWD which are spread out at various locations in | ನವ ನಗರೋತ್ಸನ 
150 yk BS 0.0 0.0 0.0 0.0 0.0 0.0 60% 2237.37 0.0 0.0 We 
Mahadevapura Constituency of Mahadevapura Zone Under ಹ Progress 
CMNNY Scheme Package-1 (2019-20) 68, 69, 70, 71, 72,73 
,74 (Total No. Works 7) 
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2016-17 2017-18 2018-19 2019-20 2020-21 
ರಾಜ್ಯ ಸರ್ಕಾರದ 
ಕ್ರಸಂ ಕಾಮಗಾರಿಯ ಹೆಸರು ಅನುದಾನದಡಿಯಲ್ಲಿನ | ಭೌತಿಕ ಪ್ರಗತಿ | ಆರ್ಥಿಕ ಪ್ರಗತಿ [ಭೌತಿಕ ಪ್ರಗತಿ ಆರ್ಥಿಕ ಪ್ರಗತಿ ಭೌತಿಕ ಪಗತಿ | ನ ಪಗಡಿ (ರೂ.ಲಕಗಳಲ) | ಬೌತಿಕ ಪಗತಿ ಆರ್ಥಿಕ ಪ್ರಗತಿ ಭೌತಿಕ ಪ್ರಗತಿ | ಆರ್ಥಿಕ ಪ್ರಗತಿ ಷರಾ 
ಯೋಜನೆಯ ಹೆಸರು (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) | (ಶೇಕಡವಾರು) (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) (ಶೇಕಡವಾರು) ಪ್ರಗತಿ (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) (ಶೇಕಡವಾರು) (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 
Construction/ Remodelling of Primary, Secondary & Tertiary 
Storm Water Drains, Culverts/ Bridges & Allied works of N 
151 s hich d 2 1 K A ನವ ನಗರೋತ್ಥನ 50% 2 Work under 
WD which are spread out at various locations in ಯೋಜನೆಯಡಿ 0.0 0.0 0.0 0.0 0.0 0.0 5 1211.57 0.0 0.0 Progress 
Mahadevapura Constituency of Mahadevapura Zone Under 
CMNNY Scheme 141 to 159 (Total No. Works 20) 
Construction/ Remodelling of Primary, Secondary & Tertiary 
Storm Water Drains, Culverts/ Bridges & Allied works of ಷವನಗರೋತನ 
ನವ ನಗರೋತ್ಸನ 
152 SWD which are spread out at various locations in KR Puram ಯೋಜನೆಯಡಿ 0.0 0.0 0.0 0.0 0.0 0.0 100% 3215.11 0.0 0.0 Work Completed 


Constituency of Mahadevapura Zone Under CMNNY Scheme 
75,76,77, 78 (Total No. Works 4) 


ಬೊಮ್ಮನಹಳ್ಳಿ ವಲಯ 
) 


153 Construction of RCC box drain inside Govt.PU college Nagarothana 100% 135.97 
premises in HSR layout sector -lin ward no.174 Works 
154 Construction of RCC Box Drain From Somasundarpalya lake Nagarothana 100% 191.99 
on 24th main HSR Layout in ward no.174 Works 
155 Remodelling of SWD from Ibbalur Lake to Join Bellanduru Nagarothana 100% 275.95 
Lake Ward No.174.(Balance Work) Works 
Widening of existing drain drom Salarpuria Apartment up to Nasarothana 
156 IAS Officer layout in HSR Layout ward No. 174in ಕ k 100% 544.87 
Bommanahalli zone ks 
157 Construction of RCC box drain all along the service road and | Nagarothana 100% 1441.41 
improvements to SWD in HSR layoutin ward No. 174 Works 
Construction of RCC box drain near nightingle school in Nagarothana 
158 [) 
Bommanhalli ward no.175 Works 200 ote 
Construction of RCC U shape drain by the side of madivala Nacarothana 
159 lake from bridge up to Deo-Enclave layout in Bilekahalli ಹ 100% 
ward No.188 in bommanhalli zone from Ch:0.00m to 1000m 
Construction of RCC U shape drain by the side of madivala 
160 lake from Deo-Enclave layout up to spillway of Madivala lake | Nagarothana 100% 1398.57 
from Ch:1000m to 3000m in Bilekahalli ward No.188 in Works 
bommanhalli zone 
Improvements and raising of existing retaining wall of drain Nacarothane. 
161 from Begur tank up to Oxford college in hongasandra ward 8 100% 
x . Works 
No. 189 in bommanahalli zone 
Construction of RCC U shape drain K-201 SWD from Masaotland 
162 Somasundarpalya lake (balance stretch) from Ch:350m to ಕ k 100% 154.85 
500m in ward No. 190 bi 
Construction of RCC U shape drain K-201 SWD from Nacatothand 
163 Somasundarpalya lake (balance stretch) from Ch:500m to NR 100% 410.73 
1000m in ward No. 190 
164 Diversion of flood water from akshyanagar tank in survey no | Nagarothana 100% 4216 
9,10,16 & 22 in arkere ward 193 Works 
Construction of RCC Box culvert and U-shape drain in N th 
165  [Vaishnavi layout for Storm Water drain RN-238 in Uttarahalli br 100% 78.87 


ward of Bommanahalli zone 
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2016-17 2017-18 2018-19 2019-20 2020-21 
ರಾಜ್ಯ ಸರ್ಕಾರದ 
ಕ್ರಸಂ ಕಾಮಗಾರಿಯ ಹೆಸರು ಅನುದಾನದಡಿಯಲ್ಲಿನ | ಭೌತಿಕ ಪ್ರಗತಿ | ಆರ್ಥಿಕ ಪ್ರಗತಿ [ಭೌತಿಕ ಪ್ರಗತಿ ಆರ್ಥಿಕ ಪ್ರಗತಿ ಭೌತಿಕ ಪಗತಿ | ನ್ಟ ಪಗಡಿ (ರೂ.ಲಕಗಳಲ) | ಬೌತಿಕ ಪಗತಿ ಆರ್ಥಿಕ ಪ್ರಗತಿ ಭೌತಿಕ ಪ್ರಗತಿ | ಆರ್ಥಿಕ ಪ್ರಗತಿ ಷರಾ 
ಯೋಜನೆಯ ಹೆಸರು (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) | (ಶೇಕಡವಾರು) (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) (ಶೇಕಡವಾರು) ಪ್ರಗತಿ (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) (ಶೇಕಡವಾರು) (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 
166 Remodelling of SWD RN 12-D from Kanakapura main road, | Nagarothana 100% 23146 
Annayappakere in Kashinagara in Yelachenahalli Works 
167 Remodelling of SWD in Iliyasnagara in yelachenahalli ki 100% 297.93 
168 Construction of RCC retaining wall of Begur tank spillway to Nagarothana 100% 2149 
protect erosion of road embankment in ward No-192 Begur Works 
169 Construction of RCC Box SWD from Sathyammakunte tank to | Nagarothana 100% 872.24 
Kalyani in Vasanthapur Works 
Remodelling of Primary & Secondary Storm Water Drains, 
Culverts/Bridges & Allied Works ( 86 nos.) identified under 
“BBMP SWD Action Plan Works 2016-17” which are spread 
outat various locations of CV Raman nagar, Pulikeshi Nagar, 
170 Shivajinagar, Mahadevapura Shanthinagar, Jayanagar, Nagarothana 100% 181915 
Chickpete, Bommanahalli and Bangalore South Works 
Constituencies in Koramangala Valley and Challghatta Valley, 
East, South, Mahadevapura and Bommanahalli zones of 
BBMP Area, Bengaluru. (86 Works) 
171 Maintenance/Desilting of all Storm water drains in Nagarothana 100% 48745 
Bommanahalli zone Works 
Construction/Remodelling of Primary, Secondary and 
Tertiary Storm water drains, Culverts, Bridges and Allied 
Works (22 No) which are spread out at various locations in Nava 
172 ward Na.174,175,187,188,189,190,191 and 193 of Nagarothana 94% 798246 
Bommanahalli Constituencyin Bommanahalli Zone of BBMP Works 


Area, Bengaluru 
(CMNNY Scheme 2019-20 Bommanahalli Zone Package-01 
Annex-03 Action Plan S1 No. 101) (22 Works) 


Construction/Remodelling of Primary, Secondary and 
Tertiary Storm water drains, Culverts, Bridges and Allied 


173 |Works of SWD spread out at various locations in 100% 2269.88 
Bommanahalli Constituency Bommanahalli Zone Works 
(CMNNY Scheme 2019-20 Bommanahalli Zone Package-02 
Annex-03 Action Plan SI No. 102) 
Construction/Remodelling of Primary, Secondary and 
Tertiary Storm water drains, Culverts, Bridges and Allied Nava 
174 |Works of SWD spread out at various locations in Nagarothana 100% 1653.12 
Bommanahalli Constituency Bommanahalli Zone Works 
(CMNNY Scheme 2019-20 Bommanahalli Zone Package-03 
Annex-03 Action Plan S1 No. 103) 
Construction/Remodelling of Primary, Secondary and 
Tertiary Storm water drains, Culverts, Bridges and Allied Nava 
175 |Works okSWD spread out at various locations in Nagarothana 100% 1401.05 
Bommanahalli Constituency Bommanahalli Zone Works 


(CMNNY Scheme 2019-20 Bommanahalli Zone Package-04 
Annex-03 Action Plan SI No. 104 & 79) (2 Works) 
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2016-17 2017-18 2018-19 2019-20 2020-21 
ರಾಜ್ಯ ಸರ್ಕಾರದ 
ಕಸಂ ಕಾಮಗಾರಿಯ ಹೆಸರು ಅನುದಾನದಡಿಯಲ್ಲಿನ | ಭೌತಿಕ ಪ್ರಗತಿ | ಆರ್ಥಿಕ ಪ್ರಗತಿ [ಭೌತಿಕ ಪ್ರಗತಿ ಆರ್ಥಿಕ ಪ್ರಗತಿ ಭೌತಿಕ ಪ್ರಗತಿ | ಪ್ರಗತಿ (ರೂ ಲಕ್ಷಗಳಲ್ಲ) ಭೌತಿಕ ಪ್ರಗತಿ ಆರ್ಥಿಕ ಪ್ರಗತಿ ಭೌತಿಕ ಪ್ರಗತಿ | ಆರ್ಥಿಕ ಪ್ರಗತಿ ಷರಾ 
ಯೋಜನೆಯ ಹೆಸರು (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) | (ಶೇಕಡವಾರು) (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) (ಶೇಕಡವಾರು) WC (ಶೇಕಡವಾರು) (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 
Construction/Remodeling of Primary, Secondary & Tertiary 
Drains, Culverts/ bridges and all other allied works of SWD 
spread out at various locations in Bangalore South Nava 
176 Constituency of Bommanahalli Zone Under CMNNY Scheme Nagarothana 65% 1955.36 
2019-20, Bommanahalli Zone Package-5 Works 
Action Plan SINo.1,2,5,10,11,12,13,14, 15 and 17 vide 
Govt Order. UDD.254.MNY.2019, dtd: 14-11-2019 (10 Works) 
Reconstruction of damaged Storm Water Drains and flood Nava 
177 |Mmitigation works in ward No. 174 &190 2 
(CMNNY Scheme 2019-20 Bommanahalli Zone Annex-03 lr 100% AA 
Action Plan Sl No. 105) 
Construction of culverts (replacing damaged pipe culverts) 
and other flood protection works in ward No. 175, 188 & 189 Ni 
178 |in Bommanahalli Constituency fs 
(CMNNY Scheme 2019-20 Bommanahalli Zone Annex-03 We 100% 8737 
Action Plan Sl No. 106) 
Improvements to Storm Water Drains in ward No. 186, 187 Nava 
179 & 193 of Bommanahalli Zone Nazarothand 100% 147.10 
(CMNNY Scheme 2019-20 Bommanahalli Zone Annex-03 ; y K 
Action Plan Sl No. 107) 
Nava 
Construction of Damaged SSM drain from junction of Arehalli 
180 8 ) pe 
to RN-223 in Ward No.184 i MS 4 
Nava 
181 |Remodelling of drain at Ramakrishna Nagar in Ward No.185 | Nagarothana 20% 0.00 
Works 
Construction of RCC box drain from Singasandra Kere to Nava 
182 N. th 1009 0.00 
Chikkabegur Kere in Ward No.191 Ka § 
Construction of RCC box drain from Naganathapura Kere to Nava 
183 N. th 1009 200.00 
Kudlu Doddakere in Ward No.191 ಕ § 
Construction of RCC box drain from B Keret Neve 
184 onstruction of RCC box drain from Basapura Kere to Nagarothana 100% 96.79 
Doddabegur Kere in Ward No.192 Works 
Construction of RCC drain at Bank Colony and Harinagara Nava 
185 ್ಣ y 8 Nagarothana 100% 195.00 
Area in ward No.196 Works 
Construction of RCC drain Bal tion at Sy.No.15 of ere 
186 onstruction 0 rain Ba ance portion at Sy.No.15 0 Nagarothana 100% 196.00 
Vasanthapura to link Dorekere in ward No. 197 Works 
Emergency works for construction of culverts, drain etc. in Wav 
187 Bency f ’ ks Nagarothana 100% 188.30 
Bangalore South Constituency Works 
ರಾಜರಾಜೇಶ್ವರಿ ನಗರ ವಲಯ 
Construction of Box Culvert along SWD RN-141B near Kenchamba Puttashyamappa | N th 
188 | a1yana mantapa in ward no.73 in R.R.Nagara Zone A 100% 24.55 0% 0.00 0% 0.00 0% 0.00 0% 0.00 
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2016-17 2017-18 2018-19 2019-20 2020-21 
ರಾಜ ಸರ್ಕಾರದ 
p) 
ಕ್ರಸಂ ಕಾಮಗಾರಿಯ ಹೆಸರು ಅನುದಾನದಡಿಯಲ್ಲಿನ | ಭೌತಿಕ ಪ್ರಗತಿ | ಆರ್ಥಿಕ ಪ್ರಗತಿ [ಭೌತಿಕ ಪ್ರಗತಿ ಆರ್ಥಿಕ ಪ್ರಗತಿ ಭೌತಿಕ ಪ್ರಗತಿ | ಪ್ರಗತಿ (ರೂ ಲಕ್ಷಗಳಲ್ಲ) ಭೌತಿಕ ಪ್ರಗತಿ ಆರ್ಥಿಕ ಪ್ರಗತಿ ಭೌತಿಕ ಪ್ರಗತಿ | ಆರ್ಥಿಕ ಪ್ರಗತಿ 
ಯೋಜನೆಯ ಹೆಸರು (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) | (ಶೇಕಡವಾರು) (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) (ಶೇಕಡವಾರು) WC (ಶೇಕಡವಾರು) (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 
Remodelling of Primary & Secondary Storm Water Drains, Culverts/Bridges & Allied 
Works (39 nos.) identified under “BBMP SWD Action Plan Works 2016-17” which ae | Ny 
agarothana 
189 [spread out at various locations of Rajarajeshwarinagara in vrishabhavathi Valley, 8 100% 9172.99 0% 0.00 0% 0.00 0% 0.00 0% 0.00 
1 e 
Rajarajeshwarinagara Zone of BBMP Arca, Bengaluru. (Package-05) Works 
Remodelling of Primary & Secondary Storm Water Drains, Culverts/Bridges & Allied 
Works (20 nos) identified under “BBMP SWD Action Plan Works 2016-17" which ae | Nggarothana 
190 [spread out at various locations of Yeshwanthapura Constituency in Vrishabhavathi 100% 9453.27 0% 0.00 0% 0.00 0% 0.00 0% 0.00 
Valley, Rajarajeshwarinagara Zone of BBMP Arca, Bengaluru. (Packagc-6) Works 
Construction of RCC Retaining wall to SWD V-303 from Gurudatta Layout to Saptagiri | Nagarothana 
191 [1 \putward no.160 8 0% 0.00 100% 265.41 0% 0.00 0% 0.00 0% 0.00 
9 Works 
Remodeling of Storm Water Drains, Cuvlerts/Bridges & Allicd works (07 No’s) in flood 
192 hit a of ward no.40, 72, 159 & 198 of Yashwanthapura Constituency of RR Nagara Nagarothana My R $ My K 
Zonc of BBMP area Bangalore (07 Nos Works) Works 0% 0.00 100% 1726.30 0% 0.00 0% 0.00 0% 0.00 
Construction of RCC Bridge (Additional vent) and Retaining wall across V Valley RN- 
193 [181 or Mysore road to Pattanagere main road at Global village in ward No. 198 Me 0% 0.00 100% 219.37 0% 0.00 0% 0.00 0% 0.00 
orks 
Detailed estimate for maintenance desilting of all storm water drains in RR Nagara Zone Nagarothana 
194 0% 0.00 0% 0.00 100% 755.51 0% 0.00 0% 0.00 
orks 
Construction/Remodcling of Primary, Secondary & Tertiary Drains, Culverts/bridges and \ 
all other allied works of SWD spread out at various locations in Yeshwanthapura ava 
195 [Constituency of RR Nagura Zonc Under CMNNY Scheme Package-1 (2019-20) RR | Nagarothana 0% 0.00 0% 0.00 0% 0.00 51% 1034.71 0% 0.00 
NAGARA ZONE G.0- ANNEXURE-03 Action Plan SI No.132, 133 & 137" (09 Nos Works 
of Works) 
Construction and Remodeling of Primary Secondary and Tertiary Drains Culverts bridges 
and all other allied works of SWD spread out at various locations in Yeshwanthapura Nava 
196 [Constituency of RR Nagara Zonc. Under CMNNY Scheme Package-2 2019-20 RR | Nagarothana 0% 0.00 0% 0.00 0% 0.00 46% 1074.64 0% 0.00 
NAGARA ZONE G.0-ANNEXURE-03 Action Plan SI No.136 and 138 (10 Nos of Works 
Works) 
Construction and Remodeling of Primary Secondary and Tertiary Drains Culverts bridges 
and all other allied works of SWD spread out at various locations in Yeshwanthapura Nava 
197 [Constituency of RR Nagara Zonc. Under CMNNY Scheme Package-3 2019-20 RR p _ / 
NAGARA ZONE G.0-ANNEXURE- 03 Action Plan Action Plan SI No.134 135 and | Nagarothana 0% 00 0% 0.00 NE 0.00 ೨4% 1381.81 0% 0.00 
139 (06 Nos of Works) Works 
Construction and RCC Box drain and U Shape drain to swd v-200 from ch 0.00 to 
p 
1850.00 from Indian Plywood Research Institute to Surana College and construction of Nava 
198 | SWD Diversion drain from ch 660.00 to 1110.00 @ Mallathahalli lake in ward no 38 & Ry K y RN & 
129 OF RR NAGARA ZONE. UNDER CMNNY SCHEME PACKAGE-5 (2019-20) | Nagarothana 0% 000 0% 040 0% 100% A 0% 800 
RR NAGARA ZONE G.0-ANNEXURE- 05 Action Plan Action Plan SI No.80 Works 
ದಾಸರಹಳ್ಳಿ ವಲಯ 
199 |Maintainance of SWD Primary and Secondary darins at Dasarahalli zoe | Nagarothana 100% 137.52 
ward Works 
Construction of RCC culverts & U Shape drain for Secodary SWD 
Pp ry Nagarothana 
200 [drains between Shettyhalli & Chikkasandra Village In Shettyhalli in 100% 82.33 
Ward no.12 0 
201 Construction of RCC culverts & U Shape drain for Secodary SWD Nagarothana 100% 124.07 
drains Mallasandra in Ward no.13 Works 
202 |Construction of RCC culverts & U Shape drain for Secodary SWD | Nagarothana 100% 136.23 
From Basappana Katte down stream in Shambhavinagara Ward no.70 Works 
Construction of retaining wal in Kapilanagara near 
8 pana Nagarothana 
203 Veerabrammaswamy temple Ward no.70 pe k 100% 82.00 
orks 
204 Construction of RCC culverts & U Shape drain for SWD near Om | Nagarothana 100% 137.04 
Shanthi Temple road Ward no.71 Works 
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2016-17 2017-18 2018-19 2019-20 2020-21 
ರಾಜ್ಯ ಸರ್ಕಾರದ 

ಕ್ರಸಂ ಕಾಮಗಾರಿಯ ಹೆಸರು ಅನುದಾನದಡಿಯಲ್ಲಿನ | ಭೌತಿಕ ಪ್ರಗತಿ | ಆರ್ಥಿಕ ಪ್ರಗತಿ [ಭೌತಿಕ ಪ್ರಗತಿ ಆರ್ಥಿಕ ಪ್ರಗತಿ ಭೌತಿಕ ಪ್ರಗತಿ | ಲ ಪಗ ರೂಲಗಳಲ | ಫೌ ಪಗ ಆರ್ಥಿಕ ಪ್ರಗತಿ ಭೌತಿಕ ಪ್ರಗತಿ | ಆರ್ಥಿಕ ಪ್ರಗತಿ ಷರಾ 

ಯೋಜನೆಯ ಹೆಸರು (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) | (ಶೇಕಡವಾರು) (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) (ಶೇಕಡವಾರು) ಪ್ರಗ WC (ಶೇಕಡವಾರು) (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 

205 Construction of RCC culverts & U Shape drain for Secodary SWD Nagarothana Final bill yet 
drains near Divya engineering works at Kammagodanahalli in Ward K 
no.12 Works to be given 

206 [Construction of RCC culverts & U Shape drain for Secodary SWD | Nagarothana Final bill yet 
drains Ramesh road to Urdu School in Dasarahalli Ward no.15 Works to be given 

207 Construction of RCC culverts & U Shape drain Kasthuri Badavane Near Nagarothana 
maruthi Theater Ward no.70 Works 

208 Detailed Estimate fro Mainatnane/Desilting of Storm Water Drains in Nagarothana 80.21 
Dasarahalli zone Works 
Construction / Remodeling of Primary, Secondary and Tertiary drains, 

Culverts / Bridges and all other allied works of SWD spread out at Nava 

209 [various location in Dasarahalli Zone under CMNNY Scheme Package Nagarothana 45% 409.52 
01 2019-20 Dasarahalli Zone G.0-ANNEXURE-03 Action Plan SI No Works 
81828384 


ಬೃಹತ್‌ ಬೆಂಗಳೂರು ಮಹಾನಗರ ಪಾಲಿಕೆ 


ವಿಧಾನ ಪರಿಷತ್ತಿನ ಸದಸ್ಯರಾದ ಶ್ರೀ.ಪಿ.ಆರ್‌.ರಮೇಶ್‌ (ನಾಮನಿರ್ದೇಶನ ಹೊಂದಿದವರು) ರವರ 


ಚುಕ್ಕೆ ಗುರುತಿನ ಪ್ರಶ್ನೆ ಸಂಖ್ಯೆ:517ಕ್ಕೆ ಅನುಬಂಧ -3 


ಕಳೆದ 05 ವರ್ಷಗಳಲ್ಲಿ ಬೃಹತ್‌ ಬೆಂಗಳೂರು ಮಹಾನಗರ ಪಾಲಿಕೆ ವ್ಯಾಪ್ತಿಯಲ್ಲಿ ರಾಜ ಸರ್ಕಾರದ ವತಿಯಿಂದ ಬಿಡುಗಡೆಯಾದ ಅನುದಾನದ ವಿವರಗಳು (ಪ್ರತಿ ಕಾಮಗಾರಿಗಳ ಭೌತಿಕ / ಆರ್ಥಿಕ ಪ್ರಗತಿಯ ವರ್ಷವಾರು ವಿವರ). 


EE 
ರಾಜ್ಯ ಸರ್ಕಾರದ 
ಕ್ರಸಂ ಪ್ಯಾಕೇಜ್‌ / ಕಾಮಗಾರಿಯ ಹೆಸರು ಅನುದಾನದಡಿಯಲ್ಲಿನ ಭೌತಿಕ ಪ್ರಗತಿ | ಆರ್ಥಿಕ ಪ್ರಗತಿ | ಭೌತಿಕ ಪ್ರಗತಿ | ಆರ್ಥಿಕ ಪ್ರಗತಿ | ಭೌತಿಕಪ್ರಗತಿ | ಆರ್ಥಿಕ ಪಗತಿ | ಭೌತಿಕ ಪ್ರಗತಿ | ಆರ್ಥಿಕ ಪ್ರಗತಿ | ಭೌತಿಕ ಪ್ರಗತಿ | ಆರ್ಥಿಕ ಪ್ರಗತಿ ಷರಾ 
ಯೋಜನೆಯ ಹೆಸರು (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) | (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) | (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) | (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) | (ಶೇಕಡವಾರು) | (ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 
01 02 03 06 07 08 09 10 1 12 13 14 15 17 


ಘನತ್ಯಾಜ್ಯ ನಿರ್ವಹಣೆ 


2016-17 and 2017-18 


(6500 Nos) 
Procurement of uniform & safety equipments 0 0 
2 for BBMP Pourakarmikas 


(6500 Nos) 


Biometric attendence system An integrated 0 0 100% 168.00 0 
device for recording bio metric attendance 
3 with fingerprint sensor . (Biometric Attendance 
Terminals and Devices for UIDAI Attendance 
System) (600 Nos) 
AK A 
WAM 


Installation & O&M of CCTV cameras (Large 0 0 0% 
4 black spots, SWM plants) 
(300 Nos) 
Scientific bin system for commercial market 0 0 100% 1598.00 
5 areas & Slum areas 
(225 Nos) 
Purchase of litter bins for commercial 0 0 100% 414.00 
6  Jareas/market area/area with high floating 
population. 
Establishment of Dry waste Collection 0 0 80% 600.00 0 0 0 0 0 0 
7 Centers/ upgradation of DWCC 
(25 Nos) 
A) Establishment of Decentralized 0 0 0% 0 0 0 0 0 0 0 


composting units : Organic Waste Convertor 
(OWC) of 5 ton capacity. 

25 OWC will be established by BBMP & 25 
8 shall be established by NGO's/ RWA's/SHG's. 
(12 Nos) 

B) Establishment of Decentralized Bio- 0 0 0% 0 0 0 0 0 0 0 
methanisation plants of 5 ton capacity 
(2 Nos) 
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10 


11 


12 


13 


14 


15 


16 


17 


18 


Procurement of shredding and choppers 
machines for Dry leaves & Wet waste 
(32 Nos) 


Procurment of SWM Vehicles- Auto Tippers 
(4 wheelers) 

(555 Nos) 

Procurment of SWM Vehicles- Auto Tippers 
(4wheclers) 25:75 ratio for SHGs 

(200 Nos) 


Procurment of SWM Vehicles- Mechanical 
Sweepers Large (5 cum) 

130HP, 5 -12 KMPH 

(32 Nos) 


Procurment of SWM Vehicles- Mechanical 
Sweepers small (0.8-1.0 cum) 

100HP, 5-10 KMPH 

(32 Nos) 


Procurment of jetting machines for street 
washing and for plants 
(4 Nos) 


Establishment and maintenance of SMART 
CONTROL ROOM, development of GPS 
S/W& monitoring of GPS etc 

Installation of GPS to vehicles for all BBMP 
Vehicles and Monitoring facilities 

(597) 

Establishment of Animal incinerators 

(2 Nos) 

Establishment of Solid waste Transfer station 
(140 Nos) 

Development of surroundings villages around 
solid waste Management Plants 


19 
20 
21 


22 


Scientific closure of S.Bingipura landfill site 
Odour control equipments for processing sites 


Development of Quarries 


Elimination of Black spots along with 
beutification 
(1000 Nos) 


Total (A) 


Nagarothanna 
Grants 


10094.00 0 


23 


2018-19, 2019-20 and 2020-21 


Biomining of landfill sites at Mandur to 
reclaim the land of an extent of 100 acres 


0 0% 

0 0 

i 
ರ 
0 100% 

0 100% 3000.00 0 
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24 


Village developments works in and around 
Bellahalli landfill site including maintenance of 
present landfill site 


25 


Village development works in and around 
Mittganahalli landfill site including 
maintenance of present landfill site 


26 


Purchase of land for at SWM processing plants 


27 


Procurement of shredders and Choppers along 
with the infrastructure ((50 nos. Approx Rs. 
25.00 lakhs per unit) 


28 


29 


30 


31 


32 


33 


34 


35 


Establishments of animal incenarators/ 

rendering plants (4 nos) approx.Rs. 300 lakhs 

per unit 

Procurement of cleaning tools and equipment 

like brooms, pick, rake, Jumbo Bags, container 

bins with wheels etc., so as to avoiod manual 

handling of garbage for PKs 

90% subsidy for home composting or bio 

methanation unit (pilot to be taken up as per 

Allepey Model) 

Other special streams (like sani waste) - 

Collection, Transportation, Processing and 

Disposal units establishment 

Developmental works to be undertaken around 

solid waste disposal processing unit - 

Mittaganahalli (Mahadevapura Constituency) 
Total (B) 


Bio-mining / Bio-remediation / Mudcapping of 
Mandur / Landfill sites with legacy waste. 
Purchase of land for buffer zones / new sites for 
lease / procurement & preparation for SWM 
processing plants 

Procurement of Shredders and Choppers along with 
the infrastructure (Approx. Rs. 25 Lakhs per unit) 


36 


Establishment of Animal incinerators / rendering 
plants to handle animal waste 


37 


Procurement of cleaning tools and equipment like 
brooms, pick, rake, Jumbo Bags, container bins 
with wheels etc., so as to avoiod manual handling 
of garbage for PKs 


38 


Home / Leaf / Lane Composting / Decentralised 
Mini Composting units at blocks / wards (with 
O&M) 


39 


Other special streams (like sani waste) - Collection, 
Transportation, Processing and Disposal units 
(decentralised & Centralised) establishment 


Nava 
Nagarothanna 
Grants 


[o>] 


©| Ss 


[o>] 


[o>] 


[o>] 


[o>] 
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40 


41 


Engagement of Marshalls at Processing Plants, 
Landfill sites, Wards to check garbage dumping at 
Garbage Vulnerable Points. 

Procurement / Upgradation / Renovation of 
machinary and other allied works including the O 
& M for existing KCDC processing plant and other 
6 wet waste processing plants 


42 
43 


Raising of compound wall to KCDC 


Development of C&D disposal site at Kannur and 
other identified quarries 


44 


Construction / Enchancement of Capacity of 
Leachate Treatment Plants 


45 


46 


Purchase of Mechanical Road / Footpath weeping 
machines (with O&M) for ORR/ HDC/ Radial/ 
CBD Roads 


Construction of Waste to Energy Plants at two 


locations / Transfer of grant to KPCL for setting up 
RDF plant 


47 


48 


Construction of larger Biomethanisation plants/ 
larger Decentralised wet waste processing 
plants/units in wards of BBMP including 
Upgradation of Existing Biometh Units 
Construction & Upgradation of Public Toilets (with 
5 year O&M) to meet ODF++ and Eco friendly 
standards 


49 


Establishment & Upgradation of Aggregator 
Centres at 8 locations 


50 


Establishment, Upgradation and mechanisation of 
Dry Waste Collection Centres (DWCC) in all 198 
wards 


51 


Procurement and installation of Mini transfer 
station including 16 cum portable compactors and 
25 GVW hook loaders for 25 locations (Approx. 
Rs. 160 lakhs per location) 


52 


Setting up of Manned Waste Receival Kiosks with 
colour coded bins to receive segregated wastes at 
major garbage vulnerable points including at Lorry 
Points and Semi Underground Bin Areas 


53 


54 


GVP Elimination and Transformation of Area and 
ICT monitoring of the transformed area (including 
at semi underground bin areas) for Visual 
Cleanliness 


Improvement to existing Lorry (Transfer) Points 


through provision of semi permanent structure / 
Visual Barricade 


55 


Pressure Jet Cleaners / Washers for daily washing 
of roads/ footpaths in CBD Area and walls & Litter 
pickers for cleaning footpaths / bins. 


Shubra 
Bengaluru 
Projects 
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SWM Infrastructure/ procurement of bins/ carts at 
major markets like KR Market, Kalasipalyam, 
Madiwala, Johnson Market etc. 

Procurement of Handheld fining machines and 
Digital Wireless units with wireless base station for 
SWM monitoring by JHIs, SHIs and Marshalls. 


Establishment of pre-processing plants near to the 
scientific landfill 


61 


Establishment of Scientific landfill at Mitiganahalli 
and its one time development including O &M. 


Establishment of New Scientific landfill at Bagalur 
Sy. No. 276 and any other Landfill site made 

available and its one time development including © 
&M. 
Establishment of Scientific landfill at Hullahalli 
and its one time development including O &M. 


Provision towards the Revised Estimate Cost of 
Establishment of Landfill sites of Bagalur 
Sy.No.176, Mitiganahalli Sy. No.2 and Bellahalli 
Sy. No. 13 (In connection with 
G.0.No.UDD/316/MNY/2017 dated 24.10.2017) 


80 


2500.00 


Providing Basic Office infrastructure & Restrooms 
at Mustering and De-Mustering points for 
Pourakarmikas (3 Nos in cach wards ) - Total 600 
nos 


Fencing of SWM infrastructure Assets 


Provision of Ergonomically designed pushcarts / 
Electric Pushcarts 

IEC Activities & Brand Building of Swachha 
Sundara Bengaluru and for Nirmala Bengaluru 
(ODF) 


69 


GRAND TOTAL (A+B+C) 0.00 


Support for R&D / Innovations and Pilot Initiatives 
under SWM 

Discretionary SWM flexi fund to be held with 
Commissioner BBMP (for compliance to Courts / 
NGT Orders / directions of Hon'ble CM etc on core 
SWM works) 


Control of Methane Gas Emissions from Existing 
Land fill/ Dump sites and Avoiding Fire Incidents 


28838.00 
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0.00 8100.00 8530.00 


ಬೃಹತ್‌ ಬೆಂಗಳೂರು ಮಹಾನಗರ ಪಾಲಿಕೆ 


ವಿಧಾನ ಪರಿಷತ್ತಿನ ಸದಸ್ಯರಾದ ಶ್ರೀ.ಪಿ.ಆರ್‌.ರಮೇಶ್‌ (ನಾಮನಿರ್ದೇಶನ ಹೊಂದಿದವರು) ರವರ 
ಚುಕ್ಕೆ ಗುರುತಿನ ಪ್ರಶ್ನೆ ಸಂಖ್ಯೆ:517ಕ್ಕೆ ಅನುಬಂಧ -3 


ಕಳೆದ 05 ವರ್ಷಗಳಲ್ಲಿ ಬೃಹತ್‌ ಬೆಂಗಳೂರು ಮಹಾನಗರ ಪಾಲಿಕೆ ವ್ಯಾಪ್ತಿಯಲ್ಲಿ ರಾಜ್ಯ ಸರ್ಕಾರದ ವತಿಯಿಂದ ಬಿಡುಗಡೆಯಾದ ಅನುದಾನದ ವಿವರಗಳು (ಪ್ರತಿ ಕಾಮಗಾರಿಗಳ ಭೌತಿಕ / ಆರ್ಥಿಕ ಪ್ರಗತಿಯ ವರ್ಷವಾರು ವಿವರ). 


ರಾಜ್ಯ ಸರ್ಕಾರದ 2016-17 2017-18 2018-19 2019-20 2020-21 


ಪ್ಯಾಕೇಜ್‌ / ಕಾಮಗಾರಿಯ ಹೆಸರು 


ಅನುದಾನದಡಿಯಲ್ಲಿನ ಯೋಜನೆಯ 


ಹೆಸರು 


ಆರ್ಥಿಕ ಪ್ರಗತಿ 
(ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 


ಭೌತಿಕ ಪ್ರಗತಿ 
(ಶೇಕಡವಾರು) 


ಆರ್ಥಿಕ ಪ್ರಗತಿ 
(ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 


ಆರ್ಥಿಕ ಪ್ರಗತಿ 
(ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 


02 


03 


05 


13 


ವಿದ್ಯುತ್‌-ಪೂರ್ವ 


Providing Street Lights 10 Thungabhadra 


Nagar and Surrounding areas in ward P-3111 State Finance _ 
no.63. Commission 24.49 

Providing Street Tights [2 RGCT Colony P35 Sie Fiance ] 
and Surrounding areas in ward no.63. Gofhrhission 24.45 


Providing Street Lights to Catileshed, 
Cobbler Colony Surrounding areas in 
ward no.63. 


P-3 


Commission 


State Finance 


Providing Street Lights to Payappa 
Garden and Surrounding areas in ward 
n0.63. 


P-3 


Commission 


State Finance 


Providing Street Lights to C.C Colony 
and Surrounding areas in ward no.63. 


P-3 


Commission 


State Finance 


Providing LED Street Lights to HRBR 
3rd Block (part-02) in ward no.29 
Kacharakanahalli 


P-3 


Commission 


State Finance 


Providing LED lights to Jalavayu vihar in 
ward no.29 Kacharakanahalli 
Providing LED Street Flood lights to 
Bouleward park ORR service road in 
ward no.29 Kacharakanahalli 
Providing LED Street Lights to HRBR 
3rd Block (part-01) in ward no.29 
Kacharakanahalli 
Providing LED Street Flood lights to 
High Mast lighting system in ward no.29 
Kacharakanahalli 
Providing and fixing of street lights in 
ward no.61 
Providing LED Street Light fittings to 
various roads in Jayamahal Extention 
Area in Jayamahal Ward no.63 


P-3 


P-3 


P-3 


P-3 


Commission 


Commission 


Commission 


Commission 


Commission 


Commission 


State Finance 


State Finance 


State Finance 


State Finance 


State Finance 


State Finance 
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Providing Street Light poles timers and 


P-3111 State Finance 


13 aerial bunch cable in Benson town and i: 100% 
| - Commission 
Surrounding area in ward no.63 
Providing Tubular poles Street light 
fitti id aerial bunch cable al ith P 
y ittings and aerial bunch cable along wi P3111 State Finance a 
connected accessories to Nandi Durga Corinissidn 
Road, Millers Road and Surrounding 
area in ward no.63. 
Providing Tubular poles Street light 
fittings and aerial bunch cable along with State Finance 
15 connected accessories to Bore Bank road, Cit ssibt 100% 
Harris Road and Surrounding area in 
ward no.63. 
Providing Street Light poles timers and ಈ 
K q tate F 
16 aerial bunch cable in Tasker town and pa 100% ಮ 
Surrounding area in ward no.63 24.96 
17 Improvement to Pathway lighting and State Finance 100% ¥ 
flood lighting in Jayamahal Park and Commission 
Chacha Park in Jayamahal Ward No.63. 24.97 
Providing Tubular poles Street light 
fittings and aerial bunch cable along with 2 
18 y State Finance 00% § 
connected accessories to Jayamahal SESS 
Extension 3rd Main, 4th Main, Sth Main 
and Surrounding area in ward no.63. 24.95 
Providing Flood lighting System to R 
F 
19 Jayamahal Ground in Jayamahal Ward oe 00% 
No.63 16.99 
Providing and Fixing of LED Street State Finance 
20 Lights in Ward No.50 in C.V.Raman Cision 00% — 
Nagar Division 6.31 
Providing Tubular poles Street light 
5 fittings and aerial bunch cable along with p3 State Finance i 
connected accessories to Jayamahal Commission 
Extension Ist Main, 2nd Main, and , 
Surrounding area in ward no.63. 
22 Providing timer box to street lights in P-3 State Finance 00% 
ward n0o.20 Ganganagara Commission 
Development of Burial Ground at p3 State Finance 
23 Nandidurga Road Surroundings in Ward ಗ 00% 
Commission 
n0.63 Jayamahal 
Providing and Fixing of LED Street F 
24 Lights in ward no.117 in Shanthinagar PLS ಸ sFinénoe 00% 
i Commission 
Division 
§ Providing energy efficient street lights p3 State Finance _ 


and timers to Muslim Burial ground in 
Tannery road in Ward no.61 


Commission 
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Providing energy efficient street lights 


26 and timers to muslim burial ground in 4 3 ೨ FA 
Old madras road in ward no.80 ER 

27 Providing LED Lights in Ramaiah P-3 State Finance 
Layout Ward no.29 Commission 

28 Providing LED Lights in HBR lst Block P-3 State Finance 
at Ward no.29 Commission 

29 Providing LED Lights in Keerthi Layout P-3 State Finance 
in Ward no.29 Commission 

30 Providing LED Lights in Kammanahalli P-3 State Finance 


in Ward no.29 


ವಿದ್ದುತ್‌-ದಕಿಣ 
ರಿ pe 


Commission 


Providing Ornamental grill and 
other development works inside 
Ranadheera kanteerava park, 


P-3 


111 State Finance 


Dhanvanthri park and yediyur Commission 
lake park at Yediyur in ward no 
31|167. 15.28 
Providing Ornamental Lights A 
fixture to 10th main from 33rd Pail Sale Fane 
cross to 36th cross in 4th T block CORE 
32|jayanagar in ward no 168. 9.74 
Providing Ornamental Lights R 
fixture to 7th main from 33rd P-3111 State Finance 
cross to 30th cross in 4th block SE 
33|jayanagar in ward no 168. 9.83 
Providing highmast light fixtures P-3 State Finance § iol 9464 
poles and electrical accessories in Commission | 
34| ward no 144 siddapura 
Providing Street light fixtures, 
timers, park lights, cable and P-3 State Finance {os ಸ 
electrical accessories in ward no Commission ' 
144 siddapura 
Providing LED lights in P-3 State Finance gy 100% 49.87 
Vijayanagara constitiuency Commission - 
Providing LED lights to Tollgate R 
underpass in Vijayanagara P4 4 A 0S ke 100% 39.78 
constitiuency Cottigsion 
Providing energy efficiency R 
switches cum transformer in Fs § SFanenes — 100% 34.87 
SariHG 155. Commission 
Providing energy efficiency f 
switches cum transformer in T4 kia ss 100% 39.83 


39|ward no 156. 


Commission 
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Providing Garden lights around 
Jogging trac and flood lights to 
Basket ball court in Krishnarao 
park in ward no 153 


P-3 State Finance 
Commission 


Providing park Lights in ward no 
165 


P-3 State Finance 
Commission 


Providing LED Lights in ward no 
165 


P-3 State Finance 
Commission 


Providing GPRS Instruments in 
ward no 164 


P-3 State Finance 
Commission 


Providing GPRS Instruments in 

ward no 163 

Providing GPRS Instruments in 
45|ward no 156 

Providing Energy saving LED 

street Lights in BESCOM office 

and surrounding area in ward 

122 


Providing Energy saving LED 
street Lights in Kadappa swamy 
mutty and surrounding area in 
ward 0 122 


Providing Energy saving LED 
street Lights in Mariyappa 
Bhavani circle and surrounding 
area in ward 0 122 

Providing Energy saving LED 
street Lights in Ganga Looms 
factory and surrounding area in 
ward 0 122 

Electrical works in Banagiri 
Ganesh Temple Park, in ward no 
165 


P-3 State Finance 
Commission 
P-3 State Finance 
Commission 


P-3 State Finance 
Commission 


P-3111 State Finance 
Commission 


P-3111 State Finance 
Commission 


P-3 State Finance 
Commission 


P-3 State Finance 
Commission 


Electrical works in Ganesh 
Mandira ward no 165 


P-3 State Finance 
Commission 


Providing LE D Street lights 
fittings various places in ward no 
182 
Upgradation of Lightings and 
other Eelectrical accessories to 
play grounds of BTM ward and 
parks at BHCS layout in ward no 
53|176 


P-3 State Finance 
Commission 


P-3 State Finance 
Commission 


100% 


24.9 
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Upgradation of Lightings and 
other Eelectrical accessories to 
various parks Kuvempu Park, 
Nandana Vana and parks at NS 
Palya EWS Colony in ward no 176 


P-3111 State Finance 
Commission 


Upgradation of Lightings and 
other Eelectrical accessories to 
various parks KAS and IAS 
colony Park Ganesha temple park 
in ward no 176 


P-3111 State Finance 
Commission 


Providing and Fixing of 
ornamental design of electric 
Work in Someshwara Nagar Main 
roads in ward No 144 Siddapura 


Construction of interiors and 
electrification works 

Multipurpose building in Tank 
bund road next to Indira Canteen 
in ward no-152 Suddagunte Palya 


ವಿದ್ಯುತ್‌-ಮಹದೇವಷುರ 


P-3111 State Finance 
Commission 


P-3111 State Finance 
Commission 


70% 


Providing Street Lights,Timer Box, Panel 
Box Control, and a Accessories at 
Ramamurthy nagara and Surrounding 


Areas in Ward no-26 Ramamurthy nagara 
58 


P3744 Nagarothana and 
other Grant works 


100% 


100 


Providing street light timer box panel 

box control and accessories at Kalkere 

village and surrounding area in Ward 
59|No.26 Ramamurthy Nagara 


P3744 Nagarothana and 
other Grant works 


100% 


100 


Providing street light timer box panel 
box control and accessories at K 
Channasandra village NRI layout and 
surrounding area in Ward No.26 

60| Ramamurthy Nagara 


P3744 Nagarothana and 
other Grant works 


100% 


100 


Providing street light timer box panel 

box control and accessories at GEF 

Kasturi nagara FCl Gowdown Kothur and 

surrounding area in Ward No.51 
61[Vijinapura 


P3744 Nagarothana and 
other Grant works 


100% 
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Providing street light timer box panel 
box control and accessories at Nagappa 
reddy layout Lakshmana murthy nagara 
Ambedkar Nagar and surrounding area 
in Ward No.51 Vijinapura 


P3744 Nagarothana and 
other Grant works 


Providing street light timer box pane 
box control and accessories at 

Bhattarahalli and surrounding area in 
Ward No.51 Vijinapura 


P3744 Nagarothana and 
other Grant works 


Providing street light timer box pane 
box control and accessories and K.R.Pura 
Anandapura and surrounding area in 
Ward No.52 
Providing street light timer box pane 
box control and accessories and 
Basavanapura and surrounding area in 
Ward No.52 
Providing street light timer box pane 
box control and accessories and 
Medahalli Seegehalli, Devasandra and 
surrounding area in Ward No.53 
Providing street light timer box pane 
box control and accessories and 
Devasandra, B.Narayanapura, 
Singayyanapalya Nethravathi layout, 
Bheemaiah layout area and surrounding 


areain Ward No.53 
Providing Street Lights,Timer Box, Panel 


Box Control, and Accessories at 
A.Narayanapura and Surrounding Areas 
in Ward no-56 A.Narayanapura 


Providing street light timer box panel 
box control and accessories at Vignan 
Nagara and surrounding area in Ward 
No.81 

Providing street light timer box panel 
box control and accessories at HAL 
Airport and surrounding area in Ward 
No.87 


ವಿದ್ಯುತ್‌-ದಾಸರಹಳ್ಳಿ 


P3744 Nagarothana and 
other Grant works 


P3744 Nagarothana and 
other Grant works 


P3744 Nagarothana and 
other Grant works 


P3744 Nagarothana and 
other Grant works 


P3744 Nagarothana and 
other Grant works 


P3744 Nagarothana and 
other Grant works 


P3744 Nagarothana and 
other Grant works 


100 


100 


100 


100 


100 


100 


Providing LED Street Lights at 
Chokkasandra Surrounding area Various 


71|cross roads in ward No 39. 


p-3409 SFC United SC- 
ST/TSP Grant Works 


100% 


30 
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Providing LED Street Lights at Narayana 


Main roads cross roads and Surrounding 
72|area in ward39. 


P-3111 State Finance 
Commission 


70 


Providing LED street Lights at Hoysala 
Nagara and Om Shakthi Temple 
73|Surrouniding area in Ward No 71. 


p-3409 SFC United SC- 
ST/TSP Grant Works 


Providing LED street Lights at 
Hegganahalli and Maruthi Nagara 
74|Surrouniding area in Ward No 71. 


ವಿದ್ದುತ್‌-ಬೊಮ್ಮನಹಳ್ಳಿ 
p) ಆ ೪ 


Providing Flood lights to Indira 
75| Canteen in ward no.195 Konanakunte 


P-3111 State Finance 
Commission 


P3106 Nagarothana 
Works 


Providing Flood lights to Indira 
76| Canteen in ward no.193 Arakere 
Providing Flood lights to Indira 
Canteen kitchen at Bangalore South 
77 Assembly Constituency 


P3106 Nagarothana 
Works 


P3106 Nagarothana 
Works 


Providing Flood lights to Indira 
Canteen in ward no.197 
78 Vasanthapura 


P3106 Nagarothana 
Works 


Providing Flood lights to Indira 
Canteen (Left Side) in ward no.187 
79 Puttenahalli 


P3106 Nagarothana 
Works 


Providing Flood lights to Indira 
80| Canteen in ward no.186 Jaraganahalli 
Supply and fixing Emergency lights 
to Indira Canteen at Bommanahalli 
81 Zone 
Providing Flood lights UG Cable 
Series set to Indira Canteen in ward 
82 no.187 Puttenahalli 
Providing Flood lights to Indira 
Canteen kitchen at Bommanahalli 
83 Assembly Constituency 
Providing Flood lights to Indira 
Canteen in ward no.189 
84 Hongasandra 
Providing Flood lights to Indira 
Canteen (Back side) in ward no.192 
85 Begur 
Providing Flood lights to Indira 
Canteen (Front side) in ward no.192 
86 Begur 


Providing Flood lights to Indira P3106 Nagarothana 
87) Canteen in ward no.188 Billekahalli Works 


P3106 Nagarothana 
Works 


P3106 Nagarothana 
Works 


P3106 Nagarothana 
Works 


P3106 Nagarothana 
Works 


P3106 Nagarothana 
Works 


P3106 Nagarothana 
Works 


P3106 Nagarothana 
Works 
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Providing Flood lights to Indira 
Canteen (Front Side) in ward no.187 
88 Puttenahalli 
Providing Flood lights to Indira 
Canteen in ward no.194 Gottigere 
and 196 Anjanapura 


P3106 Nagarothana 
Works 


P3106 Nagarothana 
Works 


Providing Flood lights to Indira 
90| Canteen in ward no.185 Yalchenahalli 


P3106 Nagarothana 
Works 


Providing Flood lights to Indira 
Canteen in ward no.174 HSR Layout 
and 191 Singasandra 


Providing Flood lights to Indira 
Canteen in ward no.174 HSR Layout 
and 191 Singasandra 


P3106 Nagarothana 
Works 


P3106 Nagarothana 
Works 


100% 


Providing Flood lights to Indira 
Canteen in ward no.175 
Bommanahalli 


P3106 Nagarothana 
Works 


100% 


Providing LED Lights in SC-ST 
Colony in ward no 175 


Providing Fixing LED Lights in ward 
96 no 175 


P3409 SFC Untied SC- 
SP/TSP Grant works 


P3409 SFC Untied SC- 
SP/TSP Grant works 


ವಿದ್ಯುತ್‌ -ಯಲಹಂಕ 


Providing And fixing of LED Lights at 
Yelahanka Division Ward No4 
97| Annexure 1 sl.no.58 


ವಿದ್ಯುತ್‌-ರಾಜರಾಜೇಶ್ವರಿನಗರ 


P3743 Nagarothana Grant 


Providing LED street lights in HMT 
Layout, Brundavana nagar, SBm 
colony and other places of ward 
nuimber-17 JP park in RR Nagara 


P3106 Nagarothana 
Works 
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BENGALURU SMART CITY LIMITED 


ಅನುಬಂಧ -4 ಬೆಂಗಳೂರು ಸ್ಮಾರ್ಟ್‌ ಸಿಟಿ ಲಿಮಿಟೆಡ್‌ ವತಿಯಿಂದ ಕೈಗೊಂಡಿರುವ ಕಾಮಗಾರಿಗಳ ವಿವರ (ಪ್ರಶ್ನೆ ಸ೦ಖ್ಯೆ : 517) 


ಎಸ್‌ ಸಿ ಎ೦ ಯೋಜನೆಗಳು -ಕಾಮಗಾರಿವಾರು ಭೌತಿಕ / ಆರ್ಥಿಕ ಪ್ರಗತಿಯ ವರ್ಷವಾರು ವಿವರಗಳು 


ರೂ. ಕೋಟಿಗಳಲ್ಲಿ 


ಪ್ರ.ಸಂ 


ಪರಿಷ್ಕತ 
ಯೋಜನೆಯ ಹೆಸರು ಯೋಜನಾ ಹಂತ ಯೋಜನಾ 
ಮೊತ್ತ 


ಬೌತಿಕ (ಶೇಕಡವಾರು) 


ಆರ್ಥಿಕ 


(ರೂ. ಕೋಟಿಗಳಲ್ಲಿ) 


2020-21 


2021-22 


2020-21 


2021-22 


ಸ್ಮಾರ್ಟ್‌ ಟೆಂಡರ್‌ ಶ್ಯೂರ್‌ ರಸ್ತೆಗಳು ಫೇಸ್‌ ಎ ಪ್ಯಾಕೇಜ್‌ 1 
1. ಕಮರ್ಷಿಯಲ್‌ ಸ್ಟೀೀಟ್‌-ಕಾಮರಾಜ್‌ ರಸ್ತೆಯಿಂದ ಜುಮ್ಮಾ ಮಸೀದಿ ರಸ್ತೆವರೆಗೆ (ಬೌರಿಂಗ್‌ ಆಸ್ಪತ್ರೆಯ ಹತ್ತಿರ) 


2. ಕಾಮರಾಜ್‌ ರಸ್ತೆ.- ಎಂ ಜಿ ರಸ್ತೆಯಿಂದ ಕಮರ್ಷಿಯಲ್‌ ಸ್ಟ್ರೀಟ್‌ ವರೆಗೆ ಮತ್ತು ಸೇಂಟ್‌ ಜಾನ್ಸ್‌ ಚರ್ಜ್‌ ರಸ್ತೆವರೆಗೆ 
ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ 35.93 25 


65 


ಸ್ಮಾರ್ಟ್‌ ಟೆಂಡರ್‌ ಶ್ಯೂರ್‌ ರಸ್ತೆಗಳು ಫೇಸ್‌ ಎ ಪ್ಯಾಕೇಜ್‌ 2 
1. ಹಲಸೂರು ರಸ್ತೆ- ಡಿಕನ್ಸನ್‌ ರಸ್ತೆಯಿಂದ ಕೆನ್ನಿಂಗೃನ್‌ ರಸ್ತೆಯವರೆಗೆ 
2. ಡಿಕನ್ಸನ್‌ ರಸ್ತೆ- ಎಂ ಜಿ ರಸ್ತೆಯಿಂದ ಕಾಮರಾಜ್‌ ರಸ್ತೆಯವರೆಗೆ 


ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ 29.27 40 


90 


9.82 


10.22 


ಸ್ಮಾರ್ಟ್‌ ಟೆಂಡರ್‌ ಶ್ಯೂರ್‌ ರಸ್ತೆಗಳು ಫೇಸ್‌ ಎ ಪ್ಯಾಕೇಜ್‌ 3 

1. ಇನ್‌ಫೆಂಟ್ರಿ ರಸ್ತೆ- ಅಲಿ ಅಸ್ಕರ್‌ ರಸ್ತೆಯಿಂದ ಸಫಿನಾ ಪ್ಲಾಜಾ ಕಾಂಷೆಕ್‌ಸ್‌ ವರೆಗೆ (ಮುಖ್ಯ ಗಾರ್ಡ್‌ ಕ್ರಾಸ್‌ ರಸ್ತೆ) 

2. ಸೆಂಟ್ರಲ್‌ ಸ್ಟ್ರೀಟ್‌ ಎಂ ಜಿ ರಸ್ತೆಯಿಂದ ಶಿವಾಜಿನಗರ ಬಸ್‌ ನಿಲ್ದಾಣ (ಟೆಟಿಎಂಸಿ) ಮತ್ತು ಇಂಡಿಯನ್‌ ಎಕ್‌ಸ್‌ಪ್ರೆಸ್‌ 
(ಬಾಳೆಕುಂದ್ರಿ) ಜಂಕ್ಷನ್‌ ವರೆಗೆ p 
3. ಬೌರಿಂಗ್‌ ಆಸ್ಪತ್ರೆ ರಸ್ತೆ - ಮುಖ್ಯ ಗಾರ್ಡ್‌ ಕ್ರಾಸ್‌ ರಸ್ತೆಯಿಂದ ಎಚ್‌ಎಸ್‌ಐಎಸ್‌ ಘೋಶಾ ಆಸ್ಪತ್ರೆವರೆಗೆ ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ 53.26 53 


88 


22.41 


20.35 


ಸ್ಮಾರ್ಟ್‌ ಟೆಂಡರ್‌ ಶ್ಯೂರ್‌ ರಸ್ತೆಗಳು ಫೇಸ್‌ ಎ ಪ್ಯಾಕೇಜ್‌ 4 
1. ಮಿಲ್ಲರ್ಸ್‌ ರಸ್ತೆ - ಚಾಲುಕ್ಯ ವೃತ್ತದಿಂದ ಕಂಟೋನ್ಮೆಂಟ್‌ ವರೆಗೆ ಕ್ವೀನ್ಸ್‌ ರಸ್ತೆ ಮೂಲಕ 


2. ರಾಜ್‌ ಭವನ ರಸ್ತೆ- ಮಿನ್ಸ್‌, ಚೌಕದಿಂದ ಬಸವೇಶ್ವರ ವೃತ್ತದವರೆಗೆ ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ 39.98 35 


80 


9.85 


11.6 


ಸ್ಮಾರ್ಟ್‌ ಟೆಂಡರ್‌ ಶ್ಯೂರ್‌ ರಸ್ತೆಗಳು ಫೇಸ್‌ ಎ ಪ್ಯಾಕೇಜ್‌ 5 
1. ಮೆಕ್‌ಗ್ರಾತ್‌ ರಸ್ತೆ- ಬ್ರಿಗೇಡ್‌ ರಸೆಯಿಂದ ರಿಚ್ಮಂಡ್‌ ರಸ್ತೆವರೆಗೆ 

2. ಕಾನ್ವೆಂಟ್‌ ರಸ್ತೆ- ರಿಚ್ಛಂಡ್‌ ರಸ್ತೆಯಿಂದ ರೆಸಿಡೆನ್ಸಿ ರಸ್ಲೆಯವರೆಗೆ 
3. ಹೇಯ್ಸ್‌ ರಸ್ತೆ- ರಿಚ್ಛಂಡ್‌ ರಸ್ತೆಯಿಂದ ರೆಸಿಡೆನ್ಸಿ ರಸೆಯವರೆಗೆ § 
4. ವುಡ್‌ ಸ್ಟೀಟ್‌- ಮ್ಯೂಸಿಯಂ ರಸ್ತೆಯಿಂದ ರಿಚ್ಛಂಡ್‌ ರಸ್ತೆಯವರೆಗೆ ಕಾಮಗಾರಿ ಪೂರ್ಣಗೊಂಡಿದೆ 27.25 85 
5. ಕ್ಯಾಸಲ್‌ ಸ್ಟ್ರೀಟ್‌ - ಮ್ಯೂಸಿಯಂ ರಸ್ತೆಯಿಂದ ರಿಚ್ಛಂಡ್‌ ರಸ್ತೆಯವರೆಗೆ 
6. ಟೇಟ್‌ ಲೇನ್‌ - ರಿಚ್ಛಂಡ್‌ ರಸ್ತೆಯಿಂದ ಕ್ಯಾಸಲ್‌ ಸ್ಟ್ರೀಟ್‌ ವರೆಗೆ 


100 


21.66 


2.48 


ಸ್ಮಾರ್ಟ್‌ ಟೆಂಡರ್‌ ಶ್ಯೂರ್‌ ರಸ್ತೆಗಳು ಫೇಸ್‌ ಎ ಪ್ಯಾಕೇಜ್‌ 6 
1. ಕಸ್ತೂರ್ಬಾ ರಸ್ತೆ- ಸಿದ್ದಲಿಂಗಯ್ಯ ವೃತ್ತದಿಂದ ಮಿನ್ಸ್‌ ಜೌಕಕೆ ಕ್ಲೀನ್‌ ಪ್ರತಿಮೆ (ಎಂ ಜಿ ರಸ್ತೆ) 
2. ಕ್ವೀನ್ಸ್‌ ರಸ್ತೆ- ಎಂ ಜಿ ರಸ್ತೆಯಿಂದ ಕಂಟೋನೈಂಟ್‌ ರೈಲ್ವೆ ನಿಲ್ದಾಣದವರೆಗೆ ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ 45.75 48 


95 


17.12 


20.44 


12/16/2021 


BENGALURU SMART CITY LIMITED 


ಎಸ್‌ ಸಿ ಎ೦ ಯೋಜನೆಗಳು -ಕಾಮಗಾರಿವಾರು ಭೌತಿಕ / ಆರ್ಥಿಕ ಪ್ರಗತಿಯ ವರ್ಷವಾರು ವಿವರಗಳು 


ರೂ. ಕೋಟಿಗಳಲ್ಲಿ 


ಪರಿಷ್ಕತ ಆರ್ಥಿಕ 
ಕ.ಸಂ ಯೋಜನೆಯ ಹೆಸರು ಯೋಜನಾ ಹಂತ ಯೋಜನಾ ಭೌಕ ಶೇಕಡವಾರು) (ರೂ. ಕೋಟಿಗಳಲ್ಲಿ) 
ಮೊತ್ತ 

ಸ್ಮಾರ್ಟ್‌ ಟೆಂಡರ್‌ ಶ್ಯೂರ್‌ ರಸ್ತೆಗಳು ಫೇಸ್‌ ಎ ಪ್ಯಾಕೇಜ್‌ 7 KN 
1. ರಾಜಾ ರಾಮ್‌ ಮೋಹನ್‌ ರಾಯ್‌ ರಸ್ತೆ - ರಿಚ್ಛಂಡ್‌ ಸರ್ಕಲ್‌ ನಿಂದ ಹಡ್ಸನ್‌ ಸರ್ಕಲ್‌ ವರೆಗೆ 
2. ಲಾವೆಲ್ಲೆ ರಸ್ತೆ - ಎಂ.ಜಿ. ರೋಡ್‌ನಿಂದ ರಿಚ್ಛಂಡ್‌ ಸರ್ಕಲ್‌ ವರೆಗೆ - 

7 [3 ಬ್ರಿಗೇಡ್‌ ರಸ್ತೆ - ಎಂ.ಜಿ. ರೋಡ್‌ನಿಂದ ವಾರ್‌ ಮೆಮೊರಿಯಲ್‌ ಜಂಕ್ಷನ್‌ವರೆಗೆ ಕಾಮಗಾರಿ ಪೂರ್ಣಗೊಂಡಿದೆ ನ ಸ ಲ ಗ ನಥ 
ಸ್ಮಾರ್ಟ್‌ ಟೆಂಡರ್‌ ಶ್ಯೂರ್‌ ರಸ್ತೆಗಳು ಫೇಸ್‌ ಬಿ ಪ್ಯಾಕೇಜ್‌ 1 
1. ಸೇಂಟ್‌ ಜಾನ್ಸ್‌ ರಸ್ತೆ - ಕೆನ್ನಿಂಗೃನ್‌ ರಸೆಯಿಂದ ಸೇಂಟ್‌ ಜಾನ್ಸ್‌ ಚರ್ಚ್‌ ರಸ್ತೆಯವರೆಗೆ ಪಿ 

4 2. ಸೇಂಟ್‌ ಜಾನ್ಸ್‌ ಚರ್ಚ್‌ ರಸ್ತ (ಹೊಸ ಬಂಬೂ ಬಜಾರ್‌ ರಸ್ತೆ ಪೂಮಿನೇಡ್‌ ರಸೆವರೆಗೆ) ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ Ki 0 84 446 ೨88 
ಸ್ಮಾರ್ಟ್‌ ಟೆಂಡರ್‌ ಶ್ಯೂರ್‌ ರಸ್ತೆಗಳು ಫೇಸ್‌ ಬಿ ಪ್ಯಾಕೇಜ್‌ 2 
1. ಮಿಲ್ಲರ್ಸ್‌ ರಸ್ತೆ ವಿಸ್ತರಣೆ (ಮಿಲ್ಲರ್ಸ್‌ ರಸ್ತೆ ಅಂಡರ್‌ಪಾಸ್‌ನಿಂದ ಹೈನ್ಸ್‌ ಸರ್ಕಲ್‌ ವರೆಗೆ) 

9 |2. ಕಂಟೋನೈಂಟ್‌ ರಸ್ತೆ (ಮಿಲ್ಲರ್ಸ್‌ ರಸ್ತೆಯಿಂದ ಕ್ವೀನ್ಸ್‌ ರಸೆಯವರೆಗೆ) ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ 43.42 15 80 1.97 21.15 
3. ಎಚ್‌.ಕೆ.ಪಿ ರಸ್ತೆ (ಕ್ವೀನ್ಸ್‌ ರಸ್ತೆಯಿಂದ ರಸ್ಸೆಲ್‌ ಮಾರ್ಕೆಟ್‌ ವರೆಗೆ) 
ಸ್ಮಾರ್ಟ್‌ ಟೆಂಡರ್‌ ಶ್ಯೂರ್‌ ರಸ್ತೆಗಳು ಫೇಸ್‌ ಬಿ ಪ್ಯಾಕೇಜ್‌ 3 
1. ಜುಮ್ಮಾ ಮಸೀದಿ ರಸ್ತೆ - ಬೌರಿಂಗ್‌ ಆಸ್ಪತ್ರೆ ರಸ್ತೆಯಿಂದ ರಸ್ಸೆಲ್‌ ಮಾರ್ಕೆಟ್‌ ವರೆಗೆ WR 

10 |) ತಾಂದ್‌ನಿ ಚೌಕ್‌ ರಸ್ತೆ. ಎಚ್‌.ಕ.ಪಿ ರಸೆಯೆಂದ ಶಿವಾಜಿ ರಸ್ತೆವರೆಗೆ ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ 16.94 25 92 1.91 4.69 
ಸ್ಮಾರ್ಟ್‌ ಟೆಂಡರ್‌ ಶ್ಯೂರ್‌ ರಸ್ತೆಗಳು ಫೇಸ್‌ ಬಿ ಪ್ಯಾಕೇಜ್‌ 4 
1. ಸೇತು ರಾವ್‌ ರಸ್ತೆ (ಮೈಸೂರು ರಸ್ತೆ ಜ೦ಕ್ಷನ್‌ನಿಂದ ಜಿ. ಪಿ ರಸ್ತೆವರೆಗೆ) ರ 

11 |2- ಸೇತುರಾವ್‌ ಕ್ರಾಸ್‌ ರಸ್ತೆ (ಅಯ್ಯಂಗಾರ್‌ ರಸ್ತೆಯಿಂದ ಸೇತು ರಾವ್‌ ರಸ್ತೆ ಜಂಕ್ಷನ್‌ ವರೆಗೆ) ಪದೇಶದಲಿ § ಸ a 29.37 5 § 134 § 
3. ಎನ್‌ಆರ್‌ ರಸ್ತೆ (ಎಸ್‌ಜೆಪಿ ರಸ್ತೆ ಜಂಕ್ಷನ್‌ನಿಂದ ಕಚ್ಚೇರಿ ರಸ್ತೆ ಜಂಕ್ಷನ್‌ವರೆಗೆ) is sl y " 
4. ಎಸ್‌ಜೆಪಿ ರಸ್ತೆ (ಕೆಆರ್‌ ಮಾರ್ಕೆಟ್‌ ವೃತ್ತದಿಂದ ಎನ್‌ಆರ್‌ ರಸ್ತೆ ಜ೦ಕ್ಷನ್‌ವರೆಗೆ) ಕೈಬಿಡಲಾಗಿದೆ iy 
ಸ್ಮಾರ್ಟ್‌ ಟೆಂಡರ್‌ ಶ್ಯೂರ್‌ ರಸ್ತೆಗಳು ಫೇಸ್‌ ಬಿ ಪ್ಯಾಕೇಜ್‌ 5 
1. ರೇಸ್‌ ಕೋರ್ಸ್‌ ರಸ್ತೆ (ಪ್ಯಾಲೇಸ್‌ ರಸ್ತೆಯಿಂದ ಹರೇ ಕೃಷ್ಣ ರಸೆಯವರೆಗೆ) 

12 |2. ರಾಜ್‌ಭವನ್‌ ರಸ್ತೆ (ಮಿಲ್ಲರ್ಸ್‌ ರಸ್ತೆ ಇಂಟರ್‌ ಸೆಕ್ಷನ್‌ ನಿಂದ ಅಲಿ ಅಸ್ಕರ್‌ ರಸ್ತೆ ) ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ 48.92 28 93 2.64 25.64 
3. ಪ್ಯಾಲೇಸ್‌ ರಸ್ತೆ (ಮಿಲ್ಲರ್ಸ್‌ ರಸ್ತೆ ಇಂಟರ್‌ ಸೆಕ್ಷನ್‌ ನಿಂದ ಬಸವೇಶ್ವರ ವೃತ್ತದವರೆಗೆ) 
ಸ್ಮಾರ್ಟ್‌ ಟೆಂಡರ್‌ ಶ್ಯೂರ್‌ ರಸ್ತೆಗಳು ಫೇಸ್‌ ಬಿ ಪ್ಯಾಕೇಜ್‌ 6 
1. ಅವೆನ್ಯೂ ರಸ್ತೆ - ಮೈಸೂರು ಬ್ಯಾಂಕ್‌ ವೃತ್ತದಿಂದ ಎಸ್‌ಜಿಪಿ ರಸ್ತೆವರೆಗೆ 

13 2. ರೀನಿಯಸ್‌ ಸ್ಟ್ರೀಟ್‌ - ಜನರಲ್‌ ಕೆ.ಎಸ್‌. ತಿಮ್ಮಯ್ಯ ರಸ್ತೆಯಿಂದ ಲ್ಯಾಂಗ್‌ಫೋರ್ಡ್‌ ರಸ್ತೆಯವರೆಗೆ ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ 27.30 17 70 1.25 13.87 


12/16/2021 


BENGALURU SMART CITY LIMITED 


ಎಸ್‌ ಸಿ ಎ೦ ಯೋಜನೆಗಳು -ಕಾಮಗಾರಿವಾರು ಭೌತಿಕ / ಆರ್ಥಿಕ ಪ್ರಗತಿಯ ವರ್ಷವಾರು ವಿವರಗಳು 


ರೂ. ಕೋಟಿಗಳಲ್ಲಿ 


ಪರಿಷ್ಕತ ಆರ್ಥಿಕ 
ಕು.ಸಂ ಯೋಜನೆಯ ಹೆಸರು ಯೋಜನಾ ಹಂತ ಯೋಜನಾ ಭೌಸಿಕಕೇಕಡಮ್ನ್‌ಲು) (ರೂ. ಕೋಟಿಗಳಲ್ಲಿ) 
ಮೊತ್ತ 
14 |ಶಿವಾಜಿನಗರ ಬಸ್‌ ಟರ್ಮಿನಲ್‌ ಪುನರಾಭಿವೃದ್ಧಿ (ಟರ್ನಿನಸ್‌ * ಪಾರ್ಕಿಂಗ್‌ ರಚನೆ * ಸುರಂಗಮಾರ್ಗ ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ 3.98 35 95 0.96 2.02 
15 |ಕಬೃನ್‌ ಪಾರ್ಕ್‌ ನ ಸಸ್ಯ ಕಾಶಿ ಪುನರಾಭಿವೃದ್ಧಿ ಮತ್ತು ಸಂರಕ್ಷಣೆ- ಫೇಸ್‌ ಎ ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ 22.73 10 60 0.88 - 
16 |ಕಬೃನ್‌ ಪಾರ್ಕ್‌ ನ ಸಸ್ಯ ಕಾಶಿ ಪುನರಾಭಿವೃದ್ಧಿ ಮತ್ತು ಸಂರಕ್ಷಣೆ- ಫೇಸ್‌ ಬಿ ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ 20.88 8 30 0.89 - 
17 [ವಿಧಾನ ಸೌಧ, ವಿಕಾಸ್‌ ಸೌಧ, ಎಂಎಸ್‌ ಬಿಲ್ಲಿಂಗ್‌ ಮತ್ತು ವಿ.ವಿ ಟಿವರ್‌ಗಳಿಗೆ ಎಲ್‌ಇಡಿ ಲೈಟಿಂಗ್‌ ಅಳವಡಿಕೆ ಕಾಮಗಾರಿ ಪೂರ್ಣಗೊಂಡಿದೆ 1.94 100 - 1.91 - 
18 [ಕೆಆರ್‌ ಮಾರ್ಕೆಟ್‌ ಜಂಕ್ಷನ್‌ ಇಂಟಿಗ್ರೇಟೆಡ್‌ ಮೊಬಿಲಿಟಿ ಮತ್ತು ಜಂಕ್ಷನ್‌ ಸುಧಾರಣೆ ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ 21.30 - 70 - 12.43 
19 [ಐತಿಹಾಸಿಕ ಆರ್ಥಿಕ ಕೇಂದ್ರಗಳ ಪುನರಾಭಿವೃದ್ದಿ - ಕೆಆರ್‌ ಮಾರ್ಕೆಟ್‌ ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ 38.61 5 40 1.73 3.69 
20 ಭಮಾತರಲಾಲ; ನೆಹರು ಪ್ಲೇನಿಟೋರಿಯಂ ಆಡಿಟೋರಿಯಂ ಬ್ಲಾಕ್‌ ಮತ್ತು ಜಿಯೋಲಾಜಿಕಲ್‌ ರಾಕ್‌ ಗಾರ್ಡನ್‌ ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ 3465 p 20 i's6 ಸಕ 
21 |ಪ್ರಾಜಿಕ್ಸ್‌ ರಶ್ಮಿ ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ 2.00 25 60 0.29 0.05 
22 [ಬಿಎಂಟಿಸಿ - ನಮ್ಮ ಮೆಟ್ರೋ ಫೀಡರ್‌ ಸೇವೆಗೆ ಎಲೆಕ್ಟಿಕ್‌ ಬಸ್‌ಗಳ ಖರೀದಿ ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ 50.00 - 50 - 25 
23 |ಐಸಿಸಿಸಿ- (ಇಂಟಿಗ್ರೇಟೆಡ್‌ ಕಮಾಂಡ್‌ ಅಂಡ್‌ ಕಂಟ್ರೋಲ್‌ ಸೆಂಟರ್‌) ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ 118.00 - 20 - 2.88 
24 |CovID-19 ಬಿಕ್ಕಟ್ಟು ನಿರ್ವಹಣೆಗೆ Rm ಗಳ ನಿರ್ಮಾಣ ಕಾಮಗಾರಿ ಪೂರ್ಣಗೊಂಡಿದೆ 1.93 100 - 1.91 - 
25 ಬೆಂಗಳೂರು ವೈಧ್ಯಕೀಯ ಮಹಾವಿಧ್ಯಾಲಯ ಮತ್ತು ಸಂಶೋಧನಾ ಸಂಸ್ಥೆಯ ಆವರಣದಲ್ಲಿ ರಸ್ತೆ ಅಭಿವೃದ್ಧಿ ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ 12.50 _ po _ 131 
ಕಾಮಗಾರಿಗಳು ವಂ 

26 |ವೈದ್ಯಕೀಯ ಶಿಕಣ ನಿರ್ದೇಶನಾಲಯಕ್ಕೆ ಹೈ ಫ್ಲೋ ಮೂಗಿನ ತೂರುನಳಿಗೆ (ಏಎಜ್‌ಎಫ್‌ಎನ್‌ಸಿ) ಖರೀದಿ ಕಾಮಗಾರಿ ಪೂರ್ಣಗೊಂಡಿದೆ 4.80 100 ; 48 - 
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ಎಸ್‌ ಸಿ ಎ೦ ಯೋಜನೆಗಳು -ಕಾಮಗಾರಿವಾರು ಭೌತಿಕ / ಆರ್ಥಿಕ ಪ್ರಗತಿಯ ವರ್ಷವಾರು ವಿವರಗಳು 


ರೂ. ಕೋಟಿಗಳಲ್ಲಿ 


ಪರಿಷ್ಕತ ಆರ್ಥಿಕ 
ಕು.ಸಂ ಯೋಜನೆಯ ಹೆಸರು ಯೋಜನಾ ಹಂತ ಯೋಜನಾ ಭಕ ಶೇಕಡವಾರು) (ರೂ. ಕೋಟಿಗಳಲ್ಲಿ) 
ಮೊತ್ತ 

27 [ರಾಜೀವ್‌ ಗಾಂಧಿ ಇನ್ಸಿಟ್ಯೂಟ್‌ ಆಫ್‌ ಹೃದಯ ರೋಗಗಳಿಗೆ ವೈದ್ಯಕೀಯ ಉಪಕರಣಗಳನ್ನು ಒದಗಿಸುವುದು ಕಾಮಗಾರಿ ಪೂರ್ಣಗೊಂಡಿದೆ 0.68 100 - 0.68 - 
28 |ಕಿದ್ಧಾಯ್‌ ಮೆಮೋರಿಯಲ್‌ ಇನ್ಸಿಟ್ಯೂಟ್‌ ಆಫ್‌ ಆ೦ಕೊಲಾಜಿಗೆ ವೈದ್ಯಕೀಯ ಉಪಕರಣಗಳನ್ನು ಒದಗಿಸುವುದು ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ 6.83 - 96 - 6.54 
29 ಇನ್ಸಿಟ್ಯೂಟ್‌ ಆಫ್‌ ಗ್ಯಾಸ್ಟ್ಫೋಎಂಟರಾಲಜಿ ಸೈನ್ಸಸ್‌ ಮತ್ತು ಅಂಗಾಂಗ ಕಸಿಗೆ ವೈದ್ಯಕೀಯ ಉಪಕರಣಗಳನ್ನು ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ 490 _ 95 g 465 

ಒದಗಿಸುವುದು 4 
30 ಬೆಂಗಳೂರು ವೈಧ್ಯಕೀಯ ಮಹಾವಿಧ್ಯಾಲಯ ಮತ್ತು ಸಂಶೋಧನಾ ಸಂಸ್ಥೆಯ ವೈದ್ಯಕೀಯ ಉಪಕರಣಗಳನ್ನು ಕಾಮಗಾರಿ ಪೂರ್ಣಗೊಂಡಿದೆ 924 § 100 § 924 
ಒದಗಿಸುವುದು 

31 |ಬಿಬಿಎಂಪಿ ಮತ್ತು ಬೆಂಗಳೂರು ನಗರ ಜಿಲ್ಲೆಗೆ ಡಿಜಿಟಲ್‌ ಆರೋಗ್ಯ ಮೂಲಸೌಕರ್ಯ ಕಾಮಗಾರಿ ಪೂರ್ಣಗೊಂಡಿದೆ 10.83 65 100 5.57 5.26 

32 | ಮಹಿಳಾ ಮತ್ತು ಮಕ್ಕಳ ಕಲ್ಯಾಣ ಇಲಾಖೆಗೆ ಮಿನಿ ಸಭಾಂಗಣ ಪೂರ್ಣಗೊಳಿಸುವಿಕೆ ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ 4.98 75 90 3.27 - 

33 |ಎಂಎಸ್‌ ಕಟ್ಟಿಡದಲ್ಲಿ ಡೇ ಕೇರ್‌ ಸೆಂಟರ್‌ (ಕೆಚೆ) ನಿರ್ಮಾಣ ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ 0.53 50 90 0.25 ೫ 
34 [ಕೆ.ಆರ್‌ ಮಾರ್ಕೆಟ್‌ ಹತ್ತಿರ ಮಾಂಸ ಮಾರುಕಟ್ಟೆಯ ನಿರ್ಮಾಣ ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ 18.14 5 10 0.85 0.39 
35 [ಮಹಿಳಾ ಮತ್ತು ಮಕ್ಕಳ ಕಲ್ಯಾಣ ಇಲಾಖೆಗೆ ಹೊಸ ಕಾಮಗಾರಿಗಳು ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ 2.80 - 88 - 0.84 

36 |ಬಿಬಿಎಂಪಿ ಶಾಲೆ ಮತ್ತು ಕಾಲೇಜುಗಳಿಗೆ ಡಿಜಿಟಲ್‌ ಕ್ಲಾಸ್‌ ಕೊಠಡಿಗಳು ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ 6.00 - 5 - - 

37 |ಎಬಿಡಿ ಪ್ರದೇಶದಲ್ಲಿ ಬೆಂಗಳೂರು ಟ್ರಾಫಿಕ್‌ ಪೊಲೀಸರಿಗೆ ಸ್ಮಾರ್ಟ್‌ ಟ್ರಾಫಿಕ್‌ ಪರಿಹಾರ ಒದಗಿಸುವುದು ಕಾಮಗಾರಿ ಪ್ರಗತಿಯಲ್ಲಿದೆ 7.50 § 5 - § 

38 |ವಾಣಿವಿಲಾಸ ಆಸ್ಪತೆಗೆ ವೈದ್ಯಕೀಯ ಉಪಕರಣಗಳನ್ನು ಒದಗಿಸುವುದು ಟೆಂಡರ್‌ ಪ್ರಗತಿಯಲ್ಲಿದೆ 17.43 R R . 
ಸ್ಮಾರ್ಟ್‌ ಸಿಟಿ ಯೋಜನಾ ಮೊತ್ತ 904.83 159.49 240.6 

ವ್ಯವಸ್ಥಾಪಕ ನಿರ್ದೇಶಕರು 
ಬೆಂಗಳೂರು ಸ್ಮಾರ್ಟ್‌ ಸಿಟಿ ಲಿಮಿಟೆಡ್‌ 
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